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Und teJcen fty knc?H ALL MEN BY THESE PRESEMTS: that, th^ unds reigned county 

County Comnlsslon- Conmlesloners of the County or HaiBpclin, Comnon wealth of FJleeeachueette, 

under and by virtue of •ao Act to provide for the construction at 
Sprinefleld of a tJUlldljig for the Beglotry of Deede and for Lhe Probate 
Court for the County ol Hanpdon", being Chapter 302 of the "Acts & Re- 
solve e* paBBfld by the General Court of Massachusette la the year 1905, 

p 

and approved April 17, 1905, have this day taken for the purpose of con-; 
etructing at Sprlngrieid a tulldiog for the Registry of Deeds and for 
the Probate Court for tht Coimty of Hampden, that certain tract of lanH 
situate in said Springfield on the Northerly sitie of West State Street, j 
bounded and described ae follows, to wit: Southerly by eald West State 
Street Fifty-seven end Eight Twelfths (57 b/1£) Feet; Eagerly by 
School Lene, eo called. One Hundred Twelve (112) Feet; Northerly by 
land now or formerly of the City of Springfield Fifty-six and Nine 
Twelfths (56 SA^) Feet and westerly by land fonaeriy of Matilda Ert), 
One Hundred Twelve (112) Feet, together with all eaBements and appur- 
tenencee thereto. Said land is owned by Willi em H. Dextsr. 

We have aleo teJcen for the purpose aforeaald a strip of land 
bounded Northerly by Elm Street; Easterly by land of the County of 
Haoipuen; Southerly by West State Street ana Westerly by the tract above 
described and lend forr-ierly of the City of Springfield, the same being 
a passage way Eometlines known ae School Lane. And also ail rlghta 
which any person or person© nay have therein. 
Springfield^ Mass., 



October 16, 1905* 

a. s.) 



) 



County 
Cooanisslonera. 



W, H. Bralnerd 
J. B. Henurlcii 
J. M. Sicknian 
Hanj/den, ssr Dec, 6, 1905 10 H, 55 M. A. M, 

Received and Recorded with Hempiien County Deeds, Book 691, 
Page 352. 

Atteet! 

Janee R. Wells, 

Register. 



April Mfeeting,^lSa7^. 



Ttie Cotnraon wealth of iteeaachueettB, 

At a meeting of the County Connilsslonere begun and holden at 
Bprlngfleld, wltHln and for said county of HaB^den on the second Tuea- 
dMf of April, being the ninth day of eald month, and hy adjournment on 
the twelfth and twentieth days of eald month, and by adjourment on tha 
flrtt, third, eighth, fourteenth, twentieth, twenty-f Iret and twenty* 
ninth daye of eald May, and By adjournment on the fifth end eighteenth 
(^B of iJune^ In the year of our Lord one thoueand nine hundred and 

fftven. 

Present, 

Jamea U. Slckman, Eeq,, Chalrnmnj) 



Ghae, H. Nutting, Esq. 
Chaa« C, spell^ian> Eaq» 



} 



County 



;Cemmladlonere. 



J 



Commonwealth of Massachuaette . 
HaJBPden, as: SprlnsXleld, Feb, let, 1907. 

To the Honorable, the County CoraralBslonere of Hainpden County: - 
Respectfully represents your petitioner, the Springfield 



Springfield Gae Light 
Co. Pfltr, for leave 
to construct Prl\«te 
Railroad to croas 



Gae Light Company, a corporation duly organised and existing under the Howard i Bliss 



Streets In Spring- 
field, at grade. 

^- — 5« 



laws of this Coumonwealth, and estabHehed In Springfield aforesaid: 

That It Is the owner of a parcel of land in said Springfield ex- 
tending from Howard Street northerly to state Street and beyond^ and 

from the railroad of the New York, New Haven 4 Hartford Railroad Company Book of plans 4, 
on the west to Water Street on the East, on which property He gas works p&ge 15, 
are located. 

That It Is desirous of cdnatnictlng and owning a railroad siding 
or spur track (the seme to be maintained and operated for its own pri- 
vate use in ths receipt and delivery of freigbt In connection with tbs 
operation of said gae works) conmenclng on and connecting with the 
easterly track of the Ntw York, New Haven & Hartford Railroad a short 
distance southerly of Howard Street; thence curving slightly to the 
east and croselng Howard Street (eo far ^vUhln the location of said Rai^- 
road); thence diverging from said Railroad location and entering the 
land of your pstUloner, and contlauing theraon to Biles Street; thence 
crossing Biles Street and continuing on pet Ul oner *e land to the points 
njarked -A* and -B- respectively on the plan herein referred to. 

That said Howard street and Bliss Street are public etreots or 
hl^^yu in eald city of Springfield, and that th« proposed siding or 
spur track and also ths existing tracks of said Railroad Company cross 
Howard Strict and bUss Street aforesaid at the earae level. 

That your petitioner has eecured the consent of the Hew York, New 
ttavsn A Hartford Railroad company to construct and maintain euch spur 
track or siding, connecting the same in the manner proposed. 
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TUft pmopoefid track la showa In red upon t-he plan hereto anneswd, 
oniitled "U.Y. M.H. Ik H. H.R. Hartford Division Proposed SI da TrmcJc for 
%im Springfield Qets LlgHt Co. Springfield^ Maee. Scale l*s 50* Nov. 
1906." 

y&tir petiiioner haa duly eecured ttie consent and approval of t&« 
Aldermen of Springfield to the atiove crosslnga, with their approval of 
th0 place aind niBniier thereof, and tnelr permlselon to use atsaa power 
Itereon, all aa appeara by their order diily paeeed on the first day of 
Faianiary, 1907. 

WHEREFQHE, your petitioner reapectfully prays that this Bono rah la 

Board, after not Ice and e hearing ae prescribed by law, will adjudga 

that puljllc neceeelty and convenience require the croaslnga at tha 

&9tm level, and specially author! SElng aJid requiring such construction. 

And for such other and further relief as taay tie Just and proper, 

Springfield Gas Llg^t Coinpany^ 

By JrederlcJc p. Royce, 

vice President* 

The foregoing petition was entered at a meeting of the County Conmle- 

8 loners hoi den at Springfield within and for said County on the fourth 

Tuesday of December, In the year of our Lord one thousand nine hundred 

and six, and due proceedings having heen had thereon, the County Coiaaia^ 

alone rs file the following Interlocutory decree, to wit:- 

Coinnon wealth of ElaBsachueetts, 

Hampden, ss: Countiy Comnl as loners* Jieetlng. February 25th, 1907, 

On the petition aforesaid after due notice to all persona Interest 
©d, and a hearing, said Conmlss loners do adjuuge that public neceeelty 
require the crossing at the saioe level ae prayed for In said petition, 

Chas, C. Spellioan, Esq. County Connlssloner^ being disqualified on 
account of raaldeace, Harrison Loomis, Esq., Associate Conmlss loner, 
was called In, and acted In his stead. 

J» U. Sickman ) County 

* 

» C, H. Nutting i Conjialsalonere^ 

H. Loofltls ) Asao elate Coaitlasl oner. 
And eald petition was continued to this meeting and now said Conmla- 
Bionere file the following final decree, to wit: - 

Conimonwealt3i of Uasaachusetta^ 
Hawpden, es: County Cornnlssi oners* Meeting, April 12, 1907, 1 

Upon the petition of the Springfield Gas Light Company, a corpora- 
tion duly organised and existing under the laws of this Codnonwealth, i 
end established in Springfield, in said county, for leave to construct 
a Private Hallr:>ad to cross Howard and Bllee streets In said Springfield 
at grade. 

It sppearlng that p\milo necessity requires that the prayer of ' 
aald petition should be granted m^ that the Board of Railroad Coimls- | 
gloners have, in writing, consented to said crossing at the same l^vel, 
afld that the petitioner Is hereby required to station a flagnan at said 
creasing who shall display a flag by day and a lantern by night when- 
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€vw *a •ngin«, car or iraia la approiMJhlng ejvi while U le paeelng 

mg over eald eroBelngj and t&at no engine, car or train eiiall croes 

at a greater ©peed tMn four (4) mlies an hour,- 

It ie hereby decreed tliat the said Company be specially authorized 

to conetruct tta ajild railroad over aald highway at tiii &mm level. 
Cha«, C. Spellmm, Ebq,^ county Conmlealoner, being dlBqualllled 

on ftccoimt of realdence, Harrison ioomle, Esq.,, Associate Coraralssloner, 

wae called In^ and acted In his stead. 

J. M. Sicionan 1 County 

C, H. Htittlng J Ooimnlael oners. 

H, Loofltis ) Associate CoimlIsb loner. 



HianQxlen^ ss: 



Coimionw&alth of Mas each use tte, Boston and Albany 

i Railroad Co* Petr. 
PETITIQK 0? TEE BOSSOU AND ALBANY RAILEOAD CCMPANY, I to take land In 

to the Honorable the County ConmlBSl oners of the County of UantpdanrSpringfltld for de- 
Hespectfully represents The Boston and Albany Railroad Com* pot purposes. 
pUiy that it requires a<idUlonal laml without the 1 limits of the route r- g. 

f lied In the City of Springfield in eald County of Hampden, for the Book of plans 4j 

purpose of maHlng and securing Its railroad and for depot and station page 11, 

I 

purposes and for one or more new tracKn adjacent to other land occupied 
by it by a traclc or tracks already in use, which aiidltlonal land la 
hounded and described as follovrs, vlz:- 

'Beglimlng at a point on the sasterly side llneof Spring Street, so 
called. In said City of Springfield at the Intersection of said side 
line with the northerly side line of a way known as Colunbla Stnjet; 
thence running northeasterly by sal a northerly side line of Colwibla 
Street to land of The Boston end Albany Hailroad Company j thence ecuth- 
©asterly by sal a Railroad company's land to land now or foni»rly of 
Pfttrlclc T, and Catherine curleyj thence running northeast trly by the 
dlvi ding-line between land of said Railroad Company and said land now 
or fomterly of said Patrick T. and Catherine Curley and land now or 
fomerly of Moses Sirllch, to a comer; thence northwesterly by the 
dividing-line between land of eald Railroad Company and Bald land now 
or formerly of EhrlUh, to a stone bound; thence northeasterly by 
land of eald Ballroad Company to land now or formerly of said City of 
Springfield, to a Btone bound in the dlvldlng-llne between land of 
Bald Ballroad Company and land now or formerly of said city of Spring- 
tleld; thence northweeie rly by land of said Railroad company to a stone 
bound I thence northeasterly by the dlvldlng-llne between land of said 
Railroad company and land no* or formerly of eald ^ty of Springfield, 
to a corner; thence southwesterly by land of said City of Springfield to 
^« dlvidlng-ime between land of said City of Springfield and land now 
or formerly of said ifosea Khrllch; thence southeasterly by aafa divld- 



lUE^llne between land now 



or fonnerly of eald Ehrllch and land of said 



city ol Spnneneld to land now or Tonne rly of Bloontftild H, Dayton; 
thence Bouthwesterly by eald land now or formerly or Dayton ^o a corner 
fit land nor or fonaerly of aald Ejrllchj thence eoutheaeterly by e&id 
laad now or formerly ol Dayton to Sunnier Street, eo calleoj thence 
south westerly hy said Svanner Str«et to a point about three feet wester* 
ly of a etone bound set in said street to other land of said Ehrlich; 
thence northwesterly by land now or lornierly of eald Ehrllch to a cor- 
ner j thence southweaterly by land now or formerly or sal a Ehrllch, by 
landi now or formerly of Margaret J. Walsh and by land of the Heirs of 
Patrick Gallagher to other land now or formerly of eald Ehrlich; thence 
southeaeterly by esld land now or formerly of eald Heirs of Patrick 
Qallagher to said Sunrier Street; tlience eouthweetarly by eald SLnmer 
Street to said Spring Street; thence n^rthweeterly by eald Spring Street 
to the point of beglnnlnB, 

Be fere nee Is made to the plan entitled "Additional land required 
by The Boston and Albany Railroad Compajay for railroad purposes In the 
Glty of Springfield,* dated i^ebruary 1907 and eighsd by Everett £. 
Btoae, Aesletant l^glneer, filed herewith. 

Your petit lor»r furtber repreeents tbat it la unable to obtain 
the same by agreemtnt with the owners end that the following (u*e sup- 
posed to be owners of said land: Herbert C, Puffer, Saniuel Jacobs, Max 
Mueller and Usi H. Mueller, Sarah M. Harrlnstonj Esther Puchs and Jacotj 
Uehlmari, Patrick Blgglne^ the heirs of Ca'CJierlne G^ Lovls, Lawrence W, 
Hatch, Petri cic T» and Catherine Curley, Mosea £hrllch and the City of 
Springfield. 

VKHTBEFORE your petitioner praye that your Honorable Boardwill pre- j 

scribe the limits with In which the same may be taken without the pre- 

tBlsslon of the owners^ after due proceedings In the premises. 

The Boston end Albany Hallrced Company, 

By Woodward Hudson, 
Couneel, 

The foregoing petition was entered at a meeting of the County Coicmls- 

Dloners holden st Springfield, within and for said County, on the 

fourth TusBday of December, In the year of our Lord one thousand nine 

hundred and six and due proceedings having been had thereon, the said 

petit lea was continued to this meeting and now said CaranifiBionjere 

file the following decree, to wit:- 

Commonwealth of Haseaehueetta . 

Hampden, ea: County Coimileslonera' Meeting. May 20th, 190T. 

WHEREAS, upon petition of The Boston and Albany Railroad Company 

heretofore presented, repreeentlng that for the purpose of making and 

securing its railroad and for depot and station purj^osea, and for one 

or more new tracks, it requires certain additional land in ths City of 

iBpr^ngfiflld, In said County, outelde the limits of its fixed routs and 

adjacent to other land occupied by said corporation by a track or 

track© already in use; and that It is unable to obtain said land by 

agreement with the owners; 

And whereas, after due notice to the ownsrs of the land, the 



QomiVf CQjmiBMloE»TB inet od the twelfth day of Aprll^ 190?^ ami there- 
mtt*r 6y adjoraninftnt, on tbe twenty •ninth a&y of April, A.D» 1907, idrtitil 
i bDftrlfv and due com ideratldn Xhernot , at which hearing tht City of 
Springfield, Hoaaa Ebrllcfa, liaz and Uai H. MueUer, Patrick L, Blgglne^^ 
lather Pucha and JaeoU Mehljaan^ and aunuel Jacobs euppoatd owners of 
portloha ot Mid land, were priaant or represented ; 

8ald CoaxDlaaionara find that tha petltl oner. The Boston and Albany 
BallrcBd Compai]y, requires three (3} parcela of land, each of which le 
otiteldf the llQlta of Ite fired route and adjacent to other land 
oectipled by It by tracka already In uae, for the purposa of roaking and 
aecuring Its railroad, end for depot and station purposes and for one 
or Bore new tracks, and that It la unable to obtain the emsB by agree* 
oeiit with the owners, and praacribe and decree that the petitioner may 
tftj» said parcela of land In the manner provided by lavt', nvlthout the 
penal aalon of the owera, within the following limits, to wltf- 

Parcel No, 1, Beginning at the intersection of the northvresterly 
-line or smxaer Street with the dlvldlng-llne between land of Samuel 
Jacobs and lend of The-Boeton and Albany Railroad Company formerly of 
H. C. Puffer J thence running north wee terly t>y said dlvldlng-llne one 
hundred and twelve (112) feet to the soutlieRSte rly line of a way Imown 
aa ColuBtola Street or At hoi Place; thence running southwesterly by land 
of said railroad company formerly of H, C, Puffer fifty-seven ana five 
tenths f57.5) feet to the northeasterly line of Spring Street; thence 
running northwteeterly by the northeaeterly line of eald Spring street 
to the northwesterly line of said ColunblB Street; thence running north- 
taaterly bounded northwesterly by land of said railroad oonipany about 
four hundred and four (404) ^et to other land of eald railroaa compaiiy; 
thence running eouthoaeterly by eald land of eald railrcad company to 
land f^ra^rly =i Patrick and Catherine Curley now of eald railroad com- 
pany; thence running southwest erly by land formerly of aald Curleys, by 
land formerly of L. W. Hatch and tsy land formerly of the he Ire of 
Carolina G. Lovls now of said railroad company to the dividing-line be- 
tween eald land fonnerly of Lovla and land of Patrick L. Biggins; thence 
mining southeasterly by said divldlng-line between said land fonaerUr 
Of L0V16 and land of eald Biggins one hundred end ten and fifty-eight 
hundredths (ilo.SS) feet to the northwesterly line of said Sumer 
Street; thence running soutJiwesterly by the northwesterly line ol eald 
Siwner street to the dlvldlng-llne between land of Sstber Puchs and 
Jftcob Mehlman and land of eald railroad company fomerly of Sarah U, 
Harrington; thence running northwesterly by said divldlng^lina between 
«ald land of Fuchs and Mehlman and aala lana fonisrly of Harrington ona 
hundred and eleven and fifteen hundredths (111.15) feet to the aouth- 
•asterly line of said Col^u stpet, thence runnl^ southwesterly by 
■aid land formerly of Harrington to the dlvldlng-llne between aald land 
fomerly Of Harrington and Ian. of «ax and Ita, H. I^sller; tt*.nce run- 
mng southeasterly by eald dlvldlng-llne between said land for^rly of 



Harrington and ssid land of Max 



and uax H. Mueller to the nortbweateriy 




I 



Hoe of eaid Sumner Stiieet; tiience running eouthwHetorljr by t-he n&rth- 
wraeterly lina of eald Smmer Street to the place of teglnjilng. 

Parcel No, Z, Beginning fit a point In the dlvldlng-llne between 
land of Moeee Ehrlich and land of ealo railroad company rotroerly of 
Patrick and Catharine Curley dlotant fllty-eeven (57) feet northweaterly 
from the northvreeterly line of Sunmer Street; thence running north- 
westerly bjr said dlvldins'llne about fifty-three (53) feet to other 
land of o*ld railroad company j thence running northeasterly by the 
dlvldlng-llne between land of aald Ehrllch and land of aald railroad 
company twenty-one and five tenths (SI, 5) feet to a corner; thence run- 
ning northwesterly by the dlvldtng-llne between limd of eald Shrllcii 
and land of said imilreatj company about forty-six (45) foot to a etont 
monument set In the groundj thence running norfcheafiterly by the dlvld> 
Ing-llne between land of aald Ehrllch and land of said railroad company 
about orw hundred and eighty-three (183) feet to a point dletant 
thirty-four (34) feet southweeterly from a etone monLanent set in the 
ground at the northeasterly comer of land of said Ehrlleh; thence tvb.* 
nlng Bouthwesterly about two hundred and twenty*seven (227) feet to ttm 
place of beginning* 

Parcel No. 3. Beginning at a point In the dlvldlng-llne between 
land of the City of Springfield ano land of said raHroed company dl«" 
tant twelve (13) feet northweeterly from the Bald stone monument eet In 
tha ground at the northeaeterly corner of land of seid Khrllch; thence 
running northwesterly by eald dividing*! iiw t>etween lend of the City of 
Springfield and land of eald railroad compariy about sixty-eight (68) 
feet to ft etone monument eet In the ground at the northwesterly coratr 
of lend of the said City of Springfield; thence running northeaeterly 
by the dlvldlng-llne between land of eald City of Springfield and land 
-of eald railroad company one hundred and ceventy-alx (176) feet; tb«&c« 
running eouthwe&terly by land of said City of Springfield about one 
hundred and eighty-two (182) te&% to the place of beginnlog. 

Said parcels are shown upon a plan filed herewith and made a 
part of Ih ie decree, entitled "plan showing additional land required by 
The Boston and Albany Railroad Company for r&llroad purpoaee In the 
City of- Springfield", dated April £9, 1907 and elgned by Everett E. 
Stone, Assistant Engineer, 

Charles C, Spellman, Esq., being disqualified on account of resi- 
dence, tra. H. Porter, Esq., Associate Conaalesioner, was called In and 
acted in bis stead* 

J. M. SlcbnaD ) County 

* 

C, H* Nutting ) Commissi oners. 

W, H. Porter ) Associate ConmlsaXoner. 
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Act Of ConpraeB, Kotiber 221, 1904. Chlcopee and Weat 

AM A'JT TO AITTHOBIZE THE BOABD OF COUNTY COMMI3SlONiBS OF THE OOUMTY OP Sprlogl leld Bridge . 



Plan» m draw in 
CQSB for plane. 

See superior Court 
No. 3B68. 
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HWIPDKN, in the Couinon we filth of Mas&achusette, to construct a urltSfie ■ 10 .~ 

aeroBB the Connecticut River between CHICOPEK ana WEST SPRIhCFlELD, lo 
fiald county and Comnonwealth. 

Be It enacted by the senate and House of BepreatntatlveB of tfie 
Utilted Statee of America in Oongr-eed ae8eidi>led. 

That the board of county Connnieelonere of the county of Hampden, 
In the Coninonweaith and M&eaacbuaettfi, be, and hereby la, author laed to nf&f(¥/^Y 
construct and maintain a brldga across the Connecticut River connecting! ^s?^ *^^/ 
Sxcbanea streetj in the city of Chlcopeej, in eald Comnonivealth, and Way- 
aide avenue, in the town of Weet Springfield, In eald Coinraonwealtb, 

Sec. g* That said bridge ehall ba built and located under and 
ailbjeot to such regulations for the security of navigation as the 
Secretary of Wair may prescribe, and to secure that object the said 
board of county comnlaelonera shall submit for his exazn! nation and 
approval deelgns and dra>v Inge of said bridge, and maps of the location 
thereof, giving^ for the space of one-half mile above and one-half mile 
below the proposed location, the topography of the banks of the river, 
the shore lines at hlgU and loir water, the direction and strength of th* 
currents, and the soundings, accurately showing the bed of the river, 
and ehall fumlsb such other Inforimtlon as may be required for a full 
and satisfactory understanding of the suhjeotj and until the said plans 
end location are approved by him the eald bridge shall not be com- 
menced or built, and should any change be tnade in said bridge before 
or after completion, such change shall likewise be subject to the 
approval of the secretary of War. 

Sec. 3, That eald ftrldge ehall be so kept and njanaged as to 
offer reasonable and proper njeans for the passage of vessels through or 
under the same; and for the safety of vessels passing at night there 
shAll be displayed on eald bridge, from sunset to sunrise, euch llghta 
or other signals as the Light -Housa BoardahaU prescribe; and any 
changes In eald bridge which the Secretary of War may at any time 
deem nacesaary to be made, and shaU order in the interest of naviga- 
tion, shall be made by said board of county mnuiil«l^i.vr« «t its own 
expense. 

a«c, 4. That the bridge conetructed, imlntalned, and operated 
under this Act and according to Ito limitations shall be a lawful 
atructur^, and shall be rec^gnUad and imown as a post route, upon whldi 
no higher oharge ehall ba made for the transportlon over the same of the 
mftila, troops, and munitions of war of the United States than the rata 
per mile paid for transportation of eald mils, troops, and munitions 
Of WET over public highways leading to said bridge; ana tha United 
States Shall have the right of way for telegraph, p'ostal, and telephone 
purposes over said bridge, and eqm privileges in the use ol. eald 
bridge Shall be granted to all telegraph and telephone companl.a. 

see. 5, That this Act ahall be null and void if actual con- 
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at»ructilon of the said brlctge be not (ioxamncei tn on? yaor 

and con^Ietel Xa tliree yearn from the flats hereof . 

See, 6* That the right to alter, amend, or repaal thle Act la 
hereby expressly reserved, 

Approvfid, April 28, 1904. 

Chapter 398 of th« Acta of 1904. 

AK ACT TO PROVIDE FOR THE 00N3TRUCTI0N OP A BRIEGE OVER THE CONNECT I - 
CtfT RIVER BET'ATKEN THE CITY OP CHICOPEE MID THE TOWN Oy WEST SPRINGFIELD. 
B# It enacted 'by the Senate and Houae of Repreeentatlves In General 
Court asssiis^led, and by the authority of the earner, as follows :- 
Section 1. subject to the pro via lone of chapter nlnety-alx of tne Re- 
vised Laws and of all amenctaente thereof, and of all other general 
law which may ba applicable, tho county coiamleelonere of the county of 
Hampden are beret»y authorised and directed, within two yeara after the 
first day of January In the year nineteen hundred and four, to conatrucb 
a new bridge with eu I table approaches, over the Connecticut river, ' 

connecting Exchange Street In Chlcopee with Wayelde avenue in West 
l^rlngfleld. In place of the one destroyed by fire on the twelfth day 
of NoveiBber, nineteen hundred and three. Said bridge shsll be of such 
width, grade, material and construction ae eaid county oonntlsslonera^ 
with the approval of the board of hartor and land cociolflaionera, shall 
deem reaaonably necessary and proper. 

section 2. The ooel^e and expeneea Incurred hereunder shall not exceed 
the sua of one hundred and fifty thousand dollars, and ^hall in the 
first Instance bs paid by the county of Bampdsn^ and the county eoinnls- 
s loners of eald county are hereby authorized ano directed to Isorrow on 
the credit of the county such sumo of inoney as may from tlrne to tlnw 
be required for such cost and expensea. All imiaey eo borrowed shall b« 
deposited in the county treasury, and the treasurer of the country shall 
pay out the eaine ae ordered by said county conalss loners, and shall 
l^eep a 4»eparate and accurate account of all bxmdb borrowed and expended. 
Including interest. 

Section 3. When the bridge anu approacfeee are completed and the full 
cost and expense of the same ascertained, eaid county conmlssl oners 
fihall report the fact to the superior court for the county of Hampdea, 
etttlng forth In detail the cost and expense ttereof], Including Inter- 
est on money borrowed therefor; and upon the application of eald county 
conmlsslonere or of any party In Interest, and after such notice as tha 
court may order^ and a hearing, the court shall assess said cost, ex- 
penses, and Interest upon the following parties and in the following 
proportions, to wit:- 

On the county of Hampden, thirty-five onehundredtha; on the city of 
Chlcopee, forty-flve one hundredths; and on the town of West QprlngfisK 
twenty jine hundredths; and the court shall order the suns so assessed 
to ha paid Into the county treasury In such time as the court may orderj 

and shall imKe such order in reference to the proportion seseesed on 
said county as may be just and proper. 



I 



Section 4. Said county eoarol BBlonari eftflU «stlmte and determine all 
jiMngp* Umt iwy tje euetalnod by any person or corpom^lott ^)y reaBon of 
the coiwtructlon of said bridge and Ita approaclies, as af oreeaid; and 
■ay jwrson or corpora tloa aggrieved by tneir determination n»y have UU 
or lit duRiagea aeadseed by a Jury In tiie eame manner as le provided by 
law wltJj respect to damagee Bustalnsd by reason of the laying out of 
nishtmys. 

Section 5, men the bridge Ib conpleted It shall be D3al^^alned and 
kept in repair and safe ajid convenient for travel by the city of 
caitcopee aad the town of Wast Springfield Jointly, and the expense 
thereof shall be borne as follows, to wit:- Two tblrda by tbe city of 
QilcopeSj, and one third by tlie town of West Springfield, Liability for 
defecte In said bridge and Us approaches and abutment s^ alter It 18 
cmnplatiedj ehall cxlet on the part of said city and the said town In 
tbe proportion of two thlrda upon the eeld city and one third upon the 
aald^town^ 

Section 6. Said bridge may be constructed without any draw, provided 
the harbor and lana comnlselonere and the federal government consent 
thereto. But If at any time after the cOEjpletion of the bridge the 
conetructlon of a draw shall be required by the proper atrthorltles, 
^hen such draw shall be cone true tea by said county conmlssionere, BDd 
the coet of constructing the san» shall he borne by the same part lea 
and In the sanie proportions aa herein provided for payment of the coat 
of construct lort of the bridge, and the sf^me proceedings may be had In 
the superior court in relation tteretOi 
Section 7, ThlB act shall take effect upon Ita passage. 



House of Bepresentatlvee, 
Passed to be enacted^ 



May Z7, 1904, 



Paesed to be enacted, 

June 2, 1904, 

Approved, 



Louis A. Prothlnghajn, Speaker. 
In Senate J Kay 31, 1904. 

George R, Jones, President, 



John L. Bates, 



COGTionwealth of ttassachuaetts , 
Office Of th« secretary. Boston, June 16, 1904. 

A true copy. 



(L, S.) 



Witness the Great Seal of the eotnaonwealtli 
ftn. M. Olln, 

Secretary of the Comnonwealtt 



Chapter 230 of the Acts of 1906, 

m ACT TO kmnmizB the coimy commissions op the county op hampden 

^^ZZ7L'r'"' ^^""""^" " ^^ "^^^ ''^-- ^"'^^^- -^ 



Ba It enacted, etc. as followB; 

Section 1. In order to provide for the eUare or tiia expense of build- 
ing the new trid^ga over the Connecticut river between the city of 
Clilcopee and the town of Weet sprSngfieldj to be borne by the county 
of Hampden, according to the pro via I one of chapter three hunm-ed and 
ninety "eight of the acts of the yeer nineteen hundred and four, which 
pro V Idee for the conet ruction of e&ld brldgCj the county commleelonera 
of the said county are hereby authorised to borrow the aum of forty- 
five thousand dollare on the credit of the county, and to Issue notes, 
bonds or scrip therefor. The eald loan shall be paid out of the amouQt 
received by eald county for taxes. In such annual pajnnents as the eald 
conmleslonere may detemlne. 

Section 2, This act shall take effect upon ita peeeage. 
Approved April 2, 1906. 

On the nineteenth day of October j in the year of our Lord one thousand 
nine hundred and four^ a license wee Issued from the Board of Harbor 
and Land Comnlsfilonera. And on the twenty-ninth day of said Oetoljer, 
the plane were approved by the War Department. 

NOTICE TO CX)NTRACTOHS. 
aealed bids for removing and rebuilding portions of the piers and a- 
hutmente of the bridge over the Connecticut River between Chlcopee and 
Heat Springfield, In accordance with the form of contract and specif 1- 
catlone contained In the following swiges, will be received by the 
County ConinleBloners of Haragpden County at their office at the Court 
House, Sprlasfleld, MaeeachusettB, until 12 o'clock, M. of January 11th, 
1905, and at that time and place will be publicly opened and read. 

The worK will consist of removing the upper portions of six exlet- 
Ing pi ere and two existing i^utmente down to such a point ae tsay be 
specified as the worjc progreseee by the ^glneer of the CommlsslQn, in 
rebuilding the ield piers and abutmente In accordance with plans ac- 
coiiq>anylng these specifications, end In building two fiinall concrata a- 
butmentSj, and doing a Email amount of filling end grading behind and In 
front of the concrete abutmente. There will be approxlinately, 1,1 SO 
cubic yards of masonry to be removed and replaced, but thla quantity la 
lia.ble to variation ae the progreee of the worfe dlBcloeee the condition 
of the existing masonry. Some of the etonee removed may be used In the 
new work, if found suitable and approved by the Engineer of the Cobh 
mleslon. The plere are, furthermore, to be surrounded by mow or less 
rip-rap^ as directed by said Engineer . For this purpose the stones re- 
moved from the piers may be ueed, broken, if necessary, to proper elaee. 

The new ireeonry Is to be of sandstone facing with concrete hacking. 

Further partlculare of the work are given in the following spec if 1- 
catlona, and on the contract drawings. 

The plans can be seen at the office of the Conmieelonere, Court 
House, Springfield, Mass. 

Each bidder is requested to aaire a statement indicating what 
masonry work be has done, and to give suth recowuewifitlons ae wlU en- 
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ftt)l« tte* CociBl Ml oners to Judge at hie experience, ukilX, end buBlneeo 

et«n<lins. 

Eacft bid iDUet tie signed by the bidder wltJi full naroe and ^ddreeSj 
iaeloBid U a eflalefl envelope tadoraed •Bid for removing and rebuilding 
portloGB of etont pier* and atiutiaente of bridge over Connecticut Klver 
between Chi cope e and West Springfield,* and delivered to the Commiaalon 
or Its clerKi and m the presence -of the person ef ferine the bid it will 
tje depofllted in a aealod box provided for that purpose » No Did will be 
Allowed to be withdrawn after it haa been eo deposited with the Com- 
mie el on. 

Ho bid will be received end depctslted unless accoinpanied by a 
properly certified check for tne sum of |1,000 payable to the order of 
Um Treaaurer of Hampden County, which checK eball be returned to the 
bidder unlets forfeited ae hereinafter provided, such check inuet not 
bf Incloeed In the sealed envelope containing the bid, but nruet be de- 
livered to the Comeleelon, or to Us clerk, who will give a proper 
voucher for the deposit. All euch depoelta, except that of the success- 
rul bld(ter, will be returned to the persons making the eame within three 
days after the contract iB executed. 

A bond. In the form hsrelnafter set forth, will be required for 
the faithful performance of the contract In a eum of twenty per cent, 
of the bid, of an approved eurety company, 

The bidder is requested to name the surety conjpeny which will sign 
hie bond In case the contract ie awarded hlra. 

The contract must be signed and the bond furniehed within six daya 
(Sunday excepted) after the date of the notification by the Cossslselon 
df the acceptance of the propoeal and the readlneea of the contract for 
•Ignature; and in caee of the failure of the bidder, after Buch notifl* 
cation, to execute the contract and furnish the bond witiiln aald tinw, 
the proposal will be considered as abandoned, and the certified check 
accoinpanylng the proposal shall be forfeited to the County, 

The contractor rauet begin active preparations lor the work within 
six days of the [late of the contract, unleee the Coinml salon ehall 
authorue a further delay, and work la to be continued with regularity 
until its coTiqjietion, 

The cojnnleelon Is authorized to deduct Iron any ironeye which are 
am or nay become due the Contractor under thle agreement, ♦as.oo per 
^ aa liquidates ctaaages lor each and every day tfte aforesaid »ork my 
te unconpletea beyond the tins herein ellpulated for its completion. 
AU bite „mst be leade upon the blank fo™ hereto annexed. Ea<^ 
Mdd.r «iu state prices lor each separate itea, of the «ork. Tboee 
^ PWcea are to coyer all the e:cpenaea i™:ident to the completion of the 
«P1C in fuu conforaiuy with the apeclflcetlona. The prlecB bid muat 
be stated both la warda .nd in iiguree. All blda ,hich do not eonfln 

*lch are other.Ue not ,„ «nror«.t, «m thi. notice, my .,-reJected.' 
If the price Of any lte» appeare to the Co„Uslon to be abnor- ■ 
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mslly hl^ or low itp tnay lead to the rejection ol the tilfl cootalElos 
sMch price. 

TJie qUEntlt-iee given In the laid are to ^e coneldfired »l»aply aa a 
basis for coinparleon; and t-he Conmiselon reserves ihe rlgiit of lacraaa- 
ing or dlnilnlshlng them ae It or the Engineer may deem necessary, wltn* 
out iiiftnge of price per unit of quantity. 

Istlmatee will be made monthly, as stated m Article 0, out "the 
Cocml salon may advance to the Contractor weeJdy such pejmsnto on 
account of work dtone as It deems prudent. 

The specifications and foims of Bid, Contract, and Bond are to ttt 
found in the following pages. 

The CoGFjlselon deelree to have the work done at aa early a date 
as Is reasonably practicable, and the time for completion named by the 
bidder In hla ibid will be deenied an important consideration tn deter- 
fflifting tha award. or the contract. 

The ConraleeloQ rsserves the right to reject any and all bids, and 
to award the contract as U deema for the beat Intereet of the County 

of Hampden. 

Jamas U. Blckmanj, Chalmmn* 

William H. Bralnerd, 
Joel H, Hendrlck, 

County commissioners. 
Robert 0» Morris, Clerk, 
George F, Swain, Consulting Engineer* 

Office of the county Conuilss loners of Hampden County, Court Hoyse, 

Springfield, Mass. 

B I D 
For removing and rebuilding portlona of stone piers and a- 
butmentfl of bridge over Connecticut river between Chi copes 
and West Sprlnjgtleid, 



To the county Cortml so loners of Hampden County, Massachueetts : 

The undersized (hereinafter called the Contractor! hereby de- 
clares thflt the only persona Interested In this bid as principals art 
named on page 10 ( 8 ); that no person acting for, or einJloyed by, the 
County of Hampden U directly or Indirectly Interested In this bid, or 
In any contract which may be made under It, or in expected profits to 
arise therefrom; end that this bid is cede in good faith, without fraud 
or collusion or connection with any other person bidding for the same 
work J that he has carefully examined the locality where the work Is to 
be done, and the annexed form of contract and specifications, and has 
studied the drawings therein referred to J and he hereby bids. In accord. 
ance with the Notice to Contractors, to provide aU necessary roachinBry, 
tools, apparatus, and other means for construction, and do all the work 
wid fumiah aU the material called for by said contract and specif I- 
catlona, in the manner therein prtscrlbed and according to the require- 
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Jtoril Maetln&JJO?. 



ntentd of xt» Eneln««3E** tncludlng all lnct<lejitftl wort, and to complete 
tha work on or belore July let, 1905 or five and one half months Xrom 
date contract ie Awarded for the following aunB, to wit; 

It«ft (a) For renKJVlBB Ij^025 ct4>lc yards, more or less, ol exlet* 
Ing flBfionry of plera above grade 45, laeaBured in place (but not uead 
-for rip- nip); including storing all eueb material wiilch Is uoed in the 
new maeonry and removing rrom the -Bite and dilepoalns of all tbe rest, 
tte Btsn of One and 95A00 Dollars {11.95} per cubic yard. 

Item (b) For removing 125 cubic yards, tnore or leas, of existing 
abulraynt manonry above grade 55, meaeuredvln place (but not used for . 
rip-rap) J including storing all £ucl:i material wjilch Is used In the new 
masonry end renssvlng from the site and disposing of all the nest, and 
ftlao Including ^staining or axcavatlng the earth. behind it and in overjf 
■ay preparing the aiflfionry remaining to receive the new maeonry which Is 
to be placed upen It, the sum of One and 40/100 Dollars (^1.40) per 
cttbic yQrd. ^ 

Item (c) For 300 cubic yards, more or lesa, of exlBtlng OBsonry 
10 be romoved, broken and daposlted for rip-rap, measured In existing 
piers or abutments , the sum of one and 75/loo Dollars (^1,75) per ci;tok 
yard. 

This Item Is liable to large variation. 

Item (d) For rip-rap of new UBterlal, the eira of Two and 75;A00 
dollars (|2,75j per ci^jlc yard, 

rteme (c) and (d) are In a meaaure alternatives of each other, da* 
pending (ipon the avallabllUy of the old etooe for use in the new 
plere. The total flmount of rip-rap, roughly estimated, 1e inalcsted 
Under (c) . 

Item (e) For 8T0 ciiblc yards, mora or lesa, of new stone masonry 
In plere and ahutraents, the em of twenty- two and 2l/l00 Dollars (^2.£l) 
per cubic yard, I 

Item (f ) For mv stone masonry In piers or abutments, using etonfli 
removed from old plere or sbutoents, the sm of ten and SOAOO Dollars 
(|10,50) per cubic yard. 

Items (i) ma (f) are in a measure altermtlvee of'^ch other. 



The total eetimated amount of 



new work Is Indicated under (e), of which 



n portion may be laid with old atone If directed by the Englm^er. 

Item (g) For 186 cubic yards, more or less, of Portland csmm, 
concrete uead Ur backing In piers above grade 45, tha sm of seven and 
asAoo Dollars (|7,25) per cubic yard. 
_ rtem (e) la iB a meaaure an alternative of Items (a) and (f J 

Item (h» For building two concrete abutments complete, according 
I to Plan, including grading back of old abutments a^d niling back of ne^ 



sbutjaente, the eitn of Ten hundred and fifteen 



donate {|1015.00) 



<»«ct („« !„.,„,,„, co™,„actUl, e,^ to t.a Contactor, a Lr. 
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ntln&d by the Engineer, and not «xcfCHllng what -the &igli\e«r A§mcm i^t- , 
Bonabli, Plua f irteen per c«Et. of ©aid cost* 

TJilB direct cost may Include the ccst of mechajilcf, latorfrs, aM 
ofttorlal fumlBbed, and of a reasonable proportion of the time ol tha 
fararoan and timekeeper. It shall noz tncluoe ajay charge lor the uaa of 
tools, for service of tlie Contractors lor ineurancej gr for any expeofl- 
iturefl oth«r than thoee entinerat^d abov»» 

Signature of per80Hj or corporation fnaKlns Isldt 

Rive re and Youn£. 
P* 0* Adarefie: 

F. O. Box Bb, Holyoke, Maee, 

Dated: 

Jan, nth, 1905. 
The full nfljnee and realdencea of all tjie peraone interested In 
this hid, ae principals, are ae fellowe: 

Notice,- Give first and last nameB In foil, and in case of corpora- 
tions give name of president, treasurer, and laanaeer* 

, PrajiK A. Elvers 

David H. Young 

The name and eddresa ol Vci^ surety eojnpany itfhich will Elgn the 
bond are given below: 

Aetna Indemnity Co. of Hartrord, Main Office, 

Nett Vork City, 
Agreement to be executed in triplicate; one copy to be Kept by tiie 
CooiaUelon, one to he delivered to the County Treasurer, and one to the 
Contractor, 

Board of ConpilsBlonera for HangjdeD County, Maee&chueettej 1905. 

CO]m?ACT AM) aPKCIFl CAT IONS 
For removing and rebuilding portions of atone pi ere and a- 
butaente of bridge over Connecticut river between Clilcopee 
and west Springfield, llaee. 

' This ftgreaaient, made and concluded this eeventeenth day of January, in 
the year nineteen hundred and five, by and between the County of Hampdei 
CoMnonwealtn of UaBsaciiueette, by the Cdunty Coramleelorers (but not for 
the iti£iTt*erfi of the Conmleelon indlvlflually or Jointly), party of the 
first part, and PRAKK A. EIVEfiS and DAVID H. YOUKJ, both of Chloopee 
In said county, Copartners cioing tmelnees under the name of RIVERS and 
YOUNG, party of the oecond part; 

Wltneeeeth, That the parties to these presents, each In consider- 
at Ion ot the covenants arid agreemeiKts on the part of the other, herein 
contained, have covenanted and agreed, do and hereby coveaant end agresj 
tha party of the first pert for Itself, the party of the second part 
for thameclves and their he ire, executors, admlnletretors, and aeelgns, 
find under the penalty expressed in a bond bearing even date with Uio«« 
presents, end thereto anneied, ae follows:- 
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ni«r«Ttr thff word 'CGOBlMiofi* 1« tSM^ In this asraatE«nt^ the •»aa *Cos»l8»len." 
mvm UM Ceimty coosl id loners of Haiapdosi t6,\mty, «eiliig for tlw Coimtjr 
af Ht^dtn, iftuM»chuMtta^ «r() m amb^r of «ftl4 canini«alon or Any 
«»ldytt ttiettcf nhftll bt p^rsonallj reftponalble for ttn^r llADlinr «- 
rliJni under this ccntrset, 

whorevir ti« werd •Engineer* le used In thU aereement, the sesm *tn|^nfter«* 
M«fii tiis Cott«uatlEig l^glMsr of tha eatd CtmalsBlon, ftctlng mi-uheT 
directly or through his proptrly authorised sgenta, acting wlthlB the 
eeopt of tht psrtleulsr duties Intrusted to then). 

Whartver the word 'Contractor* le ueeti in this agreement, the bbob "Contrftctor.* 
■••OB the person or persone, or copartnership or corporation^ whlcjj bas 
tntarsd into thU eontraet as the party of the etcond part, or hie or 
their legal repreeentatlves* 
j ABTICLK A, 

The Contractor shall tegin active praparatlooe for th« work within CoBinenclr^ axwi 
sU days rr<ai the date hereof, walesfi the Coctmieelon shall authorize or ' ** 

direct a further delay, aiid £hall^ at his' own proper cost and expense, ' 
and on or before the expiration of the time stated In the tld, do all 
the work, f urn left all the oachlnery, tools, and all materials, and do 
everything required except aa herein specified, in tfte manner and under 
the conditions and requirements herein epecified and do all and elngulai* 
the things In this contract and epeclflcatlone provided in accordance 
ifltfc plane now on file In the office of said Comcjleelon ana such ae my Plans 
be furnished by the Commission aa the wort progreaees. 

To prevent disputee and lUlgation, the Engineer shall he the 
referee to decide all quest lone which may arise relative to the ful- 
fillment of this contract on the part of the Contractor; and his eetl- 
inatee and dec! si one shall he f inel and conclusive. All tUe work con - 
tamplated and deecrltied in this contract shall te done to the satis- 
faction of the Engineer, who shaU he sole Judge as to the fltnees of 
materlalE, and shall have the right of correcting any errors or omlas- 
Ions in the plans and epec If lest Ions, when such correction 1b necessary 
for the proper fulfllliDent of their intention; the action of such cor^ 
rectlon i^ date from the time that the Engineer gives due notice there- 
of. 



Machinery. toolSj 
end material. 



Engineer to be 
referee. 



Work to be eat is. 
factory to Engi- 
neer. 



CorrerLlng errors 
or omlbSiOQs, 



Th« comniesion and every member of it, the Engineer, and the 
«iPloyeee of the Commission and Engineer, ehall at all times have the 
right to enter the premises upcn which l^ork le being done under this 
c«jtract, end to Inspect the said work and materials, and to ascertain 
« to Whether or not the construction is carried on in acconlancs with 
this contract, and the Contractor ^hall furnish all reasonable faelll- 
tlea and notice, and give aa,ple tim. ror auch inspectioni but neither 

Of the Cooc^iaalon or Engi^^er, shall have any control or direction over 
^* Progrsas of the work (except that the o^ineer ehall have the power 
^ xpresaly vested in him by this contact), nor any control or 
wupiriQtendence over tta armftf^^Ai*.^ 

V rBaponsibiiUy for the proi«r conttuct of the work 



Ikcilitiee and 
notice for In- 
cpection* 








neaulrements of 
Hot Ice to Contract- 
or. Bid and coE- 
irect plane are 
jpart of Bjjficlflca- 
tlone and contract, 



Work to te done. 



Material of plera. 



re at ins witu tne Contractor, 

The Engineer shall not tie deeded to tie the agent of the Conmleitoit 
or tbe County for any purpose whatsoever^ and ejiall iiave no power, di- 
rection, or control over the work ecib raced in this contract, except aa 
herein expressly eet lortli^ or ae may hereafter be votea by the ConralB- 
8 Ion. The Engineer eh&ll have power, without further authority froia 
the ConiRileslon; to condemn all work which In his opinion le not aone In 
BccordBiice with this contract end specif Icat I one, or la not aone to hie 
eatUfactionj to neke the Bjeaaureniente and certificates provided for tn 
thia contract as condltlona precedent to any ohllBatlon on the part of 
the County to pay for the work eiD&reced In the contract; enti to spec If y^ 
order, or direct, either orally or In writlngj the manner In which the 
work aeecrited in the specif Icatlone shall he executed; but such power 
and authority shall be conflcied to the direction or epaclf Ication of | 
what 16 to be done under thle contract, and shell not extend to the , 
actual execution of the work, which shall be In the control of the Con- ! 
tractor, end for which the contractor alone shall be responsible. The 
Engineer shell also have power, with tJie approval of the CommlsBlon, to 
draw aetall plans , to ciiange the plans or mater lalfi, order extra work, 
end to grant extensions of tiroe, as In thla contract provided, and to do 
anything else permitted to him in this contract; provided, that if any 
chants in plane or materials Increaee the cost the Contractor ehell Ue 
fairly remunerated; and in case they diminish the cost proper deduction 
from the contract price shall lie made — the ajaount to be paid or de- 
dujted to be decided by the Engineer, 

APTICLE B, 

The Notice to Contractors, the bid and all other parte of this 
pamphlet, the contract plane and the requirements stated thereon are to 
be considered as part of thle contract. 

The work to be done cons lets in bulltJlng two new concrete abut- 
ments ^ doln^ a eioell amount of filling emd grading behind and in front 
of ^iese, and in removing the upper portions of six exlfitlns maaonry 
piers end two abutments down to such grade as may be ep^eclfled by the 
Engineer ae the work progresses and rebuilding them; all In the loca- 
tions and of the forme and dimensions shown on e set of plejis signed by 
George P. Swaln, Consulting Engineer, and filed in the office of the 
County Comaiss loners. Court House, Springfield, Massachusetts, as de- 
scribed In these epeclf ications. 

All worlt shall be built in accordance with the terms of this con- 
tract as interpreted by the Engineer, subject to such modifications and 
additions se ehell be deemed necessary during its execution, and in no 
case shall any work In excess of the requlremente of the plans and 
specifications be paid for unless ordered in writing by him and approv- 
ed by the Cominleeion. 

The piers ere to ba built of sandstone maaonry and concrete, Such 
of the stones removedfrom existing piers and abutments as may be con- 
sidered suitable ty the Engineer, may be used in rebuilding. Any 
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opfOlJigB found in the old isasonry below the part removed ar« to fta Fill log. 

filled with concrete as directed By ttte Engineer. 

8ucii piers ae raay be directed by the Biglneer are %a be eurroundad Rip-rap. 

Dy rlp-rftp* for whleh the iDftgonry removed Iran the pUrs end abutment 6, 

broken it neceeeary, loay be used In whole or In part, as directed by the 

Saglneer. , 

The Contractor le to fte reaponelhle for the accurate construction Masonry conetruc- 

tlon* 
of the new (naeonry in the positions and to the dimensions shown, unless 

t^e same shall be altered by the Engineer as provlaed for under Article 

A. 

The contractor shall provide such ass 1 stance and material as may be Assistance and 

material, 
required by the Engineer for giving lines, grades, etc., and shall oare^ 



Old material. 



Portland cement 
concrete , 



fully preetrve the marks of the Engineer* 

All imterlale removed and not again used by direction of the 
fii5:lneer are to become the property of the Contractor, 

ARTICLE C. 
Materials and Workmanship, 
. The cement used in the work Is to te a true Portland cement of 
either Alphe^ Atlas, Lehlgb or Vulcanite l*randj and Is to tie fine 
ground and piit up in well-made oaeks^ 

.All the cenfintlB to fie subject to such physical and chemical tests 
as may be determined by the Engineer. Cement containing more than 1,75 
per cent, of sulphuric acid, or found to be of abnormal compos Itl on, 
may be rejected. Evidence of an eicees of free liiae in the cement will 
Also be considered cause for Its rejection. •Quick setting* cement 
irlll not be accepted. 

Teste to determine the action of eacia lot of cement may be made, 
the iMterlala and labor for these tests to be furnished by the Contract 4 
or, 

Buring the progrees of Wis work the contractor U to keep Xn etore, 
« Bone convenient point, a auiriclent quantity of canent to aUow 
wenty daw for teatlng iMore it U to De used in tHe work, and the 
Engineer is to b. notified at once of the reaaineee of au cenient lor 
teattng. 

*11 cement Is to De ao stored and cared for aa to keep it dry and 
in aa good condition «hen ready for use in the work aa when toated 

*ny cement wnicn le not aatlatactory to the Engineer wiu be re- 
Jected, and ie not to be brought to op remln at the work. 

The aand need for concrete and nonar la to be dean" and abarp 
»1 coarae or mxad aUoa, and free fro» objectionable a^terlala 

Broken atone or pebbl.a uaed in concrete are to be clean and eound stone. 
«d ar. t. vary m aUe iron one quarter Inch to two and one hau Incba^ 
ln^««»ter; they ™at be free fro„ duct either loo^ or adhering to thi 

^^^Tzzi n;: "::" " " " -^^ ^ "^ ^ - ^---^ — ■ 
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Masonry, 



iOl raeaeuraments of cement, Band, jwblDlei^ ^lui broken stont are 
to b« D»de by volww in a riSJiner satlelactory Vo the Engineer and with 
Buch quantity of water ae ha may frara time to time determlnoj meaeur* 
..leg boxes, scalee, and Isbor for datemlnlng a standi rd of cie&dure- 
iiionts, to be Xurnlehed by the Contractor. 

The concrete Is to bt mixed in batches of tueaeured mat^rtalfl In a 
Qianner approved by the Englnoer, 

Mortar used in the worJc is to be nia<le of ona part of cement and twc 
parts of sand, excepting that lor polntlns, which la to Ijs nBde of equal 
parte of cement and fine stharp sand* 

Concrete or mortar must ^>e used as soon as practicable af tar mlx- 
- lug, fflUBt not be used after U has begun to set, or has become bard; 
and no concrete or at one work Is to be laid in freezing or incleiaint 
weather or under water, except by the perraltislon of the Engineer, with 
such precautloaa and In such manner as he nay requlrt. No dumj-lng of 
concrete through water will be allowed, 

concrete must be taiJped if necessary so as to form a compact, 
dense maes of the beat q\:allty, and must be allowedto set, without loadi 
for such time as may be approved by the Engineer. Any voids discovered 
shall be filled with rich concrete or raortar. 

The stone to be usedin the work is to be sandstone, sound and fres 
from structural defects, of such quality and colors as inay be satis- 
factory to the Conittlseloa, Hone inferior to the sample In the office 
of the Commission, and labeled •Stons for Chlcopes and West Springfield 
bridge, ■ shall be used. 

The dimensions and arrangement of the stones are to "oe si^stantl* 

oily ae shown on the plans* 

The beds are to be dressed to lay one half inch Jolnta, but this 
should not exclude stones whose jolnt-ourfaces may hawe cavltvta not 
laoTe than six Inchea across or one Inch deep, provided that the total 
area or such cavities in any stone shall not sxeesd ons third the area 
of tHe Joint-ourface in which they exist and that no such cavUles ara 
nearer than three Inches to the edge of the Joint, 

The vertical Joints are to be dreeeed for one half Inch Joints for 
one foot back from their faces In plena and abutments and dressed or 
split for from one Inch to three inch Jolnte for the balance of the 

depth. 

Faces of stone are to be qi»rry faced, pitched to line and to th« 
batter required, and to be out of wind and full to line; to havs no pro 
Jectlons of more than three inches and no hollow faces, and must show 
no drill holes. 

Hacks of stones are to be quarry split. 

All stones are to be laid solid In cement mortar and vertical 
Joints filled with tha saine. 

All spaces between the stones In ths pi ere, except the Joints are 
to be filled with concrete, laid to the satisfaction orths Engineer, 
and flnlahed flush with each course. 
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All face J dints &t9 to be finished in « oatlsfactory mimef aa the 
worif pfogreeeeo , or raiced out and neatly pointed as may tia raqulrad, 

Copins stones are to be 18 Indies thiciCj except those under trusa Cop Ins tnasonry, 
bearings *hlch ara to be ZA inches thick, and of the dlmenalons ahown ojn 
the plane. They are to bt dreaaed for one half Inch bed joints and 
vertical Jointe, and rou;^ hammered fiill to line on top. Stone a under 
trues bearings art to be finished on top to grade wtth six cut work. 
Faeea are to b© quarry fecedi, pltc&ed to line^ and to show no drill or 
dog holes. Dowels and claops are to be used where s^ovm on the plans. 
The holes for the dowels are to extend rive Inches into each course and 
are to befllled with neat cement mortar around tbe dowels; clainpa are 
to XiB set four inches Into each stone. 

AHTICLE D. 
General Fequirements. 
The work Is to be prosecuted in such order as may be prescribed 
by the Engineer. 

tn ail tlie operations connected with the work herein epecllled, al 
city ordlnaiicBs, and all lawe controlling or llialting in any way the 
actions of those engaged on the worlc, or affecting the nfiterlala appllec 
to them, must be respected and strictly cofnplied with. 

The Contractor shall provide watchmen, lights, and fences at his 
own expense, and take such other precautions as rosy be necessary to 
protect life and property. 

The Contractor shall ^e liable for ail damage occasioned in any way 
by his act or neglect, or that of Me agents, eaployeee, or worltmeh. 

Any unfaithful or lngjerfect work or material that niay be discovered Correcting Imper- 
before the final acceptance of the work shall be corrected or replaced h^Se passed'' In-'^^ 
imnedlately, on the requirement of the Engineer, notwl the landing that It '^P^^^^^'^" 
nay have been overlooked by the proper Inapector, and estimated. Any | 
Materials condenmed or rejected by the Engineer aay be branded or other 
Wise narked, and shall on doaand be at once removed to a satisfactory 
diatanca frcci the work. Any omission to disapprove the work at the tUai 
Of inspection or at the time of any monthly or other estioiate ahali not 
relieve the Contractor of any of his obligations; and all work, of what- 
ever kind, which, during Its progress and before It is finally accepted,- 
W become damaged from any cause shaU be reraoved, and replaced by 
good and satleiactory work. 

The contractor la to furnish, free of charge, such temporary 
structures at and about the piers as may be necessary for nHlntalnlng 
points and lines given by the Engineer for building the work, and la tb 
Slve a.i, Engineer such faciUties and materlala for giving said points 
ana lines as he may require; the Engineer* tj marks nmat be carefully 
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The contractor shall ,»pioy eui^aU^ rora«a„ to%,praae„t M>n at 
* mr.„t parts or t., ,orfc. ana the, a.all racaw, and o.ay toatruct- 
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The forejnen, maGhflnlcs, and o there emtiloyed iy tii« Contractor aJmll 
t>0 eiailed III the eaveral jmrte which are given them to do. 

If any person employed on the work hy tlie Contractor he dleodedlenti, 
or appears to the Engineer to be Incojupotent, unfaithful, or dl»orderly> 
he shall oe dlaciiarged Icmedlately on the requisition of the Engineer, 
aind shall not he again employed on the work» 

The contractor ehaU neither bring nor allow other to bring any 
apirltuouB or rGnmented liquor, or other Intoxicant, upon the grouiHa 
occupied lor the prosecution of the work; neither shall h© lurnleh nor 
allow others to furnish liquors^ or o^Uier intoxicants, to the wortoen 
in hie en^loy. 

Neceeeary conveniences, properly secluded frooi public obeervatlonj 
shall be constructed (Wherever needed, for the use of the laborere on 
the work. 

After the coiEf-letion of the work the contractor ie to reniove all 
temporary structures built by hiia, and all surplus materials of all 
kinds, from the site of the work, and leave the isaeonry clean and pre- 
aontable. 

Every en^iloyee under this contract shall lodga, hoard, end trade 
where and with whom he elects, and no person or his agents or easployees 
under this contract shall directly or Indirectly require as a condition 
of employnjent hereunder that the employee shall lodge, board, or trade 
at a partlc^alar place or with a particular person -- aea Chapter 106, 
aectlon 13, Be vised Lawe of Uaaeachusette. 

In the eicployment of mechanlca and laborers unuer this contract, 
preference ahall be given to cltlsena of the Commonwealth, and if they 
cannot be had in sufficient nunfcers then to citizens of the United 
States -^ see Acts of 1904, Chapter 311. 

ABTICLE K. 

This contract sHall ba utterly void as to the County If any pereon 
eag/loyed In any official capacity by Uae County U either directly or 
Indirectly interested therein, 

AHTICLE P. 

The Contractor shall give hie personal attention to the fulfill- 
ment of this contract; and shall keep the same under his control; and 
ehall not assign, by power of attorney or otherwise, any portion of the 
said work, unless by the previous consent of the Comtnlealon, to be sig- 
nified by indoreeiDint on this agreement, Ko part of tnis work enall be 
sublet except to parties skilled In and properly equipped for the ©aa» 
and satisfactory UJ the Conmlssion, 

ABTICLE G. 

Neither an extension of tiine, for any reason, beyond that fixed 
herein for the completion of the work, nor the permitting of the Con- 
tractor to go on and flnlsii the work after the expiration of said time, 
nor the acceptance of any part of the woric called for by this contract, 
shall operate aa a wfelvtr of any of the rights of the said party of the 
first part, under Ihia agreement. 



jmrzCLE H* DDBnlesloQ tasty 

proctad with Ui* 
If lAa work t^ tja don« uodor Lhifi agrettnmK ehAlL t^e abftodonadj, worK. In carta tn 

contlngeitclfta. at 
or If tnlf eontract aMll ba aaelgnsd by tba contractor, otlwrvlM %han the Contractor *« 

on)4(i9a , 
M twraLa 8p«clltad^ or If at an^ vim6 tiie Eogloafir Bhali oa oX tlOA 

opinion J and ahall eo cart If jr In vrrltlog to tHa CootaUalon, tMt tha 
■aid worJE 1b tmnaceeearllj or unread onabl^r delayed » or tbat lh% Con- 
iraetor la vllLTully violating an^ of the conditions or agredownta of 
this contract t or 1b not executlns aald contract In good faith, or La 
not laalclns £ucb progreaa In the execution of the work as to Indicate 
It* eotttpi«tlon within the required tLnje^ the ConunlsBlon may ncjtify tho 
Contrdctor to dlecontlnue all work, or any part tiie^eof , under thla con* 
tracts and thereupon the Contractor shall discontinue eald work, or 
aucH i^rt thereof ae the Cosmlesion may dealgnate; and the Conmleslon 
tfbftlX thereupon hove the power, t>y contract or otherwise, as it ney da* 
t erralne^ to congjleto the work herein described, or such part thereof 
aa It nay deem neceaeary; and to u^e auch Implements, tools, and nB- 
^erlaXa of every deecrlptloo ae laay ^e loimd upon the line of salu work, 
«iwl to procure other tools and materials for the completion of the sajne: 
and the expense of eald contracts, labor, and n>ate rials, anin»le, c^rts, 
wagons, Uaplements, and tools shall be charged to the Contractor, and 
deducted and paid t>y the County out of any moneys then due, or which at 
any tljue thereafter may become due, or which In case of perfora»nce ac- 
cording to its temse would have become due to the Contractor under this 
contract, or any part thereof, and In case such expense 1b lees than th^ 
eUQ which would have XiQ^n payable under this contract If the same had 
been corapieted by the Contractor, then the Contractor shall be aititled 
to receive the difference; and in case such expense shall exceed the 
last-named sub, then the Contractor shall pay the amount of such excsse 
to the county on notice from the CoomUslon of the excess so dusj but 
SUCH excess shall not exceed the a;ncunt owed by the County, under this 
contract, at the time the Contractor is notified to discontinue said 
work, or any part thereof, plus the amount of the bond executed by the 
Contractor for the performnce of this contract, in such accounting 
the Co«nileelon shall not be held to obtain the lowest figures for the 
work Of completing the contract^ ^ut all urns actually paid for such 
completion shall bs credited to the County. And It is further agreed 
W»t, in case the Contractor does not coi^lete the aforesaid work at th, 
stipulated time, the Cc^iselon ^, in lieu of the foregoing provision' 
pay the Contractor for the parte already done, according to the pro- 
visions Of this contract, and ™y treat the parts renaming undone as if 
they had never .sen included In or contemplated by this contract. 

ABTICLK I, 



shall 
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arUlng out or the mlure of tho worlc aforeeald, ^or froo the action or 
the elements J, or from any unroreseen ob struct ioB or dllf Icultles whldi 
jnay be encountered In the prosecution of the earns; and for all rleJce of 
every description connected with the work; also for all expense incurred 
JDy, or In consequence or, the suspension or discontinuance of said work 
as -herein epeclfled, ana for wall and raithTully conjpletlng the work in 
the manner and according to the plans and specifications and the re> 
auirectents of the Engineer under them. 

ABTICLS J. 

Extra work may he ordered from tlrae to tliae by the Engineer in 
writing approved hy the Coninisalonj, and the work thus ordered ahiall 
thereupon constitute a part of the work to he done unasr tUls contract; 
and all and singular the provisions and conditions of this contract 
-shall apply to the said extra work as if the saine were specified in the 
contract. The time within which the contract thus altered or acianded 
shall he parronaied or within which such extra work shall he done shall 
he the time herein spec ir led for the completion of the whole work^ 
unless some different time is appointed in the amendment to the con- 
tract or the order for the extra work. 

Ai?riCLE K. 

The Contractor shall have no claim for compensation tor extra j 
-work J, unless the same Is oidered in writing by the commission, and 
ttnlees the claim for the same, when so ordered, le presented tc the 
Coomlsslon before the first day of the month lollowing that during which 
each specific order la compiled with. 

ABTICLE L, 

The Contractor shall not penult or suTfer any attachnent^ lien, or 
ri^t of lien, or other incisnbrance arising under cliapter one hundred 
and ninety-ona of the PUbllc Statutes of Massachusetts, or any other 
laws, with reference to liene on buildings and lands out of the ex- 
ecution of this contract or out of anything done under it, to exist up- 
on the property of the County or Commission; and shall furnish the 
Conmlsslon with satisfactory evidence, when called for^ that no person 
who haa mmlshed labor or materlala for the work enfts raced In this con- 
tract has any lien or right of lien upon the property of the County, 
and that no attachment or ottor incuuibrunce refits upon said property 
for debts or claims alleged to be due rrom the contractor or any persoa 
employed by or under hlm^ and that all claims rrom private corporations 
or-lndlvlduai3j^ for damage of any kind caused by the construction of 
said work, have been fully paid or satisfactorily secured; and, in caae 
such evidence is not furnished, an amount necessary and sufficient to 
meet ths claims of the persons aforesaid may be retained rrom any 
inoneys due or that may beccrne due the Contractor under this contract, 
until the liabilities aforesaid sMU be fully discharged or satisfact- 
orily secured. The Contractor shall also protect , indemniry, and bold 
harmless ths said County and commission and all its cfflcers and employ- 
ees from all attachmsnts, liana j and other incumbrsjices placed upon the 
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property of t.he County or Ccmmlaelon for or on account of debt or 
clAlma alleged to bs due from the contractor or any person employed Isy 
or under iilm, 

ARTICLE M, 

Ihs Comnlealon lor the County inay retain out of any amounts due tinpaid claima of 

aecimnicB. labor- 
%b» Contractor sums eurri cleat to cover any unpaid clalma of mecMnlcSj ersj and otftere. 

laborers, or others ^ for mrk perfonaed or a»te rials furnished under 
tuie contract; provl dedj that not ice j in writing, of such clalnjs^ sign- 
ed by the claimants J shall have been previously filed In the office of 
the Cojanlesion. 

A R T i C L K N. 

The Contractor shall Indemniry and save harmless the County and County ahd CoBUile- 

dlon to be suved 
Comniselon, Iti or their officers and agenta, Ircaa all suits or claims, harmleee from 

of every nacie or descrlptlodj tirought agalcst the County or Connjl&sloiij etc. ^^^ ^" 
-or Its or their officers and agents^ for or on account of aijy Injuries 

or dJjnaBts to pereone or property received or sustained by any peraon 

or persons^ by or f rora the Contractor, his servants or agents, la or 

on account of work done under this contract or extenelone of or 
additions thereto, whether caused by negligence or not, or by or in con- 
-sequence of any negligence In guarding the sainej or any mate rial© or 
explosivea for- the eeme, or hy or on account of any Imprqier imterlals 
used In its construction, or by or on account of any accldentj or of an^ 
act or omission of the Contractor or his agents; and the Contractor fur- 
ther agrees that so much of the money due to him under this agreement 
as shall be considered necessary by the Comnlssion may he retained m~ 
tU all such suits or claims lor dameges e© aforesaid shall have been 
eettled, and evidence to that effect furnished to the satisfaction of 
the CoQsilssion* 

ARTICLE 0. 

The Engineer shall once a month make an approximate estimate In 
writing 01 the amount of worit done and of the value thereof, according 
to the terns or this contract, and he may make allowance in said monthl^ 
estimates on account of the monthly worlc being more or leas difficult 
than the aveiBge. And it is agreed that said monthly estlnmtes may be 
withheld or diminished when the work is not carried on In accordance 
witu the provisions of this contract. When in the opinion of the 
Engineer the work embraced In this contract and any amendment tharsof 
or order for extra work as herein provided, shaU have been completely 
pmoraed he shall so certify to the Coiraleslon. 

Payments to tbe Contractor shall be made aa follows ■ 
About one week after each monthly estimate, aighty-flve per cent, of th«J 
value BO estimedj sixty days after ths certificate of completion, ten 

iald certificate the r^i.ing five per cent.; provided the work shall 
contract, e.d al«o to be withheld if the County or the Coo^isslon be rei 
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atralned by legal procege from laaklng such payraent. But neither euch 
retention oX money nor anything herein contained ahall be cona trued as 
creating any privity of contract between the County or th^ Coaaalaelewi 
an^ amr creditor or asalgnee of the Contractor, or any obligation on the 
part of the Coimty or CocinlBeion to auch creditor or assignee. 

Neither the inspection of the Coimlselon, the Engineer, or any of 
his or their anployees, nor any oraer, measurement , or certificate by 
the Engineer, nor any order by the Cotmnisslon for tiie payiaeEt of money, 
nor any payiaent t>y the County, nor any acceptance of the whole or any 
part of the work by the Engineer or Coiunlselon, nor any extension of ' 
tioffi, nor any poaeaeelon taken by the County, shall operate aa a wmiver 
of any covenant or condition in thie contract, or of any power therein 
reserved to the Connniaeloij, or of any right to daiaagee herein provided* 
Any remedy provided In this contract ahall bo taken and construed aa 
cumulfltlve, i.e., additional to each and every otJier remedy herein pro- 
vlaedi and the County shall also be entitled aa of right to a writ of 
injunction against anir- breach of any of the provisions of this contract, 

ARTICLE P. 
If, at any time before six months have elapsed from the date of 
the completion of the work conteraplated in this contract and any amend- 
ment thereof or order for extra work as herein provided, any pert eliall. 
In the opinion of the Engineer, require repairing, the Engineer may 
notify the Contractor, In person or by mail, to make the required re- 
par^e. If the Contractor shall neglect to make such repairs promptly, 
to the satisfaction of the Engineer, then the Engineer may employ other 
pereoiae to make the same and the expense thereof shall be paid by the 
Contractor. The conraisslon may pay the expanses of the repairs out of 
any money due the Contractor oa account of this contract, 

ARTICLE q. 
No alteration or amendment of this contract shall ba valid unless 
the saina Is made by an Instrument in writing signed by tha Contractor 
and the Engineer and approved by a vote of the Comtilaaion. 

In ease of any alterations, so much of this agreement as ia not 
neceaearlly affected by such alterations shall remain Id force upon the 
parties herato* 

ARTICLE R, 
The payment of the final emount due tmder this contract and the 
adjustment and payment of the blllsrendered for work dona In accordanct 
Hith any alterations of tha same, shall release tha County from any and 
ftll claima or liability on account of vrork parfonned under said con- 
tract, or any alteration thereof* 

In Witness ?Vhereof , The parties of thaae presents hereunto 
eet their hands, the County of Hampden executing these presents by its 
CoEiniBsl oners, William H, Bralnerd, Joel H, Honurlck, and Jajnee M. 
Slekinan, who incur no peraonal liability, by reason of the execution 
heii^of or of anything herein contained, this seventeenth day ol January 
In the year nineteen hundred and five* 



April ififl Ullg,^L9Q7 



(L*. S,} 



IT. H. Brain#rd ) 

: The County of Homptieii 
J, H» Headrldi J by Ite 

: Coaml 5a loners. 
J, M, eicknaan | 



Signed m the presence qf 



Franlc A. Hlve^s 
David ff. Younu 
f 
Eobert 0. Morrle, 



(Seal) 
(Seal) 



0OND TO ACCCMPMY THE CONTRACT, 
Know all men t>7 the&e presents, that we^ 

Prank A. Blvera and David H. Young, both of Chlcopee, County of 
Hsunptten and State of Maesuchusetts, ae prlnclpale 

and 
The Aetna Indemnity Coinpany of Hartford^ Conn., a coiporation duly 
•etabllBhed under the lawe or the state of Conn, andhavlhg a ueual 
plaae of bualneee at 64 State Street, Boeton, ISa&B,, as surety^ 
are held and flrnly tounci unto the Coun-y of Hampden, In the eia] of 
Five Tbouaand Dollera (^5000,OOAOO) to be paid the County/ of Hampdeii^ 
for which payment, well ana truly to be inade, wt bind ourseives, our 
hfiire, executors, and adralnletratore. Jointly and eeverally, I irmly by 
theee presents. 

The Condition of thle Obligation is euch. That I J the above 
bounaen Pranfc A. Rlvere and David H. Young, their helre, executors, ad^ 
mlnietratore, or aeelgns shall in all things stand to and abide by^ and 
weU end truly Iceep and perfona the covenants, conditions, and agree- 
ment e in the foregoing contract on his or their part to be kept and 
perfonned, at the time and In the manner therein specified, and shall 
intleinnlfy nrA eave harniles. the County of Hainpden, the Commission and 
their Officers and a^nte, s. therein atipuiated, then tills obligation 
Shall teconie and be null and void; otherwise it ahall be and reiMln In 
lull force and virtue, 

Tto Don<t 16 10 rmaln in torce bIx mntte after the completion oX 
t*« contract and, 1, lega Pr««dine. «r» then pending asplnat the 
Connty or Co«,l«lon elleglng Injury to peraon or property in tSe p«r- 
fomaace of this contraet or brought by the Coraiwlon or the County 
against the Contractor, eala bond ehall „■»!„ i„ force until payment 
to the county or the commUelon of the amount ^m intereat of any euch 
Judgment, 

I« Wltneea Whereof, «e hereunto set our hanie and «ale thla 
fourteenth day of January in the year nineteen hundred and five. 

FranJf A. Rivers (Seal) 
David H. Young (seal) 
The Aetna Indemnity Company, ^l^ g j 

By James h. Chandler 



Attest; 



Res. vice -Pres, 



I'. S, Hajnlln, 

Ree, Aa&t, Secy, 




^H 


hi 

< 

J 



IL 




signed 6Dd eealed In prflftenc© of 
RobBTTi 0. MorrlB 

Witness to surety, 

Thie contract la, for a good conelderatLoia, modified ty %he 
part J eg as follows:- The cut brown fltons to t>e used In CBrrying oiit 
ttte contract ehall be lurnl&hed by the county of Kanipden at the follow- 
ing rates, for aehlor and lc« breekere, elxteen dollars (4ll6>} P«i* cu&lc 
yard J and for coping for plera, twenty-foui' dollare (1^24,), per cuhlc 
yard, All of iald etone la to be Bupplled to eeld county hy Jafnee & 
Harnaj and the total coet thereof, at the dbova rates^ is to be da- 
ducted froa the ociount that would otbentlBe be due aald Blvers and Yo^inc 
tmder this contract * Said atone i& to be delivered on the east side of 
the river on land to fee provided ^by aald Bivere a Young; it is to be 
oiaaeured cut according to plan and apeclf Icatlcna, excluding drilling 
for anchor and dowal holes, and the title to the atone > after delivery, 
shall be In the county at Hanpden until the eame ahall te laid In the 
piers and abutmenta, 

Witnese our hanos ana seals , January 26, 1905, 

Frank A. Blvers (Seal) 
David H. Young (eeal) 

We agree with the county of Han^den to fumleh the above atone at 
the above rates, and that if we shall fall to seasonably furnish trie 
BBme, from cause a other than strikes of our eciplDyes, we will eave said 
county harmless from any loss that may result to it t^y reason of such 
failure in any way affecting said contract or the liability of Klvere 
a. Young thereunder. 
January 26 * 1905. 

Jaraaa & Marra 

The above offer of Jofflea & Marra is hereby acce^^ted. 
January 26, 1905. 

Geo. F. Swain 



Approved. 



Con. Eng. 

W. H. Brainerd ) 

J, H. Hendrick ) Co. Coramleelcnere, 

4 

J. M. aiekman ) 



NOTICK to OOWTRACTORS. 

S#Rled bids for f urn lining ami erect ins tihe metal work of ttie 
brltlge over tlie Connecticut River between cnicoj>ee and West Springr leld^ 
in accordance with Use form of contract and epeclllcatlona contained in 
the following pagee, mill be received by the County ConinlBBlonere of 
Baxiipden Coitnty m* th^a* office at the Court Hou£e, Springfield^ Massa- 
cbUBettB^ until 12 o*clocJc M. of April 8, 1903, and at that tine and 
place will bo pu£illcly opened and read. 

Tha (*ork will conslat of fumliiilng end erecting upon piers now 
being rebuilt, seven spans of riveted steel superetructure , each about 
170 feet In length, to carry a highway, and two short approach sj.ajje, 
the total length of the structure being about 1,250 feet. The piers and 
gbutoents are expected to be conpleted in July nest, but the cocmlBslon 
doee not guarantee mch completion . Further particulars of tHe work 
are gives In the following epec in cations, and on the contract drawings, 

The plans inay be seen at the office of the Coiaal as loners. Court 
House, $prlngfleld, i&Lsa. 

Each bid must be elgned ty the bidder with full name and address, 
Incloeed In a sealed envelope indorsed--- "Bid for furnishing and erect* 
Ing the metal work of the bridge over the Connecticut River between 
Chlcopee and West Springfield/ and delivered to the Comlselon or Its 
cleric; and m the presence of the person offering the bid it will be da- 
posited in a sealed box provided for that purpose. No hid will be alio* 
ad to be withdrawn after it has been so deposited with the Coraralselon. 
Ko bid will be received and deposited unleseaccomparaed by a pro- 
perly certified check for the sum of |l,000 payable to the oraer &f the 
Treasurer of Hampden County, which check ehall he returnedto the bidder 
■unites forfeited as hereinafter provided. Such check must not be in- 
closed in the sealed envelops containing the bid, but must be'dellvered 
to the cotnmlealon, or to Its cl«rk, who will give a proper voucher for 
the deposit. All such deposits, except that of the successful bidder, 
win be returned to the persons making the same within three days after 
the contract is executed ♦ 

A bond, in the fom hereinafter set forth, will be required for the 
faithfia perfonaance of the contract in a sm of twenty per cent of tht 
hid. I 

The bidder la requested to name the surety company which will eign 
hi a bond in case the contract is awaraed him. 

The contract must be signed and the bona furnished within six days 
aunday excepted) aft.r the date of the notlf icatloh by the Co^lsalon 
the acceptance of the proposal and tha readiness of the contract for ' 
signature, and in case of the failure of the bloder, alter such notlll. 
cation, to execute tha contract and furnish the bond within said tl.e, 

accompanying tha proposal shall be forfeited to the Comity 

The co^^i^i,, i3 autr..lzed to deduct from any moneys whu; are 




tiua or may t^come due the Cont.rac)ior imoer thie agreeoem., ♦25,00 per 
day &B llqmcyatod damages ror eacft End every day the aloreBala work iwy 
b« uncoinpleLed Deyond the time herein etlpulatad for It* co«af»letlon. 

All hldfi muBt be raade upon tJie blank loim iiareio annexed. The 
prlcea are to cover all the axpeneee Incioent to the completion of tha 
iwrJt in full conformity with the spec in cations. The prices hid mmt. 
ba statea both in word s and in figures ^ 

The epeclflcationa and torm of 91d^ Contract, and Boncjare to ha 
found In the following pagea. 

The Cojirol salon dfielrasto have the work done at as early a data aa 
la raaBonably practlcatfle, and the time for Ckjmpletlon named hy tha 
blcbler In his bid *1U be a consideration in tietennlnlng the aumrd oi 
the contract. 

No proposal will be entertained unlees it coraea from a peraon, flini 
or corporation which la knoiro to poesees the proper plant ana racllitiei 
for doing the work. 

The coiaaisslon reservee the right to reject any or all bloa, ana 
to award the contract as it dflema for the beat Intersai of tha County | 
of HaiQpdsn, 

William H. Brainerd, Chairsian ) 

County 



.'CooBleBlonars. 



Joal H, Hecdrlck, j 

James M. Slcknian, } 

Robert 0. Uorris, Clerk, 
George p. Swain, Consulting Eneinoer, 

Office or the County C cool as loner© of Hampden County, Court House, 

Springfield, Uass* 

BID 
For furalehlng and erecting the metal work of the bridge 
over the Connecticut River between Chicopee and West Sprlng- 
fleXd. 



To the Co^inty Consul sal oner a of Hampden County, llJa6BachUflu^t8: 

The unaerelgned [hereinafter called the Contractor) hereby declares 
that the only parsons interested in this bid as principals are named on 
page 8 (15); that no pa' son acting for, or employed by, the County ot 
Hampden Is directly or Indirectly imereaied In this bid, or in any con- 
tract *35leh may be made under it, or in exjtectsd profits to arise 
therefrom; and that this bid is made in good faith, without frauo or 
coHuelon or connection with any other person blddins for the mmt workj 
that be has carefully examined the locality where the work la to be 
dona J and the annexed fono of contract and spec if i cations, and bag 
studied the drawings Uiersin referred to; and is satisfied that the 
l^lana and specifications are aufflcient for the intiinded purposes; and 
he hereby bids. In accordance with the Notice to Contracwrs, to pro- 
vide all neceesary machinery, tools, apparatus, and other means for con 
struct ion, and do all the work and furnish all the material f^lit^d for 
by salG contract and specif ications, in the Banner therein prescribed 



1 



APrn wAntln^^iaoT 



and ftccorfling to tiw requlremente of the Engineer, incluaine ell in- 
cidental work, and Lo coRrpl^ta tba work within 61 days after t&e coto*- 
plition of the piers and abutniente, ror the loll owing eun^ to wit: 
Forty-^tbTtid thouaand^ eeven hundred and forty nli^e dollara {|43749.} 
far axtra work done by written ortier el the Commleeloa, Its reQ6oiiahl« 
coet aa dfitenalned by the Engineer, plua fifteen per cent, of eald cost, 

Accorapanylng thle proposal 1^ a certified check for one thousand 
etoHars (|l,0O0*O0)^ which check and Its procueda shall become tha pro* 
perty of eald county If, in case this proposal eijould he accepted by 
-said County CoBmlBaloners, the undersigned ehail fall to execute a con* 
tract Id wriu ng, as required by said connalsslon and rurnleh to eald 
Comtiisslon a good and sufficient boRd for the performance of aald con- 
tract according to the requirements of the "Hot ice to Contractore^* 
within the timeprovlded for by said notice; eald check to be given to 
and received by said county as full compensation to said County for all 
loss J delay and damage caused to tt by any failure of the undersigned 
to cojsply with any of the conditions herein contained. 

If, however, the contract and bond are axecuted and delivered 
according to the requlreiaents of the aald notice, the said check sjiall 
he returned to the undersignsd. 

Signature of person, firm, or corporation taaklng bid: 
The R. p. HawkiHa iron Worka^ Incorporated. 



P. 0, Address: 
Date: 



by Richard p. Hawklne, 

President and Treasurer, 



aprlagfleld, Mass. 



Apr, 7, 1905, 

The full names end residences of all the persona Interested In this bid, 
a© principals, arts as follows: 

Novice-^- Give first and last nemes in full, and in case of 
corporations, give name of president, treasurer, and ranager, 

Richard p. Hawkins^ Pres. A Treaa. 
Paul R. Hawkins, Vice Pres. & Manager. 
The^n^ and address of the sureties who will sign the bond are given 

Chas, L, Ooodhue, Jas. w. KlrJcham, Luke Corcoran 
Agreement to be executed in triplicate; one copy to be Kept by t..a 

Board of Ccmlsal oners for Hampden County, Massachusetta, 1905, 

COfNTHAOr AND SPECIFICATIONS 
For furnishing and erecting the netal work of the bridge 
over the Connecticut Hlver between Chicopee and fest Spring- 
*l*ld. Mass, * ^ 

This agreenient, nads end concluded this 32 da,v of APrll in\.« 
year nine teen hundred and five bv «nrt ^. ' 

riva, by and hetween the ck^anty of Hampden, 
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*COJ3IllSSlQtl,' 



'Enfilnaer," 



■contractar.^ 



Conssiencing and 
f inlenlng work. 



MacJiinary, tools 
uad raaterlal. 



reiaree. 



Work to Ue satis- 
fflctory to Engineer 



Correcting ©rrorE 
or omlesloiiB^ 



Faculties sxiO. 
notice for Inepec- 
t Ion* 



CotnnonrtQalth of MasBachuEeUs^ by %hn County ConnHealotrerB (but not lar 
the mefflbera of the Coimalealoa Individually or Jointly), tarty of yh9 
first part, and The F. F. HAWKINS IBON ffOHKS, Incorporated, of Haoipdaft 
County, Maesachueettaj part of the aecond part;; 

Wltneaeath, That the partloe to theee presents, aach in const dtr- 
atlon of the covenants ajid agreeajents on the part of the other* tie re in 
contained^ have covanantsd and agreed, do end heretiy covenant and agree; 
-the party of the first part for itself , the party of the eecond part 
for Itself and Us he Ira, ©xeciitore, aaiiinletrators, and aeslgoa, anl 
under the yenalty e^cpresoed in a hond Hearing even date with theee prt- 
eents, and thtjreto annexed, as lollowa:- 

Wherever the word •Conwiseion* 1b used in this agreement, the «u3e 
means the county Cormul ssloners of Haopden County acting for the County 
of Hanpden, Massachusetts, and no memDer of said Comal ssl on or any 
eoiployee thereof shall he personally reeponelhle for any liability arls 
Ing wider this contract. 

Wherever the word "Enginaer* Is used in thla agreement, the eaioe 
means the Consulting Engineer of the said Commissi on, acting either 
directly or throu^ his properly autHoriaed agents, acting within the 
scope of the particular duties intruated to than. 

Wherever the word ■Contractor" la used In thla agreementj the 
same means the person or persons, or co-partnership or corporation, 
which has entered Into this contract as the party of the eecontl i^ert, 
or hie or their le^l reprosentatlveB. 

A B T I C L E A. 
The Contractor shall hegln active preparationa for the work within 
ten days frosn the date hereof, unless the Coaaalsslon shall authorise 
or direct a further delay, and shall at his own proper cost and expense, 
mai within the time stated in the feld, after the receipt of due notice | 
from the Engineer that the piers and abutiaents are completed, do all the 
worfc, Jurnish all the machinery toolSj and all materials, and do every- 
thing required except as herein specified, in the manner and under the 
conditions and rtqulrements herein specijled, and do all and singular 
the things In this contract and specifications provided in accordajice 
with the general plans hereinafter referred to. 

To preveat disputes and litigation, the Engineer shall he the ref- 
eree to decide all quest lone which njay arise relative to the fulfill- 
tosnt of this contract on the pert at the Contrator; and hie eetlmatee 
and decisions shall he final and concluBlve, All the work eontenplatBd 
and described in this contract shall oe done to the satisfaction of the 
Engineer, who shall ne sole Judge as to the fitness of materials, and 
shall have the right of correcting any errors or oml salons In the plans 
and specifications, when such correction is necessary for the proper 
lulfllment of their Intention; the action of such correction to date 
from the time that the Engineer gives due notice thereof. | 

The ConiaiBsloii and every inemher of it, the Engineer, and the 
eoployees of the Contileelon and Engineer, shall at all times nave tne 
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right to «ntar the premise e ujjon rf/ilch work ie l^elQg down under tliie 
contract, and to Inepact the said worJc and matarlalSj and to aecertala 
irtiether or not ibe conatmctlon la carried on In accordance rfttii this 
contract, and the Contractor aMll rurnleh all reasona&la facUltUs 
utd notice J, and give aiaple time for such inspection,- iDut neither the 
Comalaslon, nor my jaeniDer of it, nor the Enginfer^ nor any euiployee 
of tftfi CcfiEJleaion or Engineer, ehall have any control or direction over 
tije progress oJ the work (except that the Engineer ehall have the power 
herein expreealy vested in him by this contract)^ nor any control or 
superintendence over the ecalfolding, apparatus, ways, vork&, utochlnery 
or plant J the sole refiponalbllity for the proper conduct df the woric 
resting with the Contractor* 

The Engineer shall not be deemed to do the agent of the Conuileslon Power of Engineer < 
of the County for any purpose whatsoever, and ehall have no power, 
direction, or control over the woric eabraced in this contract, except 
aa herein expressly set forth, or as may hereafter be voted by the Com- 
mission. The Engineer ehall have power, without further authority from 
the conralsslonj to condemn all work which in his opinion is not done m 
accordance with this contract and specUlcatlona or is not done to his 
aatlefactloii; to make ths raeasarements and certUlcatee provided for in 
this contract as conditions precedent to any obligation on the part of 
the County to pay for the woric embraced in the contract; end to specify^ 
ordar, or direct, eitner orally or In ^^n-uing,the manner In which the 
I work described in the specifications shall ^b executed j but such po^^er 
and authority shall ob confined to the direction or specification of 
what le to be done under this contract, and shall not extshd to the 
actual eiecutlon of the work, which shall be in the control of ths Con- 
tractor, and for which the Contractor alone ^hall he responslols. - 

The Engineer shall also have power, with the approval of the Com* 
ffll^aloh, to Change the plane or materials, to order extra work, and to 
-grant extensions of time, as in tMs contract provided, and to do any, 
-thing else pemltted to him in thla contract; provided, that if any 
Changes in plans or matsrlals Increase the coat the Contractor shall be 
fairly remunerated; and In case they diminish the cost proper deduc 
^lon from the contract price shall be «mde-the ^ount to he paid or 
deducted. to be decided by the Eneinaer. 

ARTICLS B. 

P»phUt T" " °^"^""=*°"' '*>« "". ^O -ai other par., or .m» 
P^nu^, ,,, „,,^« ,^^^ ^„^ ^^^ r,,ulre.ents «t.te. tSereon are 

111 '"T"'^ " '"* " '"'" '^°"^™=*- ^1 '^'^ ^l-l' in the I 
- opinion of the EnBPinfl«i» mo-u- -**• i. ^ 

• Pm 01 the Mntraci; and the Enelneer shall hs ,h. . . 

"hether tse <tetall ni.n. . , *" ^^^ ^"°S« " "^ 

«ore.ei<. „a!!r ^ *° '"' ='™"^ '^^™ ■«'« «»-^"=t. 1*. 



Raqulrsments of 
Notice to Contract- 
or, Bid and con- 
tract plana are 
part of contract. 



Work to ija dona* 



Me^al worJc, 



Shop PXane, 



Steal, 



Manuractufd ^ 



txaiitlae far hliweir, ao no allowaiK^e will b« madtf on account ot any 
trrors wTnlcb may be found therein. 

The worjc to be done Indudea the fwniahlng, iBanufacturlng, dt- 
llverlng, erecting In place and painting of all tiia Btructurel ateel 
and other nietal work required in tlie cone truct Ion of tJie bridge oetween 
Ghlcopee and West Sprlngf lold according to a set of genoraX pLana 
signed by George F. Swaln, Consulting Enelneer, and filed m the office 
of the County CoCTiilGslonere, Court House j Springfield, Maeeachuactta, 
as daecrlbedi in these spec 111 cations. 

All worlc shall be done In accordance with tue terms of this con- 
tract as Interpreted by the Engineer, euftject to auch jiwdlfKatlojM and 
additions ae shall be deetned necaasary during ita execution, and In no 
case shall any mrk in excess of the requirements of the plane and sped 
float lona be paid for unleas ordered la imrltlng by hlni and approved by 
the Commissi on. 

The Contractor ie to be responelbte for the accurate construction 
of the superstructure bo that It will fit the piers as aliown on the 
plane. 

The manufactured laaterlal la to be etorad and cartfully protected 
from the weather until requlrM for the erection of the bridge. The 
work of erection may begin as soon as the piers and abutments, or any 
of them, are completed, and written notice of swch completion will be 
given by tne Engineer to the Contractor. 

ARTICLE C. 
Plans J, Material anu fforJananablp* 

The Metal Woric Herein contracted for consists of: 
Seven riveted truae spans of about 170 feet each; two short approach 
I-beam spans of about 35 feet each; together with trestle supports, 
anchor bolts, railings, and all details Incident tte;-eto, all as shown 
on the ■General contract plans' furnished by the Coramlselon, 

The Contractor afiall mak^ cotuplete shop plane fro-; tbe •General 
Plana,* and shall submit than to the Consulting Engineer for bis writ - 
ten approval, 

■ No change shall be made in any plan signed by the Engineer except 
by his consent In writing. - 

The approval of the shop plans Ijy the Engineer shall not, however, 
relieve the Contractor from the responsibility for any error therein. 

The Contractor shall furnish without charge as many sets of "shop 
plans* ae the Cojnmlssion rtay desire for use or record. 

Material, 

CTnleea otherwlae specified or shown on the plans, all otetal ehall 
ba of *HedluBi steel,* except that for rivetd, which shall be of "rivet 
steel . ■ 

All Steel ay St be laade by the open hearth process, it must be uni- 
form in diaracter for each sptclfled Kind; and the finished roster lal 
must be freefrom injurioue seams, flaws, cracjca, or any other defects,, 
and must be straight and true to section, and have a clean, smooth 
finish. 
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Test pieces. 



Ko woi* e'n&ll be put upon any et-eel a'& or near tJie Dlue x-iinijerature, 
or btbweeo t,2)aL at boiling water and of ignlulon of hardwood aaw dust. 
EViry finished pUca shall aa stamped with tJie nuaber identifying the 
melt. I 

All Bteel must have the following properties r Tiie chemical analy- Analysis, 
die shall show in no part more than .OS per cent, of splphur, nor more 
%tmi .9 per cent, of mftnaganess; nor in tlie case of haalc open hearth 
more than ,05, nor in acid open hearth more than ,08 {njr for rivets 
more than ,05), per cent, of phosphorue. 

The tensile strength, limit of elasticity, and ductility, a hall 
hs determined from a ettandard test piece, at least 10 inches long, cut 
from the finished taster lal, or a unlfonu section, at least 1-2 square 
Inch m Btctlon. Elongation is to he ineaBured on an original leogth of 
finiahed section of 8 inches, All broken samp lee must show a fine 
gr&lned, silky fracture, of unlfonn color, entirely free from grajiiaar 
hlacK, or brilliant specks. 

Material which Is to De used without annealing or further treat- 
ateht is to oe tested in the condition la Which it comes from tlie rolls* 
When material Is to he annealed or ovnerwrise treated before use, the 
epeciment representing such material is to be slaill^iy treated before 
tasting, 

T*o test Pieces shall he taken from each melt, one for tension and' Number of test 
one for bending, and from each heating furnace heat at least one tm P^«=«^' 
shall he laicie, 

Meaiun steel snail have an ultlinate tensile strength of frcai 
60,000 to 70,000 pounds p*.r square inch, elastic limit not lese than 
one-half the ultimate strength, and a minimum percentage of elongation 
not less than 1,400>000 divided by the ultimate strength. It shall 
bene cold 180 degrees zo a diameter equal to the thickness of the teat 
piece wit^hout sign of fracture on the convsx el da of the curve 

to JZ' "T ''^' ''" " "'''"'^ ''""'''^ ^^^^"^^ '' ^^- «'^ ^1-t steel, 
to 58,000 pounds per square inch, elastic limit noteless thaa one-halX | 

the Ultimate strength, and a minima percentage of elongation not less ^ 

XMn 1,400,000 dlvidea hy t.^ ultimate strength. It la to oend cold lao 

degrees flat on itself, without sign of fracture on the convex aide 

When quenched from a low cherry-red heat in water at 70 degrees F^^- 

he it, it shall 'oend 180 dearees nt^iumA « <( 

^*S^««« ^^<^md a diameter equal to the thick- 
aesB of the piece, without cracking. 

« one luch from s^a^e of finiahed arterial, a».all fulfil all the re- 
quirements of midlun atssi «*.,« ♦ ,u *^ ^^.le re- 

<^ ^, Mv, ».r T ' """ "" ■'"'=«"^» =^ elongation 

™y De five per cent, less, 

Punchea r.vet hol«, pit,,,, ,„ ^^^^^^ 

mAEi a tana drifting unt n +h^ m, ,«*«area eoge, 

original hoi. . '' '"'-'^'^^ ^^^^^ ^^^ ^^^ 

oMglnal hole, wUhout cracking the metal 

me rat-tat" """'^ ''''" '''^' '' ^^^^^ ^ -^^- ^- ^- ■ 
gote Of at leaat twice their cross section. 



MedlUB eta el « 



Steel for pins. 



Drifting. 







VflTletlwi in 



Ca fit lose, 



Sites &na ESneral 
de Lalle, 



Splicing. 

Tie plates - 



LaX't.ua bars. 



Pitch of rlve^e. 



A variation In croee eectl«?jQ or weight of roUe4 mtarlaL ef mere 
than 2 l/Z per cent, from tjiat epecin^d tuay be cause for rejection, 

Wrou^t-iroa Is to be ductile, f llsrous, ajin of unilona quality. 
Finished bare mimi be thoroughly welded and straigjitj emootli and rree 
trom injurious etante, hlleters, cracks, or imperfect ecigsa, 

Wrought-iron shall hav© a mlJiiiniBn ultljnete tehslle strength of 
49,000 pounds per square inch, elantic limit not iesg than 25,000 
pounds per equart Inch, vnd a minlmuo elongation of 30 wr cent, in e 
luciite. It le to sustain, alao, the usual benaing teste. 

Iron c&Btlngs ahall te or tough, gray Iron, free from injurious 
cold ^iiVlG or blow holes, true to pattern, auo of wortoaanlikB finish. 
Teat hars-l inch aquars, on supporia 12 Inches apart in the clear, shHil 
hear a centre load of 2,500 pounds or over, and deflect 0,15 of na Incii, 
hefore rupture. 

Details. 

The fiixes of parts and general arrangeinent of details and riveting 
shall he SB ehown on the general plons^ unlsee modlfl cat lone are 
Improved or retjulraa by the engineer* 

AU Jolnte, whettier in tension or comproaalon, are to be fully 

spliceo. 

( 
All segments of tension or con^resalon ladiDbera 6hall hava tit 

plates placed as near the ejada as jjracticaEiiB, They shall have a length 

of not less than the greatest depth or width of the nectoer, and a 

thicknesE not less than l/oO of the distance batween the riwet© connect* 

Ing thein to tha segtaenta of the [neisD^rs. 

Single lattice oarashali have a thlclmBBB of not lees then 1/40 
and double bars connected hy a rl¥at at tha iutttrsectlon of nut leaa 
than l/so of the distance between the rivets connactlrig tnem to the 
inemL>er, tut in no caae less than 5/l6 inch; and their width Shan be 
generally r - 

For 15- inch channelfi, or built sections ) Z 1/E Inches 
with 3 1/2 - inch and 4-lnch acglas, j(7/8 - inch nvetB,J 




For 12, 10, 9, 8 and 7-lnch channeli*. or 1 

* 2 1/4 
hunt fiectlone with 3 - inch or 2 1/2 ;(3/4 - 

angles, ' 



inchaa 

inch rivets.) 



rney shall not omke a leas angle with the axle of the place than 
45*, ana In the case of chord and other large eectloi:a net laea than 
60*1 t'ut the distance along a segment between connectlotis of lattice 
bars shall not exceed G times the Mldth of flange of eepient or 60 tlmaa 
th& av£^rage thicimees o£ [oetal in this flauge. 

The pitch of rivets in the direction of the stress shall not ex- 
ceed 6 inchee, nor 16 tlniee the thlcJoieea of the tiilnneet outside plate 
connected; and at right an^ee to the stress ehall not ob laore tMn 40 
tlmea that thickness. Where only one line of rivets is used, tne oaxl- 
mura pitch aha.ll be 6 Inches, I 

At the enriB of compression caembtti* the pitch ehall not exceed 4 



Aia-ll.lliat,ln|^, lam 



ijl8ai*tifra of the rivet, for a lengiji equal iq twlc* xiie widtn of uie 

Th9 dl stance fram tha ^dge of axiy piece to the c«£ttrfi til a rivet 
Dole mmt not D« less tbui 1 i/^ tliaee ttie dlacoeter ol tbe rlvet^ nor 
exceed 8 tlmee ttie ttickm^B of the pints; and the dletence tietweeii 
centert of rivet holee ehall not t>e Icifie than 3 oiametfers of the rlvet» 
TUe trueeBB must De given the usual camber, 

Thsre euall oe a nam plate at each end of the ttrldis©, with euch 
luficrlption as mn CoarniteBi-on shell j.z-eBcrlt>e, 

Workioanahip. 
All riveted worJc, except in tJtia case of steel over 3*8 of an Inch 
tmos., eneil he punched accurately with holea 1-16 of &n Inch larger 
tbflD the else of the rivet. The pleceefomlng oi^ebuilt mnio^r muet he 
BO accurately punched that isfhen they are put together the holes will he 
tnay opposite; bo drifting to distort the mstal will be allowed; if 
the hole muet be enlarged to adttilt the rivet it auBt be reamed. All 
holee must be clean cut, with no torn or ragged, edges. Sharp fine muet 
ho trimtmjia off before riveting* 

In Bteel over 3-8 of an Inch thicic all holee enall he puiched 1-16 
Inch enjaU^r than the rivet, and drtlled or reaitied to a alemeter of 
1*8 of ai inch larger than the punched holes, so aa to remove ell the 
Sheared eurface of the laetel, in steel over 3-4 of an inch thick, hole© 
muet he drilled. 

All holes for field rivets U floor beam and stringer connections, 
and spllcea in teneloE iiiembere, shall be accurately drilled to an iron 
ten«)let, or reemed while the connecting parts are tenpDrarlly put to- 
gether. 

Rivet holea In one end of eacii angle of the lateral tracing or in 
the gueeet plate, ehall be drilled in the field. 

All rivets shall te nsachlne driven, where possible, ty direct act- 
. Ing power riveters worked by steam, hydraulic presaure or compreseed 
ftlr, unless the Engineer shall otherwise direct, piy.ts .hall complete- 
ly nil the holea, andhave heads of approved hemispherical shape truly 
concentric with the body .f the rivet. Any loose, eccentric, burned or 
otherwise ii^erfect rivets are to be ,m out and replaced, flivets a-e 
to have comtersuhic heads where laalcated, and in contact surfaces they 
are not to project beyond said suriacee. 

in all ca.es where file rivets cannot be ^iven satisfactorily 
tumtd holts Shall he used, mlesa the B.glneer shall otherwise direct 
«>erever turned bolts are us«d the holea ..st be reaped aft.r the parti 
are aeaenJbled, and the bolts turned to a driving fit. 
- AU bolte am to have hexagonal heads and nuts.' 

Stand!^.'''"'' ^' '"''' "''"' '" ^'"^' ^'' ^ '' Ualtedatatea 
All plates J except those for wnh^ ^f *^ 

" m. 

Sheared edges of all rivpturi m*.*^^. ^ 

ail nveted material over 5-8 of an inch thick 



Camber, 
Kaine Plate, 



Punching, 



Reaming, 



Holes for field 

riVbttr, 



Riveting. 
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BMll te planed. 

All oUier r^ing, turning, and pianlcs of mena^Grs or parte of Matt 
Is to be ae^jurnvciy nam mnej-e iaaleated on tha drawlnfia, 

Aiisifi .^itixiancrtt ttre to t)^ tutea m contact v-ith iinr^e angiee 
ate, where Indlc&tedon tbe drawlnge, 

Tftt endB of all floor beams are to be faced as required on tlw 
plane. The hltch angle e Of floor bsams eball be so accurately fitted 
that when Uie ends of the floor bewne are faced to the figured length 
the amount of metal removed shell not reduce the tftlckneee at the 
roGtfl Of the hitch anglee by more than 1-16 of an inch while eecurihg a 
true eurfacefor the whole width of the connection* 

Web-plat ee of glrdere and floor beams muet not project bayoftd the 
face of the flange anglee, nor be more than ono-eighth (1-8) of an inch 
below the face or theaa anglee at any point. 

Wherever there may be a tendency for water to collect, the space© 
mufit be fillecl with a suitable water-proof material. 

At expansion enda, the surface of bed plates, shoes, pine, and 
rollers shell be lubricated to the satisfaction of the Engineer before 
being set. 

All pins are to be turnea perfectly round and stmlght, are to ba 
provided with nuts end with pilot nuts where necessary for driving, and 
are to be of sufficient -length to take full hearing on all meoibere 
which they connect. 

Pin holee shall be bored at right engloe to the axis of the member. 

Pins for lateral rods are to have heads and nuts of elses to clear 
rlvits In connecting onglas, etc, Ko part of the screw threada of 
these pins is to bear in pin holes. 

For all pine the dlaaeter of the pin hole ahail not exceed the j 
diameter of the pin by more than 1-32 of an Inch. 

Lateral rc<lB are tg have loop-welded eyee or clevises, as Indlcat- I 
ed on the drawlnge, fhey shall have upset screw ends, shd shell be pro^ 
- vlded with tumbucKlea where shown on drawlnse. Loop-welded eyee ahall 
have reamed Intredos, and are to be used only on Iron rods. Lateral 
rods ehall be made so that when tested they will brealt In the body of 
the bar. 

Great care la to be taken in handling or working the steel. 
Stral^tenlng after punching or working must be done ao aa to avoid 
cracking, and In all casee where it is necessary to partially haat e 
steel member J or to bend it cold^ the whole piece nuet be ei&aequently 
aunaeled. 

Pins, pin holes, screw threads, and other flnleh^ed or faced our- 
faces shall be coated with white lead and tallow tioiiedlately after In- 
cpectlon and before ehipnant. 

All workmanship ehall be f irst-claaa. the several pieces forming 
one built lueMier muet fit closely together, end when riveted Bhall be 
free from twists, bends or open jolnte. All portions of the work ex- 
posed to view shall be neatly finished. 
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Inspection and Tesiln^. 
The Conmlaelon Bh&lX &a funtlatied cewplete copies of mill orders, 
end no raaterial Ehall De rollea^ nor work dcne^ iiefore t&e Conailfielon 
tukM been notified where the ordere have ijeen placed, eo ttiat they may 
arrange for the Inspect Ion. 

All faellltles for Inapection of material and worknanshlp ehall bo 
fumlehed by the Contractor to conjpetent Inepectore, and the Engineer 
and his Inspectors shall be allowsdfree accoee at all tlEjee to any part 
of the work In which any portion of the material le oade^ 

The Contractor shall furnish^ without charge ^ such prepared speci- 
mens of the several Iclnds of material to &e used ae may be required to 
detenalnfi thslr character, and also the use of a suitable testing 
ttschlne at all ml lis where the steel is manufactured; but the expense 
of tnepectioD and testing Is to De borne by the Commission. 

Painting. 
All steel work before leaving the shop shall be thoroughly cleaned 
froa all loose scale and rust, and shall be given one good coating ol 
pure raw linseed oU and r^d lead, well worked into all J0lntB and open 
apacee. Thle must have time to dry thoroughly before shipment. 

If required by the Ehglneer, the mate rial shall be painted under 
cover and remain under cover, until the paint le thoroughly dry. 

In riveted work the surfaces coming In contact shall each receive 
one coat of paint before being riveted together. Other surfaces which 
are not acceeslblo for painting after erection ehaU have two coats of 
the ^ove paint as soon ae the worlc is rinlshed, and before leaving the 
shop, the first coat to be thoroughly dry before the second Is applied, 
-After the simcture is erected, rivets, driven In the fold, and all 
parts Where the paint has been rubbed off in transportation or during 
erection, ehall be well coated with red lead paint. 

The red-lead paint used m the work la to be mlMd in the pro- 
portion Of 25 pounds Of lead to one gallon of pure raw llnaesd oil and 
one-elghth pint of best turpentine Japan, the naterlal^ to be subject 
to laspection and analyela. The paint shall be fresh mlxedfrom dry 
lead, and none which has been minced more than twenty-four hours shall 
be used. 

All Pointing ehall be done with rowici Druehee or the 6„t ,UBlitv 
otialnable in lue laarket. 

At least forty-eight houre muat elapse betwan applying any two 

coats of paint. 

Iha contractor ,m not b, required to palnt the brlage after a- 
rection except as ebove. 



Painting. 



Erection. 
all ''V°"'""=''"- '«^"» " "• ^her^la, specif i«, ^^all f„„i^ 

lone, or unelghtiy material pro<luoei by tie operatlone 

The Contraetor shall aeauitB all rlsK of a«in.„, , 

iiBji 01 acciaent to men lor materi- 



Erectlen, 



M 



Shipping. 



Laws and ordlnan^ 
cee to be ol>8erv- 



Matchmen, lights, 
f tc. 



Correct leg imper- 
fect wqtU tint may 

apectlcn. 



Contractor to rur< 
niBh tenporary 
sXtTUCturee. 



al prior to the acceptance or the f inlehea etructfure. 

The bed plates are to be eet to grade in oeat Portland ceajeirt. 
BolOB lor anchor bolts are to be tirlXltd &y the Ceotractor, artd anchor 
bolts set In Portland cement to the aatlefactlon of the Engineer. 

The Contractor le to allow the Corataleeloti or Ita agents, or oUier 
contractors, to enter upon any portion of the work for the purpose of 
laying the floor and doing any other work, provided such work does not 
Interfere with the execution of this contract. 

Shipping, 

All parts shall he carefully loaded to avoid Injury Id traneport- 
atlon, and shall be at the Contractor's risk and in bis care until 
erected and accepted. Any parts or pieces bent or otherwise tnaterlaliy 
Injured will be rejected. No steel meterlal shall be shipped prior to 
the receipt of the Engineer's order, 

ARTICLE D, 
Ceneral Fequireinenta, 

The work Is to be prosecuted In such order as may be prescrlbedi by 
the Engineer, 

In all the operations conndcted with the work herein epeclfled, 
all city ordinances, end all laws controlling or limiting In any way 
the act lone of those en^gsd on the work, or the method or Biaterlaia to 
be used, wuet be reepecteci and strictly ccuipiled with. 

The Contractor aha 11 provide watchment, lights, and fences at his 
own expense, and take auch other precautions as jnaiy be neceas&ry to 
protect life and property. 

The Contractor ehall at once eiibmlt to the Engineer, for adjuet- 
ment| any errors or omleelone which may be discovered In these specifi- 
cations or the plans, and all cases of doUbt or diacrapancy which oay 
arise as to the Intention of anything contained therein* 

The Contractor ^hall be liable for all dasegee occai^ioned In any 
way by hie &ct or neglect, or that of his agents, eog^loyeea^ or workmen j 

Any unfaithful or imperfect work or material that laay be discover- 
ed before the rical acceptance of the work shall be corrected w replac- 
ed inmediately, on the requlreitient of the E^iglnssr, notwithstanding that 
It may have been over-looked by the proper inspector, and estimated. 
Any materials condemned or rejected by the Engineer may be branded or 
otherwise njarked, and ehall on demand be at once removed to a satis- 
factory dlBtance from the work. 

Any omlselon to disapprove the work at the time of inspection or 
at the time of any monthly or other eattiBate shall not relieve the Con 
tractor of any of his obligations; and all work, of whatever kind, whlcl 
during ita progress and before It le finally accepted, may become dajnag- 
ed from any wauae, shall be retnoved, and replaced by good and eatlefac- 
tory work. 

The Contractor Is to furnish, free of charge , sftuch temporary 
structures aa may be necessary for maintaining polnte and lines given 
Hf the Engineer for building the work, end le to give aaldEnglneer such 
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liquors. 



Neceesary conven* 
leocee. 



Removal of tempor- 
ary Btructuree. 



facllltloe and materials for giving aald points and llnea and for in- 
specting ttiQ work at any and all stages of its progrees, as he ttmy re* 
gulrsi the Engineer's jsarlcE aruet Ids carefully preserved* 

Tbs Contractor ehaH employ suitable roremen to repreeent him at Foremen, 
different parts of the worJc^ and they shall receive and obey Inetruct- 
lotne from the Engineer. i 

. The foreiiiHii, mechanics, and others employed by the Contractor ehall - Skilled workraen to 
h« skilled in the eeveral parte which ere given them to do. | * enip oyed* 

if any person employed on the work by the contractor be dleobedlent No Incompetent or 
or appears to the Engineer to be Incompetent^ unfaithful, or disorderly ^^^^obedlent help, 
he shall be discharged Immediately on tlie requleition of the Engineer, 
and shall not be again employed on the work. 

The Contractor shall neither bring nor allow others to bring any 
spirituous or temented liquor, or other intoxicant, upon the grounds 
occupied for the prosecution or the work; neither ehall he furnish nor 
allow others to furnish liquors, or other intoxicants, to the workmen 
In his enpioy, 

hfeceaeary conveniences^ properly secluded from public observation^ 
-ahall be constructed wherever needed, for the ttee of the laborers on t^e 
wortc. 

Alter the conipletlon nf the work the Contractor is to remove all 
temporary etructuree built by mm, and all surplus nHterlale of all 
kinds, from the site of the work, «nd leave the structure clean and 
presentable, ^ 

Kvery employee under this contract ehall lodge, board, and traae 
where and with whom he elects, and no person or his agents or employeee 
under this contract shall directly or Indirectly require as a condition 
of employment hereunder tliat the employee shall lodge, board, or trade 
at a particular place or with a particular person. See Chapter 106, 
Sectltjn 13, Revised Uwa of IteeeachUBetts. 

in the eniployment of mechanics and laborers In this Coimionweslth 
under this contract, preference ahall he given to the citizens of the 
CoramonweBlth, and 1? they cannot be had In etif flcient numbers than to 
Citizens Of the milted states. See Acts of 1904, Chapter 311. 

ARTICLE E, 

™, ™'V°"'™°' ^'^^ ^o """1" ^="' "« « »». county It «y p.„on ' No ofnclal of 

s-Vloyod in any Official „paoUy *y li,e oouiity 1, either dlr«cu, or " 
Indirectly Interested therein, 

ARTICLE P. 

-» «olgn, -.y power of auorne, or o«,arwUo, «>y ,ortloa or the ,ald 
w r»^ »!,„ ,j, ^, prevloue co™ant of the Co»„aa, on., to .e el^Uied 
by n oree«„t ,„ tMa agreo»nt. No ^rt of tnu »ork a,»li .0 ,u»let 
«c Pt to partiea eKlUed t„ ana p„perly equipped for the b™ «,d 
satisfactory to the OoramiBslon. 

A H T I L E 8. 
NeUher an extension of time. lor any reason, beyond that n«d 
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HeUher axtenfllon | li»r«l)] for the coinpletlon of tiie work, nor the pemittinB of th« rftn 
of time nor accept^- *^ "-^-iins "^ 'i-nw oon- 

ama of work a tractor to go on and nuleh the work after the explr&tltai af B&ia tima 

A* rogate contract, nor the acceptance of any part of the «ork called f«crr by this contract 

ahall operate a^ a waiver of any of the rights of the said party oS the 
flr«t part, under thle ftgreenient. 

ARTICLE H. 
If the work to be done uodar this agraenient ehaXl he ahandoned^ or 

Ic certain conttn- if thle contract shall be assigned by the Contractor, otharj^Ua than aa 

cencisa at thi? conr 

Tractor's ejtpenee, herein epecined, or If at any time the Englaeor shall be of the opinion 

and Bhall so certify In writing to the Comttlealcn^ that the said work 
Is unnecesearlly or iinreasonably delayadj or that the Contractor la 
willfully violating any of the conditions or agreeraente of this con- 
tract, or Is not eiecutlng said contract In good faith, or is not mak- 
ing auch progress in the execution of tho work as to indicate Ite coo* 
pletion wUhln the required tliae, the Coimlsalon may notify the Con- 
tractor to discontinue all work, or any part thereof, imder this eon- 
tract; and thereupon the Contractor shall discontinue said work, or 
vfiuch part thereof as the Couicslaaion taay designate; aaa the Cotncilselon 
ahalL thereupon have the power, by contract or otherwise, as it may da- 
t ermine, to cocffilete the work herein described, or such psji^t tlereol 
as it may deem nacBesary; and to use such t^^:■lQ^Dent8, tools, and oater- 
lals of every description as may be found upon the line of eald work, 
and to procure other tools and materials for the completion ol the san; 
and the expenee of said contracts, labor, tools, Iraplementa and iaaterl> 
als shall he charged to the Contractor, and deducted and paid by the 
County out of any monays thsn due, or #ilch at any time thereafter nay 
heconse due, or which Ih case of performance according to Its tanas would 
have become due to the Contractor under this contract, or any part 
thereof, and In case such expense Is l£ss thnn the sm >!£ilch would 
have been payable under tnle contract If the same had been coj^leted by 
the Contractor, then the Contractor shall ha entitled to receive the 
difference; and in case such fjxpense shall exceed the last-named atan, 
than the Contractor shall pay the amount of such excess to the County 
on notice from Uie Connilssloii of the excess so due; but such excess 
shall not exceed the amount owed by the County, under this contract, at 
the time '^e Contractor te notified to discontinue said work, or any 
part tinareof, plus the amount of the bond executed by the Contractor 
for the performance of this contract. In such accounting the Conrols-^ 
8 Ion shall not be held to obtain the lowest figures for the worK of 
cotqplstlng the contract; but all sucns actually paid for such completion 
shall be credited to the County. And it la further agreed that, in 
case the Contractor does not complete the aforesaid worK at the stlpu- 
ted time, the Conralsslon may^ In lieu of the aforegoing provisions, pay 
the Contractor for the parts already done, according to the provisions 
of this contract, and may treat tha parts remaining undone as If they 
had never been included in or contsmplated by this contract. 
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ARTICLE I. 
THe prUes named la the portion of tbla pacgililet, called the Bld^ 
ahall bo paid by the County, and recelvod by the contmctor, aa tvll 
eonponBatlon Xor rurnlahlag raat^rlal^ and for use of toola, foma^ 
ffi&chineiy, and other luiplejnente, and foi* labor in laovlng tnaterlale and 
ex«cutlng all the work contemplatod In this contract; also for all 
loaa or damage arlstngout of the natura Of the work aforesaid, or from 
the action of the elements , or from any unforeseen obstruction or 
difficulties which may be encountered in the proetcutlon of the sama; 
and for ell rlaks of every description connected with the worlc; also 
for all eipenea Incurred by, or In conaequence of, the euBpansLon or 
dlBcontlnuance of said worJc as Strain apecllled, and for well and faith- 
-fuily. completing the work in the manner and according to tne plane and 
ipec If leal lone and the requirements of the Engineer under them. 

ARTICLE J» 
Extra work m&y be ord^ed from time to time by the Engineer in 
writing approved by the Comnlsslon, and the work thue ordered shall 
thereupon constitute a part of the work to be done under this contract j 
.and all and singular the provisions and conditions of this contract 
stall apply to the said extra work as if the same ware specified in the 
contract. The time within which the contract thus altered or emended 
Bhall be performed or within which such extra work shall be done shall 
be the time herein sped fled for the completion of the whole work, un- 
ices aome different tUns le appointed In the amendment to the contract 
or the order for the extra work, 

ARTICLE K, 
The Contractor shall have no claim for conipenaatlon for extra work, 
urileas the same Is ordered in writing by the Corwisalon, and unless the' 
claim tor the same, when so ordered, is pr^eented to the Conmleslon be- I 
fore the f iret day of the month following that during which each epad- 
fie order is complied with. 

ARTICLE L, 
The contractor shall not permit or suffer any attachment, lien or 
right of lien, or other lnri«,brance arlelng under chapter one hundred 
arxl ninety-one of the Po^bllc statutes of Maasachuaetta, or any other 
laws, with refer^ice to liens an hulldi ngs and lands out of the execu- 
tion Of this contract or out or anything done under it, to axlst upon 
the property of the County or Co«.lssion; and shall furnish the Co=oi.. 
Blon with satisfactory evidence, when called for, that no person who 
^s furnished labor or materials for the work emb^ced m this contract 
feas any ii«„ ,r right of lien upon she property of the County and that 
^attachment or other inc^brance rests upon said pro.rty LlTl, 

2l\l rr" '' "' "'"^ ^'^^"^ '^ ^^^ -hatr^ction of said .ork, 
have been dully paid or satisfactorily secured- «.h , 

it not furnished an ^^un. ' ^^^^ ^"'^ ^^^'^^^^ 

nlshed, an amount necessary and eufnclent to meet tJ» claims 
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County and Comnle* 
elOE to t>B B&ved 
JiannleBe from 
eults for acci- 
dentB, etc. 



Uoiitl;ly ea*ul)Q}at&8 
and partial pa^* 
Gient.8. 



Payment a. 



or tha person aforeeald majf te ratal nsd trm ar^y maneye due or that jaay 
tiecoBW due the Contractor under this contract, until the llablllilee 
aforeaald EhaU be fully discharge or satisfactorily aecured. The CoJi- 
tiractor shall alao protect, Indeinnlfyj and hold harmlees the said 
CouQty and CocMHaslon and all its officers and employees from all 
mttacMentfl, liens, and otJier incumbrances placed upon the property 
of the Coimty or Commies ion for or on account of debt or claime alleg- 
ed to be due from the Contractor or any psreon en^iloyed by or un<ter blm 

A B T I C L E M, 
The ConmisBlon for the County may retain out of any amounts di» 
the Contractor sums sufficient to cover any unpaid claims of mechanics, 
laborersj or others, for #ork p«rfonaed or materials lurolehed under 
this contract, firovlded, that notice, in writing, of such clalins, sign- 
ed by the clfiliBants, shall have been previously filed In xixQ office of 
the Commission. 

A B T I C L E N, 
The Contractor eiiall indemnify and eeve hamileee the County and 
Coninleelon, Its or their officers and agents, from all sultt im* daica, 
of every name or description, brought against the County or ConnalBslon, 
or Its or their officers and agents, for or on account of euiy iojurlee 
or damages to pereone or property received or sustained by a^ person 
or persons, by or from the Contractor, hie servants or agents, in or 
on account of work aone under this contract or sxteBslons of or addlV 
Ions, thereto, whether caueecJ by negligence or not, or by or in conse- 
quence of any negligence In guarding the sazne, or any n»teriale for the 
aamo, or by or on account .of any la^roper mater IblIb uBed in Its con- 
struction, or by or on account of any sect cent, or of any act or 
omleelon of the Contractor or hi a agents; end the Contractor furtt»r 
-agrees that so much of the money due to him under tJile egreonent as 
^hall be considered neceeeary by the Connnlselod cey be retained until 
all such suits or claims for danfegts as e foresaid shall have been 
settlea, sna evidence to that effect furnished to the satisfaction of 
ths CoRnalsslon, 

ARTICLE 0. 
The Engineer shall once a month make an approximate estlr:iats la 
writing of the value of the work delivered at or near the brluge elte, 
or completea in place by the Contractor the previous month. And it is 
agreed that said monthly eeticmteo may be withheld or dlmJnlehed when 
the work Is not carried on In eccoruance with the provieione or this 
contract; or may be deferred when, in the opinion of tjie Engineer the 
value of the work delivered since the last esttmate for payment is less 
than three hundred dollars. When In the opinion of the Engineer the 
work embraced in this contract and any amendment thei-eol, or order for 
sxtra work as herein provided, ehall have been completely performed ht 
shall eo certify to the Cornnisslon* 

Payments to the contractor shall be made as follows: About one 
week after each Rftnthly estlnate, elgbty-flve per cent, or the value so 



\ 



estljmtadj forty daya after the certificate of conipletlon, ten per cent, 

of the whole estimated valua of the worlc; and three £10111)16 after as Id 

certlficfltfl tne regaining five per cent; provided the work efeall &% 

that time ha in good ord^rj any or all of tiisee payment© to be dlmin- 

lehed or withheld in accordance with the various provleloce of thie 

costract, ai>d aleo to be withheld if tb© Cotmiy or the Commie si on be 

reetralned by legal proceee from making Bvch payment. But neither euch 

retention of tnocey nor anything herefu contained shall be conetrued as 

creating any privity of contract between the County or tiie CommlBfilon 

and any creditor or asalgnee of the Contractor, or any obligation on th« 

part of the County or Commission to such creditor or asBlgnee. 

Neither the Infiptctlon of the ComnleBloG, the ©iglneer or any of 

his -or their employees, nor any order, meaeurement, or certificate by 

the Kftglneer, nor any order by the CommlseloB for the payment of money^ 

nor any payment by the County, nor any acceptance of the whole or any 

part of the work by the Engineer or Conmlselon, nor any extension of 

tliw, nor any poaseeeion taken by the County, ehall operate ae a waiver 

of any covenant or coMltlon in thle contract, or ot any power therein 

reserved to the Cojanlsslon, or of any right to demgee herein provided. 

Any remedy provided in this contract ehall be taken and construed as 

cumulative, I. e., additional to each and every other remedy herein 

provided; and the County shall alao be entitled as of right to a writ 

or Injunction against any breach of any of the provisions of this con- 
-tract. 

A H T I C L K P. 

No alterations or amendmenta of this contract shall be valid un- 
1«B the BaiM IB mde by an inetrument In wUlng signed by the Con. 
tractor and the Engineer, and approved by a vote of the ComlBelon. 

In caee of any alterations, so much of this agreement as 1b ncrt 
Becesaarlly affected by such alteratione shall remln in force upoa tHi 
parties Itersto. 

ARTICLE Q. 

Th* parent or the final «om-. due mw»p this contract and th, ad. 
juatoent end pa:m„t ,t th. Mil* „n<ier« ror work don, ,n accordance 
mi. any alt.ratlone ol the aa»», .hall releaae the coimty iroo on, and 
«n clal^ cr llabUHlee on account of »or. perfo»ed under .aid con- 
tract, or any alteietlon thereof. 

m Witneeo Wherool, The partlea of theoo preeenta hereunto act 
their handa, the County of Hampden executing theae presents by Us 
^^ieslonera, wnii.» „. Br.lnerd, .oel H. „e„drlc. ^ .a„es «. sick- 

" anything herein contained, thla Zz da, of April in the year 

nineteen hundred and five. 

^. H. Bralnerd ) 

J. Ha Hendrtek (^' ^'tfi?! "^^^^^ 
J. M. Slckman ( ^"^^^^^o^^rs. , 
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Alterations, 



County released 
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(L S ) ^* ^* ^' ^wfcine Iron Works, Incorporated. 






I by Richard P. Hawkins. 
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Fres, & Treaeurer, 
Signed in the preeence of 

D, A, FolaoB. 

BOND TO ACCOMPANY THE CONTRACT, 






^m 


Know all men by these preaente, that we. 






^M 


Charles L. Goodhue 


Jl 


^H 


Janiea W, Klrkhnin 


■ 


^H LuKe Corcoran 


■ 


^H Bs Buretle©^ are held ana lirwly t>ound unto the County or mcspaen, Id 


■ 


^H the eira of nine thousand dollare (|9,ooo»} to t© paid the County or 


■ 


^H Hafflpdfh, for which jjaywent, well eiitl truly to ba made, we bind our* 


■ 


^H eelvaa, our he Ira, executor a, and admlnl etratora, jointly and eeverally ^| 


^H firmly by these preeente. 


^H 


^M The Condition of thle Obi 1 gat ion la auch. That if tha above boundei; ^H 


^H TUe R. p. HawJclna Iron Worke, Incorporated, of Sprlngfleldj Hempaao 


■ 


^H< County, MaaBflchuaette, Ita eucceaeora, or aaslgna shall In all thlnga 


"1 


H 


atand to and abide by, and well and truly keep and perfonn the coven- 


1 


^B 


ante, condltlona, end agreersenta In the foregoing contract on lt§ or 


1 


H^ 


their part to be kept and perfoimed, at the time and In the manner 


1 


^ft 


therein specified, end shall Indemnify and save hannleas the County of 


1 


1 


V^ 


itompaenj the Conmlselon anti their officers and agents, as therein sti- 


■,i 


1 


I 


pulated, then thle obligation shall become and be null and void; other- 


1 
t 


1 


Wk 


wise It shall be and remain In full force and vlrtm. 


4 


' 


H 


Tha bond la to renmln in force three montha after the completion 


■ 


H 


of -the contract and, if legal proceedlnga are then pending agalnet the 


I 


1 


H 


County or Commission alleging lnj\iry to person or property in the per- 




■ 


H 


formance of this contract or brought by the Commission or the County 






^H against the Contractor, aald bond ahall ranaln in force uatU payment 




1 


^M to the County or the Conrolealon of the amount with interest of any sucii 


[ 


1 


^m 1 Judgrrient. 




ll 


H 


In Witnaes Whereof, We hereunto aet our handa and seals this 22d 






H 


day of April, In the year nii^teen hundred and five. 




■ 


^^^M 


Charlee L. Goodhue (Seal) 




1 


James W. Klrkham (Seal) 




I 


■ 


Luke Corcoran (Seal) 




1 


H 


Signed and sealed In the presence of 




1 


■ 


S, 8, Taft 




1 


li 


Nelson L, Elmer 


■ 


■ 


V 


Balph L« Munn 


^^H 


i 


H On the tv^elfth day of August, in the year of our l^ord one thousand nine 




1 


^L ,, hundred and flve^ a license was laaued from the Board of Harbor and 






1 


Land CotRmlaslonera. 

* 
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COim!ACT AND SPECIFICS IONS 
Par Wooden Floor of tne Bridge over the Connecticut River 
between CHICOPEE and WEST SPRIN&PIELD, 

NOTICE TO CONTRACTORS. 
Sealed X)ltie for rurniening the material and laying a wooden floor 
j systenj upon the lirlcge over the Connecticut River between Chlcopee and 
West aprlnsfleld, la accordance with tfce form of contract and specif i* 
cations contained In ifte following pages, will bo received ty the 
County Corami £6 loners of Hjampden County at the Court House, Springfield^ 
Maseachueetts, until 13 o'clock U, on Weuneaaay, November 15th, 1905, 
and at that time and place will be publicly opened and read. 

The superstructure conelete of seven spans of riveted trusses of 
about 110 feet each. The roadway is about £0 feet wide; the eidewalJc, 
6 feet Wide. Plans of this superstrucutre may be seen at the office 
of the CojBEilesl oners at the Court House, Springfield, Massachusetts. 
The stringers of this bridge are of steel mder the roadway, but are tc 
he of mod under the sidewalk. The work to be dons under this contract! 
cooelsts in furnishing the tuaterlal and laying a wooden floor consisting 
Of hard pine woden stringers and 2- inch hard pine planking for the 
sidewalk, and for the roadway, a flooring accordit^g to either one of th 
two following designs: - 

(a) Hard pine spiking places on top of the stringers, a bottooj 
layer of 3-lnch hard pine planking and an upper layer of 2-lnch spruce 
planking; or 

(h) Hard pine spiking pieces on the stringers, 3-lnch hard pine 
planking and 3~lnch creo-resinate block pavement. 

in each there are to be scuppers and '*ood«h guards lined witi 
angle iron, the angle iron to be rurnlahed by the contractor for the 
superatrucutre. 

Plans showing the construction of the floor my be seen at m 
Office Of the Coim.iBslon.re, Court House, Sprln^ieiu, Massachu setts. 

E^ch bid must be signed by the bidder with full narae ana address, 
inclosed in a sealed envelope Indorsed . -Sid for fumi^ing the mater- 
ial and laying a wooden floor syatetn upon Lhe bridge over the Connecti- 
cut Hiver between Chicopee and West Springfield,- and delivered to the 
Cor^nusion or its clerkj and in the presence of the person offering the 
bid it Will .e deposltttt in a eealed box provldsd for llm purpose No 
Md will be allowed to be withdrawn after it has been so deposited witji 
the Conwileeion, 

No bid «ui se received and dspoBUea unl«B a««»panJea 6y » ^ro- 
.er , crtirud Cec. ror .., ^ „, »e«. ,^,,,, ^ ^^ „^^^ ^^ ^ 
Treasurer or H«npd,n County. wMch chec. .hall b, «turn.d .0 the bid- 
der unle« x,«,ued aa tt„alna«„ provided. Such a.ec. „^ „„ ,. 

fld to the ComissioQ, or its derk. who win ^iu. . 
*K- - , ^<?t«,, «ao wui give a proper voucher for 

. dapoau. ux a„.. deposUa, a„a,t .>.. „, ,,, ^^.ceaaXU lll^Z 



.^April Maatlmt-oaoi^. 
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A bond. In the fom liereLuaft^r set fonn, wiu ne reqtjlred tor 
tiifl laUhfuI psrformaace of the contract In ttid sun or twenty p«r cant, 
or the bla, of an approved eurety coinpany. 

The blcUler ie r«quiBted to name the aur&ty company which will aigii 
his bona In case the contract is awarded him. 

The contract raust he signed and the hond fumiehed within six days 
(Sunday excepted) alter the date of the notification by the Comnlfialon 
of the acceptance of the propoeal and tht readineee of the contract for 
signature j and in case of the failure of the bidder; aft«r auch notill^ 
cation, to execute the contract ana furniah the bond within aaid tlcje, 
the proposal wlU he considered aa abandoned, and the certified chacic 
accon5?ariylng the proposal shall be forfeited to the Cotaity , 

The Coxnmlsaion Is authorized to deduct from any monies which ara 
due or may become due tlie Contractor under this agreamentj $25,00 per 
day as liquidated daEieges for each, and every day the afore said worJc n»y 
be uncompleted beyond the time herein stlpuiatad for its conpletlon. 

If the wooden block pavement Is used, it must be guaranteed for a 
tenn of ten years by the company to which the contract la awardya^ dur- 
ing which time that conipany muet keep the pavement In aatlsfactoTy ra- 
palr, Thla guarantee must be secured by the bond of a surety company 
eatiefactory to t,he County Comml eel oners. 

All bids must be made upon the blank form hereto annexed. The 
prices are to cover all the expeneee Incident to the completion of the 
work In fvai confo unity with the specifications. The prices must be 
stated both in words and In figures. 

The specifications and forme of Bld^ Contract, and Bond are to be 
found in the following pages. 

The Conmieaion desires to have the work done at as early a date as 
is reasonably practicable, and the tlae for cojapletion named by the 
bidder in his bid will be a consideration in determining the awanl of 
the contract. 

No proposal will he entertained unless it comes from a person, 
flrTOj or corporation, which is known to possess the propsr plant and 
facilities for doing the woric. 

The Conroisslon reserves the ri^t to reject any or all bids, and 
to award the contract as it deems for the best Interest of the County 
of Hainpden, 

Will lam H. Sralnard, Chairman J 

* 

Joel H, Hendrlck j 

James M. Slckmezi ) 

Bobert 0* Morris, Clerk, 
George P. 3waln, Consulting Engineer, 



County 
Comml as loners. 
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BID 
For fumlablzis the raa^erlal and laying a wooden floor e^yattra 
iipon til© brldg* over the Connecticut river Detweea CHIOOPEK 
and WEST SPHINGPIEU), 

To the County Cotmi.eBXQnerQ of Hampden County, Maaeachueetts, 

me undersigned (hereinafter called the Contractor) herelay dfl- 
clarea that the only persona Interested In tMe ^id aa principals are 
neraed on page 5 (25); that no person acting for, or eDa>loyed hy, the 
County of Hampden Is directly or indirectly interested In thla bid, or 
m any contract which jnay be made under It, or in expected profits to 
arlee therefrom; a^d that this bid is mde in good faith, without frawi 
or collusion or connection with any other person bidding for tte emm 
WOTt't tMt ha ims carefully exsjnined the locality where the work Is to 
bo done, and tha annexed torn of contract and specif teat ions, and has 
etiidied the drawinga theroln referred toj and Is satisfied that the 
plans and specifications are sufficient for ihs Intended purposes; and 
be hereby bids. In accordance with the ^Totice to Contractors, to pro- 
vide all necessary machinery, tools, apparatus, and to do all the woric 
and furnleh all the material called for by eald contract and specifi- 
cations. In the manner therein prescribed and according to tl» requlrt- 
ments of the Engineer, Including all Incidental work, and to coBipletf 
the work within 61 working days after the conflation of the metal super, 
structure, for the following sm, to wit; 

^ -A" Only for 3- hard pine plank and 2' spruce plank, no wood floor 

bid on - < I 

1904 specification Thirteen thousand three hundred and seventy 
five dollars (4i3,375,) | 

The eitra work done by written order of the CodbtI salon. Its j 
reasonable cost as dotenalned by the Engineer, plus fifteen per cent 
of said coat, I 

Acconipanylng this proposal is a certified check for two hundred 
fifty dollars ($250) which check and Its proceeds shall beconii the pro- 
party of said county if, m case this proposal should be accepted by 
said County ConinlBs loners, the undersigned shall fail to eiecute a con^ 
tract in writing as required by said Comlsslon and furnish to said 
Coaiusslon a good and sufficient bond for the perf omance of said coo- 
tract according to the requirements of the -Notice to Contractors- 
within the time provided for by said notice; said check to be given to 
and received by said Cow^ty as full co^ensatlon to said County for all 
loes, delay and damage caused to it by any failure of the undersigned 
to comply wUh any of the conditions herein contained. 

Tf. however, the contract and bond are executed Ind delivered 
according to the requirements of the said notice, the e#ld check a>.ll 
oe returned to the unde reigned* 

Signature ,f person, firm or corporation malclng bid: \ 

^' "' h PgS^g? mil%:%,, pres.t. 



Aprirjte'e^iiiB, lam 






^^ 




p. 0, Address: 

Sprlnffleld^ Uats, 
Bate: 

Koveaiier ISth^ 1905. 
ThB t\ai aainea ana reeldence ql all pereona intereatfOd Ln 
thia bid, as prlnelpele, are &e loll owe: 

NOTICE - Give first and last neraes In full, and In case ol 
corporations, give name of prealdtnt^ treasurer and nanager, 
Richard F, HawlciiiB^ PreeH. and Treae, 

Paul R, Hawkins, Vice Pr§s*t> and Manager. 

Agreejient to be executed In trlpltcatt; one copy to be icapt 
by the Commissi on f one to be delivered to the County Treaeyrer, arid oat 
%Q the Contractor, 

Board of Gonial ©al oners for Hampden Coumtjf, Massachusetts, 1906, 

CONTRACT AMD SPECIF ICAI IONS . 

For furnishing tlje material and laying a wooden floor eystem 
ttpon the bridge over the Coanectlcut River between CHICOPSE i 

and WEST SPRINGFIELD, | 

Thla agreement, made and concluded thla second day of Decenfcer 
In the yeer nineteen hundred and five, by and between the County of 
Hami-den, Coninon wealth of Maeeachusette, by the County Commlflslonarft 
(but not Tor the fflsuibers of the CoKanlselon individually or Jointly), I 
party of the first part^ and The R. F. Hawkins Iron Works, a Corpora- 
tion, having Its principal place of business at Springfield, lilassachu- 
setts, party of the eecond part; ! 

WITNESSETH, That the parties to these presents, each in considera- 
tion of the covenants and agreement e on the part of the other, herein 
contained, have covenanted and agreed, do and hereby covenant and agree 

the party of the first part for itself, the party of the second part 

I 
for Itself and its He ire, executors, administrators, and assigns, and 

under the penalty expressed in a bond bearing even date with the at pre- i 

senta, and thereto annexed, as follows:- 

Wherever the word •Conifllsslon" la used In this agreement, the 
asma nesns the County Coamlesl oners of Hampden County acting Tor the 
County of Hampden, Maseachusetts, and no m&ttbeT of said Commission or 
any aaiployee thereof shall do personally responsible for any liability 
arising under thie contract. 

Wherever the word 'aiglneer* is used In thie agreement, the saiw 
means tha Consulting Engineer of the aald Coionlsaion^ acting either di- 
rectly or through hie properly authorlaad agents, acting within the 
scope of the particular ciutles Intrusted to thiaii. 

Wherever the word * Contractor* Is used In this agrtement, the 
seme means the Corporation, which has entered into this contract as the 
party of the second part, or Its legal representatives. 

ARTICLE A, 

The Contractor shall enttr upon the worlc as soon aa the condition 




I 
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of tha auperatrutcture, 1r the opinion of the Diglneer, will allow, sn& 
shall. At hla own proper cost and eipenee, tumlBh all the materiale, 
toolft^ ©cftf folding, etc., and do everytiilng required excopt ae hereia 
apeclf led, and do all and singular the things in this contract and 
apec If i cations provided in accordance with tUe general plan li^relnaJter 
referred to. 

To prevent disputes and litigation, the Engineer shall be the raf- 
eraa to decide all questions which may arise relative to tha fiaf lll- 
ment of this contract on tiie part of the Contractor; and hie eetlmatea 
and <teci6lons shall ^e final and conclusive. 

All the work contwiplated and deacrlbed in this contract shall oe dona 
to the satlofaction of tha Engineer, who shall se sole judgs aa to tim 
lltness of Jmterlala and the character of the worR, 

Tha Conmieslon and every menfcer of it, tha Engineer, and tha ejn- 
ployees of the Coinnleelon and Engioaar, shall at all timefl have the 
right to enter the preaiaee upon which work is helng done under thla 
contract, and to inepect the said work and raaterlala, and to aacertalo 
whether or not the construction is carried on In accordanca with this 
contract, and tha Contractor sball furnleh all raasonatJle facilities 
and notlct, and give anipla time for such inepsctlon; hut neither the 
Comiaslon, nor any aefflber of it^ nor the Engineer, nor any emi^loyae 
of the coimleslon or Enginaer, shall have any control or dlrectloB over 
the progress of the work (except that the Engineer shall have the power 
harem expressly vested in him Dy this contract), nor any control or 
auperlntendence over the ecaf foldlog, apparatus, wys, worlcs, /nachlnery, 
or plant; tha eole responelblllty for the proper condiict of the work 
rtsting with the Contractor. 

The Engineer shall not be deemed to be the agent of the Conmlssion 
or the county for any purpose whatsoever, and shall have no power, di- 
rection, or control over the work embraced In this contract, except ae 
herein expressly set forth, or as may heraalter be voted W the Cor^ie- 
Blon. The Engineer shall have power, without further authority from 
tha coatBlsalon; to condemn all work which In hla opinion le not done Ie 
accor^ca With this contract and specifications or ia not dona to his 
satisfaction; and to specify, order, or direct, either orally or in 
venting, the manner In which the work dascrit^ed in the specifications 
ahall be executed; but such power and authority ajiall bs conTlnad to the 
directions or specification of what is to ha dona under this contract 
ma shall not extend to the actual execution of the work, which shall 
-ba in the control of the Contractor, and for which tha Contractor alone 
ehftll be reeponslbla. 

The Enelneor shall »x„ have po»,r, with th» approval of tbe Com- 
»l=elon, to ct^, ^^ ,i^„, „r »Bt.nals, u, order e«v work, end to 
grant ertenWons of tte, as in thle contract provided, and to do aoy- 
t.hlr« eue permitted to hi- In this contact; rrovlded, that If any 
^haneee l„ pi™ or «terl»l, ,„creae. th« coet the Oo.t«ctor shall be 
lelrty remunerated! »d lo ^^ ,„ey dlMMeh the coot proper deduction! 
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irm the contract price shall ije oade tie taount to ba paid or deduoted 
tio bft dscldad by the EDginser. 

ARTICLE B. 

The Notlca to Contractors, the bid, tbe contract plan and the i>«- 
qiilrtments stated thereon, and all other parte of this paniphlet are to 
ba considered ab part of thU contract. 

The work to be done Includes tne furnishing, delivering, and plac- 
ing of all wood work and other work as ehown on the plan or described 
in the spec III cat Ions, required for the const met ion of the wooden 
floor of the bridge between Chlcopee and Weet Springfield^ In accordance 
Hfltb tJie plan signed by George F, Swain, Consulting Engineer, and riled 
In the office of the County Comcnlsslonere, Court House, Springfield, 
Uaosachusetts, 

All woric shall be done In accordance with the tenna of this con- 
tract as Interpreted by the Engineer, subject to such nrodlli cat ions and 
additions as shall be deemed oecteeary during Its execution, and In no 
case shall any work In excess of the raqulreroents of tbe plan and sped' 
ricatlone he paid for unless ordered In writing l^y him and approved by 
the Commission, 

The work of erection may begin as soon ae the superstructure Is 
sufficiently near conipletlon, and written notice of such corapletlon 
will i>e given by the Engineer to the Contractor, 

A P T I C L B C, 
Plan, Materials and Wortonanship » 

The plan shows two different designs, and bidders tnay bid upon 
either or both. 
Materials, 

1, All hard pine tlniber Is to be long leaf yellow pine of the 
qual Uy known as 'Merchantable* according to the Maesachusetts Stats 
law for the inspection of luatJer, 1904, All planks are to be yianed 

-upon one aide to an even thickness which shall not be less than 1/8 
Inch smaller than the noiQlnal thickness of the place. Spiking piecea 
are to be planed on the upper side to be proper bevel, 

2, Spruce planking for roadway is to be "Merclxflntable" or of the 
grades known as Nob. J and 2 Boston Survey, planed on one side to an 
even thickness. It shall oe free froin large or loose knots, waney 
edges, or otdier serious imperfections. 

3, Iron Castings are to be of tough, gray Iron, free from in- 
jurious cold shuts or blow boles, true to pattern^ and of workmanlike 
flnlah. 
Plan A, Plank Flooring. 

1. Hard Pine sidewalk stringers are to be planed to an even 
' width not less than 11 3/4 inches, and placed with planed edges up. 
Hard pine sidewalk planks are to be not over 8 inches wide with planed 
(heart) side down, and laid transversely with 1/4 inch Joints. They are 
to bo fastened to the stringers with steel wire eplkea 4 l/S inches loni 
with two spikes at each bearing. 




2, Hard pin© eplklog pieces as aJiown on Plan are to 00 laid on 
the fltringera, planed side up, and attached lo etrUieere wlWi eteel or 
wrougut n?on ellps tjoutd to epltclJiB ploeea vith 5/fe lech tjolta aa 
ahown. 

3, Hard pine roadway planke are to be not less timn 9 Inches 
wide laid transversely in on© length, with cloa« Joints, and with plan- 
ed Hide up^ and fastened to epllclns places with steel wire spikes 7 
inches long, and with two aplJces in each end of each piece, and one 
aplke In each other bearlne* 

4. Spruce planks for top wearing eurface are to oe laid longl- 
tminally with planed (heart) side down and well secured to each lower 
plank with 30-d Iron nails, 

•5, Hard pine wheel guards are to be placed at the ©ides of the 
roadnay as shown on the plan, and fastened to the flooring with 3/4 
Inch bolts, at least three in each panel length and near each end of 
each guard etick. Bolts are to have flat heads let into the tlmher. 
The wheel guards are to be sawed or planed to fit slops of roadway 
planking, so that their inside faces form continuous vertical surfaces 
at each side, 

5* Angle irons for attachment to the wheel guards win be fur- 
ni^ed by the Contractor for the superstructure, and are to he securely 
fastened to the curh timbers by 4-lnch flat head spikes. 

7. cast iron ecuppere of the form and dlmsnelons shown, are to 
be furnished and placed by the Contractor on each side of the road- way, 
at Intervals of about 20 feet. 

8. Holes for bolts are to be hored, and also holes for spikes If 
It Should prove necessary to prevent splitting of the tlniber. 

9. At the ends of the spans an expansion Joint is to be made in 
the flooring, as Indicated on the plan. The steel sliding plates are 
to be furnished and put m place by the Contractor, 

10. After laying, the top surfaces and exposed ends of all plank- 
ing, the top, ends and sides of all stringers, the top and sides of all 
Wheel guards, and spiking pieces, are to he thoroughly painted ^ith two 
coats of cahot^s -Conservo- the first coat to be allowed to dry for at 
least 24 hours before the second coat Is applied. 

. 11. curb tlM^ers are to be set accurately to the lines given by 
the Engineer, 

18. If tt,e CODt««or Injures op def«« th, p»int upon tjie 8t«l 
ou^emructur, of «e crlOge, he ahell re-iou<=h U .Sere eo defaced 
«ltli the sm> paint, and in e nenner eatlsfectory to the Engineer Ho 
P«lntln« u to be done in wet or Inclement weather or upon a wet eur- 
face . 

ARTICLE D. 
General Hequlremente, 
The «ork ,e to be prceecu«d In auoh order ea ™y be preecribed by 

wie Engineer, 
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In all oper^tlone connected i*itli the work herein specified all 
city ordlnaRcee, and all laws controlling or limiting in any way the 
mctlonfl of those engaged on the worjc, or the method or mater Iftle t»o h« 
used, jBUBt h« respected and strictly compiled with. 

The Contractor shall, at his own expense, take all precast lona 
-that may isa necessary to protect life and property, and shall tjs liable 
for all damages occasioned la any way hy His act or neglect^ or tmt of 
his agents, employees, or workaien. 

The Contractor shall at once submit to the Engineer, for adjuet- 
mentt any errors or omiaslone which laay be discovered la ttese speci- 
fications or the plan, and all cases of doitot or discrepancy which iti^ 
arise as to the Intention of anything contained therein. - 

Any unfaithful or Imperfect work or material Vnet may be dis- 
covered before the final acceptance of the work shall be corrected or 
replaced Urroedtately, on the requirements of the Engineer, notwith- 
standing that It raay have been overlooked by the proper Inspector, and 
estimated. Any materials condeanned or re 3 ect&d by the Engineer may be 
branded or otherwise marked, and shall on deonnd be at once removed to 
a satisfactory distance from the work. 

Any omission to disapprove the work at the tlioe of Inspection or 
at the time of any estimate shall not relieve the Contractor of any of 
his obligations; and all work, of whatever kind, which, during its pro- 
gress and before it is finally accepted may become damaged from any 
cause, shall be removed, and replaced by good and setlsfactory work. 

The workmen employed by the Contractor stmll be competent for the 
work which is given them to do. 

If any person employed on the work by the Contractor be disobed- 
ient, or appears to the Engineer to be incompetent, unfaithful, or dis- 
orderly, he shall be discharged Innjedlately on the requisition of the 
Engineer, and shall not be again employed on the work. 

The Contractor 'shall neither bring nor allow others to bring any 
eplrltuous or fermented liquor, or other latoiclcant, upon the grounds 
occupied for the prosecution of the work; neither shall he furnish nor 
allow others to furnish liquors, or other intorlcantB, to the workman 
in his employ. 

Necessary conveniences, properly secluded from puDlic observation, 
shall he constructed wrierever needed, for the use of the laborers on the 
worlc. 

After the completion of the work the Contractor is to remove all 
temporary structures built by hlm> and all surplus materials of all 
kinds, from the site of the work, and leave the structure and site clean 
and presentable. 

Every eoiJloyee under this contract shall lodge, board, and trade 
where and with whom he elects ;, and no person or hie agents or en^loyees 
under this contract shall directly or indirectly require as a condition 
of employment hereunder that the employes shall lodge, board or trade 
at a particular place or with a particular person. Bee Chapter lOd, 
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Section 13^ Rdvlset} Laws or lifassachUBetts, 

Id htm oisployment of ioechanlcs and laliorers In, t}ils Cotononwealtli 
under tjils contiractj preference ehall be given to the cltizeos of the 
CootfloaireeLltlif and If they camiot be had In euillclent nuEi9:}er& then to 
Cltlaene of the united states. See Acta of 1904^ Chapter 311, 

ARTICLE B, 
Thli Contiract shall De utterly, void a^ to the County If any peiBon 
eisployed In any official capacity by the County l8 either directly or 
indirectly late rested therein. 

ARTICLE?. 
The Contractor ehall give hie personal attention to the fulfil- 
ment of this contract i 'and ehall keep the Eame under hie control; and 
shall not aeelgn by power of attorney or otherMrlee, any portion of the 
said work, unleea by; th« previous consent of the Contil^slon, to t^e alg^ 
Elf led by Indoreeiaent on this agreement. No part of this nfork shall ho 
«iA9let except to parties skilled in and properly equipped for the same 
and eatlslectory to the cofiralesion, 

ABTICLE 0« 
Neither an extension of time, for any reason^ beyond tbet fixed 
:iiereln for the cosapletlon of the work, nor the permitting of the Con- 
tractor to go on and finish the work alter the exiplration of aald tlutt^' 
nor the acceptance of any part of the work called lor hy this contract^ 
-«hall eperate as a waiver of any of the rights of tHe said party of the 
first part, under this agreement, 

ARTICLE H. 
If the work to tse done under this agreement shall be abandoned, 
or If thle contract 6l:iall t:e assigned by the Contractor, otherwise 
than as herein specified, or If at any tlmt the finglneer shall be of 
-■the opinion, and shall so certify In writing to the Conmisslon, that 
the eaid work Is unnecesserily or unreasonably delayed, or that the 
Contractor U wilfully vlolntlng any of the conditions or egreemente 
of this contract, or is not executing said contract In good faith^ or 
is not laaking such progress In the execution of the work as to indicate 
Its completion within the required tloie, the Coflwlsslon may notify the 
Contractor to dlecontinue all work, or any part, thereof, under this 
.contract; and tbereijpon the Contractor shall discontinue seld work, or 
Buch imrt thereof ae the ConiBlselon may designate; and the Conmieelon 
shall thereupon have the power, by contract or otherwise, ae it may <Je- 
tenalne, to complete the work herein described, or such part thereof ae 
tt may deem necessary; and to use such Implements, tools, and m&terlalB 
tf every description aa may be found upon the line of eald work, and to 
procure other tools and matKrlale for the completion of the same; and 
the expense of said contracts, labor, toole. Implements and materials 
shall be charged to the Contractor, snd deducted and ptid by the County 
^tit of any moneya then due, or which at any time thereafter may become 
(iue, or which in case of perfornBnce according to ite tenaa would have 
'become due to the Contractor under thie contract, or any part thereof. 
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and In c&ae such expsrme 1e leea than Uie Bum uiliie!i would liiV6 been pay^ 
Ehle under tftle contr&ct If the same )iad been completed tty the Gonlrnct- 
or, t-hen the Contractor ehall be entitled to receive tiie dirference; and 
In caae Buch txpenee shall exceetl tbe le^t-Eamaa eumj thes the Ccn-^ 
tractor Bb&ll pay the aznoiint of euch exceee to tlie County on not Ice 
iron the ComniBaloji of the excees eo due but such exceae ehall not ex- 
ceed the amount owed by the County, under thle contract, at the time the 
Contractor U notified to dlacontlnue said worJc, or any part tbei-eol, 
plus the amount of tiia hond executed by the Contractor for the perfor- 
nsmca of this contract. In sucn accounting the conmleelon ahall not ha 
held to Obtain the lowest rigurea for the work of completing the con* 
tract; but all t-Mma actually paid for audi ccunplatlon eball be credited 
to the County* And it la further agreed that, lo ceee the Contractor 
doee not con^Dlete the aforeaald work at the etipulated tlme^ the Cora- 
ail ob Ion n»yj In lieu of the foregoing provlelon, pay the contractor for 
the parte already done, according to the provialone of thla contract , 
and may treat the parte remaining undone aa if they had never been in- 
clufled In or contemplated by this contract, 

A B T I C L E I. 

The prices named lo the portion of thlo pamphlet j called the Bid, 
shall be paid by the County, and received by the Contract or > aa full 
conipeiisatlon for furnishing naaterlal, and for use of tools, and other 
Ifl^plementB, and for labor in novlng material, and materlale and execut- 
ing ail the work contemplated la thie contract; also for all loas or 
damages erlelng out of the nature of the work aforesaid, or from the 
action of the elementa, or from any imforaseen obstruction or dllflcul- 
tlea which D»y be encouotared In the prosecutloh of the same; and for 
all rlake of every description connected with the work; alao for all 
expense incurred by, or In consequence of, the suspension or dlacontln- 
tiance of said work as herein specified, and for well and faithfully 
ctfflipletlttg the work 'in the manner and according to the plan and specif l- 
cations and the requirements of the Engineer under them, 

A R T 1 C L S J. 

Extra work may be ordered from time to time by the inglneer in 
writing approved by the Commies Ion, and the work thu« or tiered shall 
thereupon constitute a part of the work to be done uncier this contract; 
and all and singular the provlelone and conditione of this contract 
shall apply to the said extra work as if the same were apeclf led in tha 
contract. The time within which the contract thue altered or emended 
ahall be performed or within which auch extra work shall be done shall 
bi the time herein specified for the completion of the whole work^ nn- 
laaa &me different time Is apiolntod in the ajnendroent to the contract 

or the order for the extra work. 

A B T I C L S K. 
The contractor shall have no claim for coinpansatlon for extra work, 
unleaa tha same U ordered in writing by the Commlaslon, and unless the 
elalm for the aame, when so ordered, la presented to the Commlaslon be- 
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for« tlje first <iay dl the nont^ following tHat dia-lns which aach lepecl- 
fle order le complied with, 

A E T I C L E L. 
The Contrftctor ehall not penal t or auXter axiy att&chment, lien, or 
right of llen^ or other incucfc ranee arlelng uoiler Chapter one hundred 
and nlnety-ont of the public statutes of Massachueette , or arty other 
lawe^ wHh rafereace to lleos on huild ng6 and landa out ol the execut* 
Ion of thla contract or out of anything done imder It, to exist upon tht 
property of the County oc Coinmleelon; and shall fumlali the CommlsBloo 
.with satisfactory evidence^ when called for^ that no person who has 
-furnished labor or [natorialB for the work eiaibracod Iji thle contract has 
tuy lien or right of lien upon the property of the County, and that no 
■ fcttachaent or other incunjbrance rests upon said property for debts or 
-clalots alleged to be, due from the Contractor or any per bob employed by 
or under blm, and that ell claims from private corpo rations or Individ* 
-llftlA, for (tejnagee of any Iclnd caused ^y the construction of said woric^ 
have been fully paid or satisfactorily secured; and in case auch eviden- 
ce le not furnished, an atnouct necessary and eufflclent to meet tht 
.claims of the person, aforesaid may be retained from any moneys due or 
that may become due the Contractor under thle contract, until tht 11a* 
bllitles aforesaid shall be fully discharged or ©atlefactorlly secured. 
The Dontrector shall also protect, indemnify, and hold hormless the eali 
County and Comraleelon and all its officer© and employee© from all 
attachiwntSj ilens> end other ineurfc ranees placed upon the property of 
the county or Gommleelcn for or oa account of debt or clalme alleged to 
be tXw from the Contractor or any person employed by or under hlaj, 

ARTICLE U, 
The Conmleglon for the county may retAln out of any amoimts due 
the Contractor smta sufficient to cover any unpaid claims of mechanics, 
lahorers, or other©, for work performed or materials furnished under 
tUlS contract, provided, that notice. In writing, of such claims, sign* 
«d by the claimants, shall have been previously filed In the office of 
the Commissi on » 

ARTICLE M. 
The Contractor ahall indemnify and save harmless th© County and 
Commlseion, Ite or thtlr officers and agents, frcan all BUlts or claims, 
of ©veiy nam© or description, brought against the County or Coranlssloa, 
or its or their officers and agents, for or on account of any Injuries 
or damages to person© or property received or suetalned by any person or 
persons, by or from the Contractor, his servants or agents. In or on 
account of work done under this contract or extension of or additions 
thereto, ^whether caused by negligence or not, or by or In consequence 
of any negligence in guarding the same, or any materials for the eania, 
or i>y or on account of ariy improper materials usea In Its construct IoBj 
or by or on account of any accident, or of any act or omission of the 
Contractor or his agents;' and the Contractor further agrees tijat so 
much of the money due to him under thle agreement as shall be considered 
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neceaeory t>y the contraleeion may bi retained until ftll such buHb or 
clalnta for demacee aB aforesaid ehall liave tuten eetitled, ami evidence 
to that eTXect fumlahed to the eatletactlcn of the CotnalBKlon. 

A B T 1 C L E 0, 

PayoKiita to the Contractor Bball he made ae follows: Oa or about 
the first of each month the Engineer shall loeke and eubmlt to the Codi- 
mlsBlon an approximate estimate of the value of the work done hy the 
Contractor di;rlng the prevloiiB month. About one week after each esti- 
mate, the Contractor shall tie paid a eucj equal to eighty-five per cent 
of such estimate. Thirty days after the contpletlon of the entire work, 
the Contractor shall receive the remaining fifteen per cent of the con- 
tract price, provided the work shall at that time be In good order; 
either or both of these payments to ise diminished or withheld la accord" 
ance with the various provisions of this contract, and also to be with- 
held If the County or the CosrHeslon he reetralned by legal process 
from imklng such payment. But neither such retention of money nor any- 
thing herein contained shall he construed as creating any privity of 
contract Detwesn the County or the Coacilsslon and any creditor or 
assignee of the Contractor, or any obligation on the part of the County 
or Commission to such creditor or assignee. 

Neither the inspection of the Conmlaslonj the Engineer or any of 
his or their employeea, tiot any order j measurement, or certificate by 
the Engineer, nor any order by the Conraleelon for the payment of money, 
nor any payinent by the County, nor any scceptance of the whole or any 
part of the work by the Engineer or Conaalsslon, nor any extension of 
tlaie, nor ejiy poseesslon taken by the Couaty, shall ope rata as a waiver 
of any covenant or condition In this contract, or of any power therein 
Toserved to the Conuilsslon, or ol any right to damflgee herein provided. 
>ny remedy provided In their contract shall be taken and construed aa 
cumulative. I.e., additional to each and every other remedy herein 
-provided; and the County shall also be entitled as of right to a writ 
of injunction against any breach of any of tiie provislona of this con- 
tract , 

A B T I C L E P. 
Ko alterations or amendments of this contract shall be valid unlead 
-the same Is made by an Inatrument In writing signed by the Contractor 
and the Engineer, and approved by a vote of the Comal ssi on. 

in case of any alterations, eo much of this agreement ae is not 
necessarily affected by such alterations shall remain in force upon tha 

parties hereto » 

ARTICLE B. 
The payment of the final amount due under this contract and the ad- 
justinent and payment of the hi Us rendered for work cone in accordanct 
,wlth any alterations of the same, shall felcase the County from any and 
^ali clalias or liabilities on account of work performed under eald con- 
tx^ct, or any alteration thereof. 
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IN WITNESS flHEREC^, The parti ee of those presenta hereuat,o eet 
•tttelr hflndflj the County of Harapden executing these preeentH by Ite 
ComnlsBloners, Will lam H. Brainerd, Joel H. Hendrlcic andJames M. Slcic- 
tmnf who Incur no personal liatillty t>y reason of the execution hereof 
or of anjrtUlng herein contained, this 25 day of Noveatoer In the year 
nineteen hundred and five, 

W, H, Brainerd ) 

{I, SJ 



;The County of Hampden 
J, H, Hendrlck J by Its 

: Contnlssl oners, 
J, M, Bltijamn } 



The H, P* Hawiclns Iron fforke (L, 8.) 
By Paul R, Hawkins, Vice Free i dent, 
Signed in the presence of, 

Robert 0. Morris to all. 

BONE TO ACCCMPANY THE OONTRACT, 
Know All men by these presents. That we. 
The B, ?« Hawkins tron Works, of Springfield, Massachusetts, as princi- 
pal, and The Aetna Indemnity Company, of Hartford, Conn., a corpora* 
tlon duly established under the lawa of the Stats of Conn, end having a 
usua^ place of business at 84 State Street, Boston, Uass, as surety^ 
are held and flnaly bound unto the County of Hampden, In the sum of 
Twenty-ceven hundred (|270O,OO) dollars paid the County of Hampaen, for 
which payment, well and truly to be maae, we bind ourselves, our heirs, 
txecutors, and adnlnlstr&tore, Jointly and severally, f Inaly by tJieae 
presents. 

THE CONDITION OP THIS OBLICATIOK IS SUCH, That If the above bond- 
ed Corporation, The B. F. Hawkins Iron Works, of Springfield, Massachu* 
fietts, ite heirs, executors, administrators, or assigns shall in all 
things stand to and ahld« by, and well and truly ksep and perform the 
covenants, conditions, and agreeroents In the foregolDg contract on his 
or thtlr part to be kept and performed, at the time and in the naiiner 
tHereln specified, end shall indemnify and save harmless the County of 
H&mpden, the Gonial ss Ion and their officers and agents, aa therein sti- 
pulated, then this obligation shall beconie and be null and void; other* 
wise, it shall be and remain In full force and virtue. 

The bond is to remain in force three months after the completion 
of tie contract and, if legal proceedings are then pending against the 
County or ComTriseion alleging ln:jury to person or property in the per- 
formance of this contract or brought by the Commiselon or the County 
against the Contractor, said bfind shall reoaln in force until pament 
to the County or the Commission of the amount with interest of any 
such judgment. 

The H, F, Hawkins Iron Works 

by Paul R. Hawkins, Vice Pres, 
The Aetna Indemnity Company (L.3.) 
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Witness to The R.F.H.I.w, 
Robert 0, Worrls 
U. E. Moore 
Witness to surety 



by James fl. Chandler, 

Res. Vice-Pres. 

Attest: Waiiece E;gerto;i, 

Ree. Aest, Secy. 
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APPORTIOMMH^ OF COSTS. 

West Springfield ..,..,. ^25^930.20 

Cblcopte , ,..,.,.. 58, 342 .97 

County oX Hampden ....,* 44,B89r.e4 

Intereert received on loans ,.,. 5B5.65 



$129,746.66 



Contract for Thla AgP^einent, made the first day df ^Aay, in the year one thou* 

addUlon of hoepl- sand nine hundred and seven by and between R, £. Davis and A. M. Davla, 



tal to jail. 



both of Sprlngf Uldj, County, of Hampden and Coianonwealth of MasBachuBetta, 
eo-partnere under the firm name of B. E. and A* M* Davis, party of tht 

I first part (hereinafter designated the Contractors), and the County of 

; Hampden in said Comonwealth, party of the second part (hereinafter 

! deal plated the Owner) . 

WITNESSETH that the Contractors, In conel deration of the agreements 
herein nade by the Owner, agree with the aald Owner ae followa: 

Article 1. The Contractor shall and will provide all the Mater- 
ials and perform all the work for the construction of an addition to the 
Hampden County JeJl hullt upon the walla of the preseat kitchen and 
bakery and to be used for hospital purpoeee, ae shown on the drawings and 
deacrlbed In the apeclf Icatlona prepared by F» R. RICHMOND, Architect, 
which drawings and apeclf Icatlona ere identified by the signa^urea of the 

1 parties hereto, and become hereby a part of this contract. 

Art. 11, It la understood and agreed by and between the 
parties hereto that the work included In this contract is to be dons 
under the direct ion of the said Architect j and that his decision as to 
the true construction and meanlne of the drawings ana spec if l cat lone 
shall ba final, It le alao understood and agreed by and between the 
part lea hereto thdt such additional drawings and explanatlona aa may be 
necessary to detail and llluatrate tht work to be done ara to be rumlsh- 
ad by eald Architect, and they agree to conform to and ^Ide by the aaoia 

' so far as they niay be consistent with the purpose and Intent of tha 
original drawings and epec if I cations referred to In Art, i. 

It Is further understood and agreed by the parties hereto that any 
and all irawlnEH and specif lea tl one prepared for the purposes of thla 
contract by the said Architect are and remain his property, and that all 
fiftarges for the use of the same, and for the eervlces of said Architect 
are to be paid hy the eald Owner, 

Art. 111. No alterations shall be made In the work except upoi 
written order of the Architect; the amount to be paid by the Owner or 
allowed by the contractors by virtue of euch alterations to be stated In 
said order. 3ho\ad the Q-^ner and Contractore not agree as to mounv to 
l»e paid or allowed, the work shall go On under the order required above, 
snd in case of failure to agree, the dateralnatlon of said amoimt shall 
be referred to arbitration, as provided for In Art. Xll of this contract. 
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Art, IV, The Contractor ehall provide eumcleot, safe end 

proper fttcllltlet at all tljaee for the Inspect Ion of the work toy the 
Architect or his authorized representatlveB; ehaXl, within tweDty-four 
Ijoure eiter receiving written notice from th« A^chltec^ to that, elfect, 
proceed to recwve from the groimda or huiloinge ail materials conaeoned 
by him whether woi'ked or uhworked, and to take down all portions of the 
work wlilch the Architect eZiall by like written notice condemn as unsound 
or Init^roper, or as Ln any way falling to conform to the drawings and 
specifications J and shall malce good all vork deunaged or destroyed there* 

hy. 

Art, V, Should the Contractors at any tUae refuse or neglectl 

to supply a sufficiency of properly EklUeci worlonen, or ot materials of 
the proper quality, or fall In any respect to prosecute the work with 
promptnesB and dllleencej or fall in the pierfommnce of any of the egree- 
saenta herein contained , such refusal, neglect or failure being certi- 
fied by the Architect, the Owner sfall te at liberty, after three days* 
written notice to the Contractors^, to provide any such lafcor or mattjrlall 
and to deduct the cost thereof from any money then due or thereafter to 
become due to the Contractors under this contract; and If the Architect 
shall certify that such refusal, neglect or failure ia sufficient grounil 
fer such action, the Owner ehaU elso be at liberty to terainate the 
©ttiploiment of the Contractors for the esld work and to enter upon the 
prsnjlseB and take posses glon, for the purpose of coppletlng the work ln» 
eluded under this contract, of all materials, tools and appliances there- 
on, and to employ any other person or persons to finish the work and to 1 
provide the materials therefor; end In case of such discontinuance of 
the etaployraent of ihe Contractors they sliall not be ontltlea to receive 
any further payment under this contract until the said work shall be 
wholly finished, at which time, if the unpaid balsnce of the amount to 
be paid midsr this contract shall ejsceed the expense Incurred by the 
Owner In finishing the work, Euch excess shall he paid hy the Owner to 
the Contractors; but if euch expense shall exceeo such unpaid balftrce, 
the Contractors shall pey the clffereacs to the Owner » The expense In- 
eurred by the Owner as herein provided, either for furnishing ctaterlals 
or for finishing the work, and my damage incurred throygh such default, 
shell be audited and certified by the Architect, whose certificate there* 
of shall 13© conclUBive upon the parties. 

Art, VI. The Contractor shall complete the several tortious, 

abd the whole of the vrork comprehended In this agreement by and at the 
time or tiznes hereinafter stated, to wit; on tiie first day of December 
of the present year. 

Art. VU, Should the Contractors be delayed lij the prosecu- 
tion or completion of Xhe work by the act, neglect or default of the 
owner of t.he Architect, or of any other contractor employed by the Owner 
upon tije woric, or by any damage caused by fire, lightning, earthquake, 
-cyclone or other casualty for which the Contractore are not reeponsltle, 
or by strikes or lockoute caused by acte of employes, then the time 
herein fixed for the corapletlon of the work ehall he extended for a 
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perltnj equlv&lerit to the time lost l)y reason oj any or all the c&uftae 
afore8al<l, which extended perloo eJiall te netemilned and flxecL by tlie 
Architect; but na eucb allowance shall be laada unlses a claim therefor 
la pr«8&ntafl In writing to the Architect within torty-elght houre of 
tl-ie occurrence of ench delay* 

Art, VI 11, The Owner agrees to provide all labor and naterlals 
eesenti&l to tha conduct ot this vurlc not included In thle contract In 
Buch manner as not to delay its progress, and In the event of railure so 
to dOj tikereby causing loes to the Contractor, agree that It will reim- 
burse the Contractor for such loss; and the Contractors agree thst If 
tbey shall dtlay the progress of the work so as to cause loaa for whlcli 
tha Oimer shall becocte liable, then they shall relEfburae the Owner for 
such loss. Should the Owner and Contractor fall to agree as to the 
ajnount of loss compr^^hended In this Article, the aeteriDi nation of the 
acjoHnt shall be referred to arbitration aa provided In Art, Xll of thla 
contract. 

Art, 1X» It is hereby rautufiily agreed between the part lea 

hereto t^at the sum to be paid by tM Owner to the Contractors for said 
work and mat or! ale shall be eight thousand nine hundred and fifty-ons 
{18951.00) dollars subject to additions and deductions as herslnhelora 
provided, and tJiat such suni shall be paid by the Owner to the Contract- 
ore, in current funds, and only upon certificates of the Architecta, aa 
follows r On the tenth day of each month there shall be paid eighty per 
-cent of the value of labor itnd materials furnished In place during the 
preceding month. 

The Contractors agree to furnish sufficient security by bond or 
otherwise for payment by the contractors and aiib^contrectore for lahor 
performed or furnished and for materials used In said construction In 
accordeiice with the provisions of the Acts of 1904, Chapter 349. 

And the sBld Contractors covenant and agree that In the eniployment 
of mechanics and labo'rers In the perforoanca of this contract preference 
fihj^ll he given to Cltlsens of the Connronwealth ana if they cannot be had 
iB sufficient cumbers then to Cltlaens of the United States, 

Said Contractors further covenant and agree that no laborer, work- 
men, or mechanic working within this Conmonwealth in the employ of eald 
-Contractors, a etij -contractor or o titer person doing or contracting to 
do the whole, or s part of the i^ork contemplatea by this contract shall 
be requested or requlrea to work more than eight houra in any one calen- 
dar day. 

The finsa payment shall be made within elxty-Ilve days after the 
conpletion ol the work induced In this contract, and all payments ahaU 
be -due when certificates for the same are Issued. If at ar^y time there 
shall be evidence of any lien or claim for which. If establlahed, the 
owner of the said prealses might hecome liable, end which Is chargeable 
to, the contractors, the Owner shall have the right to retain out of any 
pa^iment then dm or thereafter to become due an air^unt sufficient to com. 



"■fp 



w 



wm 
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pletely Inoeranlfy U agftinet euch lien or claim. Should there prova to 
Iji any auch clelm after a.11 pa,wwntfi ere made , ti\% Contractor ahell re- 
Itind l^ thff Ovv-ner all moneys that tJia latter may be conpelled to pay is 
dlBchargliig any lien on eald premiaee imcle obligatory lo come^uenca ol 
Uie Contractor dalault. 

Art. X. Tt 1b further cnitually Qeree<l tJetw^en the parties 

hereto that no certli'lcate given or payiaent made under thle coiitr6ct, ex- 
cept the final certificate or final payment, shall te conclitelve evidence 
of the perfornance of thle contract, el^ier wholly or in part, and that 
no payment ehall be construed to be an acceptance of defective work or 
Improper materlala* 

Art, XI, The Oivner shall during the progreae of the work 

jnalntftln Insurance on said work. In Its own name anti In the naino of the 
Contractors, a^inet lose or dansge by fire, ll^tnlng, earthquake, 
eyclone or other casualty. The policies to cover all work incorporateG 
in the building, ^nd all materiaXe for the somB In or about the premises, 
end e^iall be made payable to the parties tiereto, as their interest may 
appear. 

Art. Xll. In case the Owner and Contractore fall to agree In 
relation to raatttjre of payment, allowance or losa referreo to In Arte* 
111 or Vlll 01 thifi contract, or should either of them dissent Irom the 
diacleion of the Architect referred to in Art. Vll of this contract, whlct 
dleeent shall have heen filed in writing with the Architect within ten 
days of the announcement of such declBlon, then the matter ehall be re- 
Jerred to a Board of Arbitration consisting of three pereone one In be* 
half of the Owner, sjod one in behalf of the Contractor©, these two to 
select a third. The decision of any two of this Board stiall be final enc 
binding on both parties hereto. In event of the death or injdhiXlty to 
serve of the party namad *in behalf of the Owner, then the Owner shall 
select a person in his place; in event of the death or Inability to 
serve of ths party named In behalf of the Contractors, then the Contract 
ore sMll Belect a person In his place; In event of the death or inabil- 
ity to serve of the third party, then tlie reinalning arbitrators sJiall 
choose a person in hie place. Each party hereto shall pay one -half of 
the expense of such reference. 

Art, Xlll. The said parties for thaaeelves, their heirs, 
successors, executors, adclnletrators end eselgne, do hereby agree to the 
full perrormsnce of the covenants herein contained. 

In Witneee Whereof, said contractors have hereunto set their 
bands and seals, and said owner hais caused these presents to be signed 
and its seal to be hereto affixed by its County CottKilsslonere hereunto 
duly authorized the day and i« or first above written. 
In Presence of 

R, E. & A. M. Davie 

by Edwin T. Davis 

) J. M. Slckman 

j C, H. Nutting 

) Qiaa, C. Spellman 

Co£Xii sal oners. 



S, S. Taft 
by all 



(seal) 



County of Hampden 
by 



M_a.. 
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April 20tli^ 1907. 

Voted to rent for a period of ton yearo, a rooa 26 x 41 ft, 
tor court room, antl two front* ofXlcee, each about 12 i 14 f^*, on the 
jflret floor of the Mtusonlc Hall^ at Palmer, for the bud of $400. per 
year, %0 include heat, light and Janitor service. 



April Mft«tijaR.„I90?. 



Vote regarding rent- 
ing room for Dletrlct 
Court of Eastern 
Hampden, 



in conforoUy wltli a reeolve of the General Court, paseed at their 

present session granting a tax of one hundred and eighty^'fdur thouaand 

two hundred dollara {|1B4,200«00) for the County of Hampden, the esme 

l8 apportioned upon the stveral cities and townB In salU Counxy, In 

^sanner f olio wing: - 

1,828*37 
466.05 
430,20 
717,01 

11,543,88 
717.01 
466.05 
394,35 
107.55 

45,530.20 

1,147 .n 

3,083.14 

2,115,18 

143.40 

4,015.25 

645.30 

681.15 

92,566,11 

179.25 

3E2.65 

6,309.69 

9,679.64 

: 1.1 11,36 



jawem, 
Blandford, 
BrlmfleldJ 
Chester, 
Chi cope e, 
Eaet Longuieadiow, 
Gran V 111 e> 
Hflflipden, 
Holland, 
flolyotce, 
Loosoeadow. 
Ludlow^ 
Uoneon, 
Montgomery, 
?aJUner. 
Ruseeil, 
Southwlckj 
Springfield, 
ToUBrtd- 
Walee 

weet Springfield, 
Weetlleld^ 
Wllhraham, 



County Tai Aeeeeaed 



$184,200.00 
tod warrants have tjeen lesued dated April twenty-ninth, nlnsteen 
hundred and aeven, directed to the Selectaen or Aseeeeors of the eevbrftl 
towns and cltieg in said County directing them to aestee the Bame upon 
the lnh«fcltante of their respective towne and cltlee, end requiring 
their CoilectorB or ConBtablee to collect the saine, and to cause ^e 
amount so collected to be paid into the County Tr«aeury , 



Conmon wealth of Maseachuaette, 
Hampden, as; 

At ft meeting of tne County CoianlsBionere of the County of Hampoen, 
begun and holden at Springfield, within and for eald County, on the 
first day of May, A.D. 1907, 

Voted: a request having been made to the County Coumlss loners of 
the County of Hampden by Erwln G, Ward for Uie release ^cf Clarencs Baif« 
of Springfield from the Hampden County Trusjit School, a notice and 
opportunity to ^le heard having been given to the Buperintenaent of 
Schools of the city of Springfield, after due notice and hearing it is 



Released from Truant 
School on parole 
Clarence Balfs 



cooeidered and wlJudKed ty said connnleeionerB that it wllL "De for the 
beat intereat of the eald Clarence Balta to be at liberty. 

And thereupon eald conralee loners order that he b« rele&aed rorbJi* 
wlth^ under the provisions of the Acte of 1904, Chapter 220, Section 4, 
upon the following conditions: 

That he conform to the school regulations of the city of spring- 
Held. 

Robert 0. Morris, Clerk, 



Beleaesd from Tniant 
achool on parole. 
Will lam Sullivan 



Felea^ed f rota Truant 
School on parole, 
Arthur ThompBon 



Conmonweslth of Maesachueetta. 
Hampden^ ee: 

At a meeting of the County CoiamlBslonera of the -Coun^^y of Hampden, 
^egun and holdtn at Springfield, within and for aald County, on the 
first day of May^ A.D. 1907 « 

Voted: A request having been made to the County ConmleeionerB of 
the County of Hampden by Erwln G. Ward lor the release of WHllajni 
dull Ivan of Springfield, from the Harden County Truant school, a notlef 
«nd opportunity to ^e heard having been given to the Superintendent of 
Schools of the city of Springfield, after due notice and hearing it la 
considered and adjutlged by said cononlse loners: that it will be for the 
hast interest of the said 11 11 lam Sullivan to be at liberty. 

And thereupon eald coraml asloners order that he be released forth- 
with, under the provisions of the Acta of 1904, Chapter 230, Section 4, 
Upon the following conditions: 

That he conlonn to the school regulations of ihe city of Spring- 
field. 

Bobert 0, Worrls, ClerK, 



Comaonwealth of Massachusetta, 
Hainpden, es: 

At a cseetlng of the County Comml as loners of the County of Hampden, 
begun and holdeo at Springfield, within and for said county, on tjie 
first day of May, A.D, 1907, 

Voted: A request having been nade to the County Commls el oners of 
the Coimty of Hampden by Erwln 0. Ward for the release of Arthur 
Thompson of Springfield, froni the Hsmpden County Tntant School, a notlcn 
and opportunity to be heard having been given to the Superintendent of 
Schools of the city of Springfield, after due notice *uid hearing it Is 
considered and adjudged by aald coanlss loners T>hst it will be for the 
best interest ol the said Arthur Thonpson to bo at liberty. 

And thereupon said coramlGs loners order that he be released forth* 
with, under tho provisions or the Acts of 1904, Chapter 220, Section 4, 
upon the following conditions: 



I 







..April J*flatlng,_lSQ7. 


I 




Tbat he conlonii to the school regulations ol the city of Sprlne* 






field. 




^^1 




Robert O4 Morrle^ Clerk : 




H 




CoRtnon wealth of Maseacbusetta. 


Released from Truant 


1 




Hampden, sb: ., • 


school on parole. 


jiiiimi^B 




At a meeting of the Coimty Comraise loners oj the County of Barapdejij. ' Timothy Rohan 1 


y|— 




bmittm Qjid. hold^n at SDi*iiui!f l^liJ within and Tot aaid Count-v on thn ' 


^^^^1 




f Iret day of BJay, A.D. 1$07, 




b™ 




Voted: A request having been made to the County Commlsalonfiro 




1 




1 of the County of Hampien hy Erwin G. Ward for the release of Timothy 




■ 




Bohan ot PUtflfleld from the Hampden County Truant School, a not lea and 




1 




opportunity to ha heard having been given to the Superintendent of 




■ 




Schoola of the city of Plttefleld^ after due notice and hearing It la 




^ ^ ^ 




oonsldered and adjudged by eald coiainlBs loners that it will be for tha 




^^^^^^^^1 




beat Interest of the Balffllmothy Rohan to be at liberty. 




^^H 




And thereupon said coojnl sal oners order that he bo released forth- 




^1 




with, under the provleloOB of the Aote of 1904, Oiapter 220, Section 4, 




■ 




upon the following coadltlona: 




■ 




That he confona to tHe school regulations at the city of Plttsfleli 




^^1 




Robert 0. Morrle, Clerk. 


H 




The Co ninon wealth of Maaeachuaetts* 


County Treasurer l^^^l 




Haiqpden, ea: County Comml eel oners' Meeting. May 1st, 1907, authorised to borrow I^^^H 




Voted: in anticipation of l^^^^l 




That Prad A, Bearee, County Treasurer, be authorised to borrow cdunty tai, l^^^l 




Oft %iie credit of the county, and In anticipation of the county tax, a 




^^^^^H 




l^^^^^^l 




8US of money not exceeding fifty thousand dollars (#50,000.00) and to 






make, execute and deliver a note or notes to that amount, payable Novaji 






ber fifth, 1907, to the order of such Bank, Institution, Corporation 






or Individual, as he, the aald Bearse shall elect, and to pay interest l^^^l 




or dlBcotint thereon at a rate not exceeding nve per cent per annum, ^^^^| 


^ 


J» M. gictanan ) 

: County 
C. H, Nirttlng j 

: Comnl sal oners, 
Chas, c, Spellman) 






• 


^^^^^V^^ 




• 






^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^ ' ' ' ^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^1 


i*._^B 



County Trtaeurer 
authorized to borr 



OM 



on account of county Hooipcldn, ae; 



share of Chlcopee 
k W9st SprlnEfiold 
8 rl dge , 



Ho, 8, 

Conmtonwealth of M&e&achuaette . 
County Commissioners* Moating. May eth, X907, 



Oratr for trausfer 



Voted: 

That Prod A, Boareo, county treasurer, he authorlaed to 
borrow on tiw credit of the county and on accoimt of the County* e sMre 
of the expinee of buslldlnK the new bridge over the Connecticut River 
betsveea the City of chlcopee and the town of West Springfield, undir 
the provisions of chapter 230 of the acts of 1906, the atim of forty 
.thousand dollars, ((^40,000.00) and to execute and deliver four notes 
of ten thousand do Hare aach, payable in tiro, three, four and flvt 
yaars, respect ively, to the order of such hanJt, instltiitlonj cor* 
pormtlon or Individual, as he, the e&id Bearse, shall elect, and to 
pay Interest or discount t^ieroon at a rata not exceeding four and one 
Half per cent per annum, 

J. M. Slckntan ) 

C, H* Nutting i 

Chad. C. Spellm&n j 



County 
Coroplssl oners. 



ComoionweaXth of Ites each use tta. 
Huflpdon, 8s: County Conmlsel oners* Meeting. Uay ath, 1907, 
To Fred A. Bearse^ Treasurer of Hampden county. 

You are hereby authorized to transfer from th« genaral fufBl 
In your hands as Treaeurerj for the reduction of the county deOt, the 
Sim of four thousand slxhundrsd and sixty -I our dollars and elgbty-four 

cents, 

J. M, Slckman ) 

C. H. Nutting J 

Chas. C. Spellman ) 



County 
ConiD I S6 loners. 






Waist e In 9. Goodyear May 29, 190T, 
I *^^«i„**^ 4*«it.«» Walatelo B. Goodyear Is promoted and appointed Janitor of the Hall 



appointed janitor 
Of Hail of Becords, 
member of county 
police. 




of HeGords, at a salary of ^75.00 a month, commencing Jnne lat, and is 
also appointed a member of the county police. 







. JUfrU Itejatlni. 1307. 


■ 




Arthur E. Batee wafi appo luted aseUtant superlatendent of the 


1 Arthur K. Bates 




HMpden County Truant School* 


appointed. 


1 




Conmon wealth of Uttssachusetts* 


4 
Heldaeed froa Tru- 


II 




Bampden, aa; 


ant School on 


I 




At a meet lag of the County Cmanl est oner e of the County of 


parole 


^^M 




Hafl^den, begun and hold^n at Sprlnefleld, within and for eald County, 


Robert E. Lee 


^^1 


^^^^^^^■l 


on the 5th day of June, A,D. 1907, 

Voted: A request having heen mada to the -County Cofltiiiesloner§ of 




J 






tbe County of Hampden hy Erwrln G. Ward for the release of Hotert E. Lee 




HH 




of SprUugfield from the Hampden County Truant school, a notice and 




^^1 




opportunity to Xt6 hemrd having hten given to the superintendent of 




^^1 




Schoola of the city of sprmgfleia, after due notice and hearing It Is 




^^B 


^^^K coneldered and adjfudged by Bald cormlBSl oners that U vlU tie for tYiB 




1 


^^B 

^^^^^^B 


beat Interest of the said Robert E, Lee to be at liberty. 




I 




And thereupon said conmiealonere order that he be released forth- 




J 




witb, under the provisions of the Acts of 1904, Chapter 220, Section 4, 




^^1 




tg>oa the following conditions: 




I^H 




That he codTorm to the school regulations of the city of Spring- 




^^1 




field. 




^^1 




Hobert 0. Morris, Clerk, 




I 




Comnonwealth of MaeeachUBette* 


Releaeed from Tru- l^^^l 




Haoi^den, ee; 


ant School on l^^^^l 




At a meeting of the CouEty Ccninlaslonere of the County of 


In^^^H 




Hampden, begun and holden at Springfield, within and for said County, 


James Dutton I^^^H 




on the 5th day of June, a.D. 1907* 

Voted: A request having been loade to the County Comnlesl oners 




^^^H 




^H 




of the County of Hanpden by Erwln Q, Ward for the release of James 






DuLtoii of Springfield from the Hampden County Truant School, a notice 






tnd opportunity to be heardhavlng been given to the Superintendent of 




^^m School t of the city of Springfield, after due notice and hearing It 1b 






considered and adjudgedby eald commissioners that It will be for the 






best Interest of tUf eald James Dutton to be at "liberty 






And thereupon said commiselonere order that he be released forth- 






with, under tiie provisions of the Acts of 1904, Chapter 330> Section 4, 






upon the following condltlona: 






That he comply with the school regulations of the ►city of Spring- 


^H^^^^^^^B ^ 




field. 


'^^^^^^^^^^^H 




Hob art 0, ilorrls. Cleric. * 

• 






^^^^B 



Accounts 



)>ig,303.4l 



sundry nccomise, being pr^s^mQd, are «aidy»ji, and ihe saaje, mmavm 
ln« ^o the ^m of nlntteeD tiiousand, three hundred and Lhree dollar* 
una torty-one cents, ire ordered to be paid froai tba county treasury. 



HjftQtpdsn^ as: June 18th, 1907. 

Judgment le entered up according to re porta Ac, and all 
matten not acted upen are ordered to he ccntlni»d and thla meeting 1» 
mdjouroed without dtay. 
Attest :- 



Cleric, 




m 
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Euopden, es; 

At ft taeeilnz of the CounT^y Comnlaslojieri "begun and. holds n at 
SprlDsf leld, wnhia and for aald county ot Harapdan, on the fourth Tuee* 
day of June J being the tweaty-firth day of said month and hy adjoum- 
oent on the thira^ eighth, ninth, twelfth, thirteenth and thirtieth 
daye of July, and tiy adjounm^nt on the eeventh, seventeanth, twenty- 
eecond and ttventy-aeventh days of August, and by adjourninent on tba 
fourth, fourteenth, seventeenth and tvrenty- fourth day a of September, 
In the year of our Lord one thousand nine hundred and seven. 

Present, 

Janiee M, Slcionanj Esq., Chainneua) 



JJ07-. 



Charles H* Nutting, Esq, 
Char lee C. Spelimart, Ee<t. 



County 
:Cot£i!il68lon€ra* 



Holland, Maee,, May 30th, 1907. 
To the Honorable Board of County Conmleal oners, Springfield, Maes. 
Sentleaen:- 

We, the undersigned Selectmen of Holland,, Maas., hereby 
psUtlon your board that a certain piece of road leading to Union, Conn; 
may be dlaconttnued. Briefly deecrlhed as follows: thla road laid out 
by County Coflmiee loners about 1843 leading from Holland to Union, 
ttoion having thrown up their and which Joins Hassafihusette leaves about 
1/4 of a mile In Holland with no house elluated thereon, nor, la tiiere 
any fields to be entered which would be cut on by this discontinuation, 

tewls M. Howie tt ) 

. ^ ^ . , 't Selectmen 

Lorlng C, Hewlett ) of 

» ^ „. i Holland 

Henry E. Vinton ) 

The loregplng petition was entered at a meeting of the County Concila- 
e loners holden at Springfield, within and lor eald county^ on the 
sacoDd Tueaday of April, in the year of our Lord one tiwuBand nine 
hundred and eevenj and was continued to thia meeting, and du* proceed- 
ings having been bad thereon, the County Cofmlse loners file the follow- 
ing report of discontinuance, to wlt:- 

ConiDonwoalth of Maoeacbusette* 
Hampden, ss; County Cormilse loners' Meeting. August 17, 1907, 

On the petition of the Selectmen of Holland, praying lor the ais- 
contlnuance of a certain piece of road in said Holland. 

It appearing that all pflreons and corpomtlonB Interested therein 
had been duly notified of the time and place of meeting, the said County 
Coamlealonere did, on the tenth day of Augiist, a.D. 1907, view said 
highway an<i hear all partiae Interested, and did adjudge that cotmion 
convenience and necessity re^iulred that said highway should be discon- 
tinued. ' 



Selectmen of Holland, 
Fetrs. for discon- 
tinuance of highway 
leftfiiing to tJnion. 
^=^ 11. ^^ - = 



i^Wr 


4 


^J 




And now Bftld ComalsBlonere dlacoatlnue said hlgjiway in the manner 


~B 




(ollowlag:- 


^1 


I 


The hlghwiay being a piecs of road, about I/4 of a ralle long laid 


^1 


^^Mf 


-out hy County Coramlasl oners about 1843, leading from Holland, In said 


^1 


^^^1 1 


county, to Union, Connecticut. 

J. M. SiclQttBn ) 


1 


1 


0. H. Kuulflg i <="""'" 

itempden, ee: County Comralaaloners* Mooting. Augy^t 17, 1907. 

The foregoing report le filed and accepted, and thereic^on It 
U ordered that the san» be recorded. 
Atteett- 


1 


^M John v. Fheloii et 


Rohert 0, Morris, Cleric, 

k- ' 


^H 


Granville Center, Mase, June 28 th^ 1907. 


^^^ 


^M al6. Petrs. for lo- 


We, tiii InMbltantB of the Towns of Granville, Southwicic 


H 


^1 e&tUtn of road In 


ana WestXielO petition to the Board of County Coma Ise loners to view, 


^L 


^1 Southwlck and MTast- 


lay out and order Imllt, if In their judgment they think beet, a high- 


^p 


H 


way to coiwnence near Clifford Ksllogge in Southwicic and to end at 
Cranea lower mill In Weetfield, this will save one mile in distance or 
mo re , 


1 




1 


^^^ni 


John W, Phelon and others. Petitioner©. 


I 


HI 


The foregolns petition was entered at this meeting anti due proceedlnge 


■ 


^Hi 


having been had thereon. It Ifi now ordered that eald petition be die- 


■ 


1 


missed vrithout prejudice. 


Jl 


^B Peter Kroiivftll ft- 


July 3, 1907, 


T 


IP wardeil eootracl 


F^ter Kronvall was aw&rded the contract for removing the 


■ 


11 t^r removing Offal 


Offal rrocD tJte Jail for the year coianenclng Ji4y 8, 1906, for one 


^L 


HI at Jail. 


hundred and thirty-two dollare (^132.) payable In advance. 


1 


1 WlUlun McO#i re* 


eonmonwealth of Mansachuaetts. 


■ 


^1 leasad from Tru- 


Hampden, as: 


^1 


^H 'ant Scbool an 


At a meeting of the County CoimtiSQ loners of the county of Haropden, 


^H 


^H [mrcle* 


holden at Springfield, within and for eald County, on the 3rd day of ^H 


^^1 


JUiy A.D. 1907. 


^^^^H 


H 


Voted* A requeet having been made to the county CoramUslonerB 


^H 


1 


ef the county of Hampden by Erwin G. Ward for the release of willlBm 


1 


Qjjl^g^^^^g 





f- 


KcG«a of Springfield, from uhe Hampden County Truant School^ a not lea 


...June m^'r.irifr^ i<fof ^^^H 


H^ 


anii opportunity to be beard having been gl^ren to the duperlntdnd«nt of 






^^H 


^^B 


Schools of the city of SprinE^leld, after due notice and hearing^ It Is 






I^^B 


^^B 


considered and adjudged hy aaLd cofanlsslon&r© that it will be for the 






I^^B 


^^B 


hSBt iDtereat of the said Willi am McGei to be at liberty. 






1^1 


^^B 


And hereupon said coninl as loners order that be be released forth- 






^^^1 


^^K 


with ixnd&T tJie provlsloae of the Acts oi 1904, ahapter 230, Section 4, 








^^m 


upon the followloi; condition, that he conform to the school regulations' - 




I 


^^B 


of the city of Springfield. ' : 






1 


■ 


Fobert 0. Morris^ Clerk:* 

• 






[ 1 


1 


Conmonwealth of Mageachuaetts , Patrick Lally re- ' 




^^K 


Esiapden, bb: 


leased 


froai Truant 


fl 


^^B 


^ At a lasetlsg of the County Comrnissl oners of the County of School 


on parole. 


B 


■ 


Hampdoo^ hoi den at Springfield, within and for eala County on the Srd, 
day or July, A.D, 1907, 






B 






^^H 


Voted: A request having been imcle to the County Cofnml eel oners 






fl 


^^B 


^of the County of Hampden by Erwin G, Ward for the reieaee of Patrick 






^^B 


^^^^^^^^^H 


tally of Holyoke^ in said County from the Haaipden County Truant School^ 






^H 


^^^^^^^^H 


e notice and opportunity to be heard having been glv^a to the Superin- 






fl 




tendent of Schools of the City of Holyoke, after due iiotlce awi hearing' 




1 


^^B 


It ie considered and adjudged by said cotumleelonera that it will be for 




1 


H 


the beet Interest of the eald Patrick Lally to be at liberty. 

And thereui/on said coiwnlselonere order that he be released forth- 






^^H 


^^K 


with, under the provisions of the Acts of 1904, Chapter 220, Section 4^ , 




1 


^^B 


l5>on the following conditions: that he conform to the school regulation^ 




1 


^^1 


of the d ty of Holyolce , 




1 


^^^^^H 


Robert 0. Korrle, Clerk, 




- 


td 


■ 


Conmonwealth of Massachusetts. 


Order revoking per- 1 


1 


^H 


Bampden, es: County Conmlselonere* Meeting, Auguet Tth, 1907. 1 


mit to 


l}s at liber- 1 


^^M 


^^B 


Whereas, it has bsen umde to appear to said Coamlssl oners that 


^y* 


1 


^^H 


^H 


Beleon Blgneee of Holyoke In sal d County, was sentenced to the Houee 


Nelson Bigness. | 


^^1 


H 


of Correction in said County, on the 17th day of June, 1907, by the 
Police Court of Holyoke and whereas U further appears that a written 












^H 


parmlt to be at liberty was issued to the said Kelson Bl^iese on the 






I^HI 


^^H 


30th day of July, 1907, by said Commtssiojiera under the provisions of 






^H."': 


^^^ 


section 113 of Chapter 22S of Bevlsed Laws -and U further appears that 








^^^ 


said Heleon aiEfnees has been convicted of a crlnie punlAable by la- 






^H? 


^^^ 


■prlsonaifint U is now ordered by said Coramlesioners that the said permit 




¥ 




^ 


Ise revoked. * 




H 


L. ^^^^ 


^^1 








J. M. Slckxnan } 

G* H. Nutting i 



County 



Chao, C. ,Spdlljfnan ) 



^ Conmi eel oners. 



Patrlcic Moors re- CoraraonweaLVn of SSBSeachue^tts. 

leaead from Truant Hantpden, 86 : 

School on parole, | At a meetLng of x>he County Coranl as loners of the County of 

Hampdonj holden at Springfield, wltJiln and for eald County^ on tli« 
eevontb day of AUguet A.D, 1907, 

Voted: A request having treen omdis to the County Goiamlaal oners of 
tiia County of Hampden ^y Erwln G. Ward for ttae release of Patrick Moore 
of Sprljigfleld, from the Hampden County Truant Bc&ool, a notice and 
opportunity to be heard having been given to the Superintendent of 
Schools of the city of SprlngfUldj after due notice and hearing, it Is 
coaaidered and adjudged by said conml sal oners that It will ne for the 
best Interest of the said PatrlcK Moore to be »t liberty. 

And thereupon eald Comnles loners order that he be released forth- 
wltb, under tJie provisions of the Acts of 1904, Chapter 220, Section ^, 
upon the following condition^, that he conjorni to the scliool regulations 
ol the city of Springfield. 

Robert 0. Morris, Clerk. 



Kfieolutlone passed To the Board of County Conmissl oners :- 

upon the accept- I My grandfather, Oliver B. MorrlSj having served this county 

ance of portrait of as Register of Proba'te Court from 1813 to 1829, and having presided over 



Hon, Oliver S. 
Morris, 



tbat Court fls Judge, froaj the latter year until lB5d, 

It has been suggested to me that It would be appropriate that hie 
picture be hung la the new Probate Court room In the Hall of Hecords; 
so It gives me great pleasure to present to the county of Hampden, his 
portrait to be used for that purpose, 

Robert 0» Morris, 
Springfield, Aug. 15, 1907, 

WHEREAS, the Board of County Coinml eel oner e have this day re- 
ceived a connmnl cation from Robert 0. Morris, Eaa.* o^ Sprlrj^flald, pra- 
seatlng to the county of Hampden the portrait of his grandfather, the 
Honorable 011»er a. Morris, who served the county as Hegieter of Pro- 
tiate from 1813 to 1839, ana who presided over that court as Judge from 
tHe latter date until 1858:- 

- It Is therefore resolved that the thanks of the county be eitemiM 
to the said Robert 0. Morris for the gift of the portrait of the Honor- 
able Oliver B. Morrlfl, and that the eaiue shall continue to hant 





^^^^^^^^^^^ 


. .JiUiifi.Jleitimc, iflm ^^^B 




In tho now Probate Court roon In. the Hall of Becorda^ where It Ms bten 






ftpproprleteijr daced by t&e donor, that the present and futur« genera- 


^^M 




tions imy h^ reminded of the eervicee of an honored citizen od Ji:i(l|$t 


^^H 




of the Probate court and pereonelly Identified with the public aflalr» 


^^1 




of \iiie county during hie long and active life. 


^^1 




n«Rnlyerl t.hjit. T.hn mmmunlrfltlnn renelVHcl front TJOhfiirt O, UnvrSa nnri ll^^^l 




these reaolutione be spread upon the records of the county^ and a copy 


^^1 




of these reeolutione be given to fiohertO. Morris and the public press. 


^^H 




Springfield, Mass., August 17^ 1907, 


■ 




J. M. Blcimian ) 

C. H. Nutting j 

: Coi^Qissloaere* 
Chae« C. SpelLmn ) 


J 




Augtiet 17, 190? 


M. A. MajTriard ^^B 


^^^^^B 


«, A. MajTiard was awarded the contract for furnishing the 


awarded contract | | 




Big vein for Jail Q $4,d5 


for fumlehlag Jail | 




■ • • court house, Q $5,00 


Court House and 1 




Lehigh egg dt atovo for truant school j 3 |6.65 


Truant School with 1 






coal, imii^ 




Coranonwealth of Massachusetts , 


Order for Transfer. ^^^| 




Han^den, 8s: County Conmlss loners' Meeting, Sept. 4, 1907. 
To FRED A. BEARiiK, Treasurer of Hampden County;* 


^^^H 


I^H 




you are hereby author Utd to transfer from the fund for the 


I^^H 




Hall of Records In your hands ae treasurer, to the general fund, the 


l^^l 




sum of seventeen thousand dollars (|17,000,00) . 


l^^l 




For the reason that the general fund of the County la In need of 


l^^l 




money ^ and Vnls amount will not he required in the Hall of Records 


^^^1 




account until after the taxes for 1907 are due. 


l^^l 




J. M. Slckman ) 


I^^H 




C.H. Nuuing j =•""*' 

; Coma IbbI oners. 
Chad. C. SpelljDan J 


■ 


^^^^H 


The sua q£ eight hundred and ninety-four dollars and eighty cents is 


Allowance for I^^^Bs 
damages done to I^^^Bti 


^^^^H 


ftllow«d for damagea and otter expenaee incurred under the Statutes re- 




lative to Doge, and the same is ordered to be paid out of the raoneye ' 


eJisep* I^^Hi 




received by the County Treasurer under the provisions of Bflld Statutes 


^I^^^^^HI 


^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^■{^^^^^^^^■■fl^^^^^^^^^^^^^^^^^^^^^^^^Hk - - -^ A. ^^^^H 



u 



AccoimtB . 



t3I.Q42.23 



Sundry accouijta, »elng presented, are alXoirad, and %hQ amB 
wnountins to the B\m of thlrty-one tbousaad and forty-two dcUnr* and 
twenty- thraa cents are omered to be paid from tbe county treasury. 



Hampdes^ est Septeo^er 24tb^ 1907. 

Judgnent is entered up according to rBportSj Ac. and all 
natters not acted upon are ordered to be continued and thia meeting I9 
adjourned without day* 

Attest:- 




Hit, 



Sas, 



iu 6 ki 



^^^ Clerk. 



% 



*' CTj 



"''til, 



^t^kl 






'^^^ 






'Oj^j 



°*=*^4lo ""''^^' 



**«*?//. 



os 



^®^e 



f 

I 



M 



nis 



^Pac, 



eh 



'^tenti 



3S6, 



eefl 



'Oyjay^ 



•^^e/^6/. 



3/jJi: 



'"2f3fe».. 






/ 



— ---IPP 



^¥ 



m 



The Cosmonvn&l'bh of MABsactiuBatls* 

At a meet log ot t^9 County Co:ninlasioner3 beguit and holden at 
Spr I nsfleld^ wltliln and for eald county of Hafflpden on the first Tue&d«y 
of Ocbatier, being the first day of said months and by adjournment on 
ttift second day of aaid laontb, and by adjournment on the sixth, eleventbj 
twenty-first and twenty-fifth days of Noverat>ar, and by.adjourntaent oa 
the fourth^ seventh and ninth days of Decembsr, in the year of our Lord 
one thoussjid nine hundred and seven. 
Present, 

Jamee M, Sictaan^ Esq.^ Chairman) 



.Qs2tSib er <8U ti lug. 



Charles H, Nutting, Esq. 
Charles C. Spellmaiij Esq* 



) 



Coitnty 



:CorafQlB6 loners. 



) 



To the Honorable County Conmi eel oners of the County of Hainpdea: 

Respectfully represent the city of Holyoke and the New Yoric, 
Sew Haven and Hartford Hallroad Company that by a decree of your Honor- 
able Board entered on the twenty- tnird day of March, 1907, authority 
was given to the City of HoiyoJfe to lay out a way imown as Jackson 
Street, In said HolycKce, across the location of said Hallroad Company, 
which decree, however, did not specify the tltne and manner of making the 
ftlteratlona incident to such crossing or the atructures necessary in 
connection therewith. 

WHEREPOKE your petitioners pray that your Honorable Board 
will reopen the proceedings In said case In order to relieve all douDts 
Khich have arisen as to said decree, particularly to secure the Inclu- 
«lan therein of a detailed plan for the bridge which it is desired by 
eald City of HolyoKe to construct In connection with such layout of 
Jackson Street, that an arrangement may be made Dy the parties relative 
to some of the details of the work to be done in connection therewith, 
and that such modi fleet ion of said decree may be made as shall carry 
Into effect the true intent of the partlea with respect to eald cross- 
ing; and for such further orders and decrees as to your Honorable Board 
shall seeai to be required. 

City of Holyoke, 

by M. J. Griffin. 

City Solicitor. 

New Yorkj New Haven Sl Hartford Hallroad Cc 

by Walter B. Robinson. 
Its Atty, 

The foregoing petition was entered at this laeeting and now said County 

Gemntesloners file the following decree, to wit:- • 

ComBon wealth of Massachusetts. 
Hampden, ss; * 

At a meeting of the county Comml eel oners of tha County of 



City of Holyoke et 
al, Petrs, to re- 
open proceedings in 
caee of ■Mayor and 
Aldermen of the 
City of Kolyoke, 
Pet re. for location 
of Jackson street 
underneath tracl^ 
of tha Holyoke and 
westfield Ballroad 
Co." 

16. — 



Book of plans 4, 
pages 13, 14. 
See County ConEila- 
8 loners Record 
Book 14, page 169. 





Htopden held at Sprinkle id, in said County, on the eavsnth day of 
Deceiifcer, In the year or ow Lonl one tJwtasaral nine hundred and seven 
on the petition of tfte city of Holyoko and the New York^ New Haven aM 
Hartlord Railroad Comjaiiyj representing that tjy a Iort»r decree of this 
Bai rd entered on the twenty- third day of UarcHt 1907, authority was 
given to. the City of Holyoke to lay out a way known as Jackson Street^ 
IQ eald Holyolfe^ across the location of said Railroad Company, which 
decree, however, did not specify the time and manner of making the al- 
teration© Incident to such croeelng or the struct urea neceasary in 
connection therewith; and praying that this Board ehoiid reopec the 
proceedings in eald case in order to relieve all doulfts which have 
arisen as to said decree, particularly to secure the Inclusion therein 
of a detailed plan for the lorldge v#hlch It la dealred by eald city of 
Holyoke to construct In connection with such layout of Jackson Street j 
that an arrangement may be made by the parties relative to soine ol the 
details of the work to be done Id connection therewith^ and that such 
BOdiricatloa of said decree may be oiade as shall carry into erf act tha 
true lotent of the parties with respect to said crossing, and for such 
further orders and decrees as to this Board should eeein to t)e required. 
All persons and corporations Interested therein having appeared in 
the case and being represented at the hearing^ the said County Coimls- 
8 loners do now on this seventh day of December In the year one thousand 



nine hundred and seven, order and decree that the prayer or the present 
petition be granted, and that the proceedings in said case be and they 
are reopened for the purposes expressed In the present petition; and we 
do now further order and decree that the public convenience and naces- 
sltjr require that a public way be laid out in eald Holyoke as a contin- 
uation westerly of Jackson Street across the location of the tractse of 
the Holyoke and We at field Railroad Companyj heretofore leased to the 
New Haven & Northajiipton Company and now operated by The New Yorkj New 
Haven and Hart fordEa 11 road Company under a lease from said New Haven & 
Northampton Company, and extending underneath the said tracks from the 
easterly line of location thereof to the westerly line ol said location; 
the admeasurement e and boundaries of said pi^llc way to conform to those 
of said Jackson Street as set forth In a plan marked •proposed uader- 
crosslhg of Jackson Street. 

Holyoke, itoos,, Holyoke Branch, Northajnpton Div, March, 1906, 
This plan revised June 1907, ■, and by the following description: 
The four tracks of the Holyoke Jb ffeatfleld Railroad Company operated by 
Xhs New Yorkj New Haven 4 Hartford Railroad Cojnpany, shall be carried 
over said atreet by a 3-span steel plate girder bridge designed for foui 
tracks, in accordsnce with spec If teat ions of The New York, Ka* Haven 4 
Hartford Railroad Con^any, and supported by abutments on the street 
line and etael colunms at the curb line, giving a forty (40) ft. clear 
roadway between curb© and sidewalk on each side, substantially as shown 
on plan marked »N. Y. N. H. 4 H. R. H,, Northaiipton Division, Jackson 
Street. Holyoke, Mass.. June 1907. • The depth of bridge from base of 



■Octobet lis et log. 19pT. 



mil to cle&rantie line bHaII be Z* 6*. the main tract; sMll tie raleel 
4 Inches at the centei' lloe of the propoeed etrtet and tne gra<ie run 
out to S&rg^ant Street on the north and to South Street on t^e south. 
The two eldfitraclcfi on the westerly side and the el detract on the eaeter 
ly slije ahall tte placed at the eame elevation ae the main track and 
with a dletanca oi thirteen (15) feat cietween the center llnea and 
parallel with th« m&la traclc. The abutments and piers eupportlng the 
Drldga shall be built of concrete in accordance with the specifications 
of The Sew York, New Haven a. Hartford Hallroad Company, The foundation^ 
fihall be carried to a sufficient depth to secure a safe footing; piles I 
are to be used If necessary. The city of HolyoJce shall raake all excava- 
tion for the street and furnish materials for and do all work pertaining 
to the roadway, walfcs, curb and drainage. The New York, New Haven a 
Hartford Railroad CompBj:iy sliall furnish all the ciaterials and do all 
the woric In connection with changing the tracks, building tJae abutioents 
aod piers, including excavation for same, support the tracks during tha 
construction, furnish and erect the steel bridge. The City of Holy oka 
shall pay the entire cost of the work* Including the cost of land and 
.land dajnages, and shall relnfl^urse the BaUroad Gornpai^ for the cost of 
the work dona by it upon the completion ol the work. 

The said former decree of this Board entered on tha twenty- third 
day of March, 1907, is hereby adopted, ratified and confirmed as tUe 
order of this Board, except as hereinahove extended, suppl rented or 
nodlfled, and except that the two plans referred to la this decree are 
substituted In place of all plans heretofore filed in connection with 
the proceedings in said case, 

James M. Slekirain being a resident of Holyoke \ disqualified to act 
on the petition, Harrison Loomls of West Springfield, Associate Conmls- 
aloner acted In hie place. 

c. H. Nutting ) County 
diaa, C, Spellman j Commissioners. 

Harrison Loomis) Aaeoclate Coinmlee loner* 



Commonwealth of Maseacbusetts , 
Hatnpden, ss: 

At a meeting of the County Commlee loners of tiw County of 
Han^den, holden at Springfield, within and for said County, on the 
eecond day of October A.D, 1907, 

Voted: A request having been raaue to the County CoEmjlesloners of 
the County of Ha^rg^den by Erwln G. Ward for the release of Albert Beau- 
ar^ of Holyoke, 1e said county, flpom the Hampden Coun* Truant School, 
a notlca and opportunity to be heard having been given to the Super in- 
tenoent of Schools of the city of Holyoice, arter due notice and hearing! 
It la coneldered end adjudged by said cohbhIsb loner e that it will be for 



Albert Beaudry re- 
leased from Truant 
School on parole. 




ths btet mtercEt of tbe eald Albert Btaudry to be at liberty. 

And thercttpon snld ComalsBlojiere order tliat He be released forth- 
wltn^ under the provleloce of the Aets of 1904^ Chapter 220, Sect Ion 4 
upon tJie following coadltlott, that he conform to the school regulation! 
of the city of Holyoka, 

Bob«rt 0. Morris, Cleric. 



Order revofcing 
parole, 
Hobert E. Lea 



Heleased f roni Tru- 
ant 9c:hoDl on pa-* 
role . 

John T. J, Salla- 
hury 



Connionwealth of MasBacbueetta, 
Itompden, as: County Conwleslofiare* Heetlng, October Z^ 1907, 

Wbereaa It appears to the aatlsfactlon of aald Coimty 
eoDinlisionera that Robert E. Lee of Springfield, in eald County, a 
<Uilld comralttad to the Hacijjdsn County Truant School^ by tha Follca 
Court of the City of Sprln^leld, haa violated tha conditions of his 
parole leeued to him l>y eald Conral sal oners on the fifth day of June^ 
1907:- 

It is therefore ordered that said parole be revoked end that an 
order leeue to arrest said child and return him to eald Truant School. 

J. M. Sicloaan ) 

G, H. Nutting i 

Chas. C, SpelXman ) 



County 
CooRlaalonera. 



CoRmoB wealth of Bfe sea chu setts, 
HsiHpden, as: 

At a meeting of the County CodheIsb loners of the County of 
Heunpden, holden at Springfield^ «flthln ajid for said County, on t£e 
eijcth day of November A.D, 1907. 

Voted: A request having been made to tha County Coeial as loners of 
the County of HsJiipden by Krwin 5, Ward for the releafie of John T, J* 
Sftllei3ury of Springfield, from the HJampden County Truant school, a not! da 
and opportunity to be heard having been given to the superintendent of 
Schools of the citiy of Springfield, after due notice and hearing. It is 
considered and adjudged by eald commies loners that It will be for tM 
best interest of the said John T.J, Salisbury to be at liberty* 

And thereupon said Comnlss loners order that he be released forth- 
with under the provJlBlona of the Acts of 1904, Chapter 820, section 4, 
upon the following condition, that ha confona to the school regulation* 
of the city of Springfield. 

Bobert 0. Morris, Clerl:, 





^^^^^^^^^^^ 


October .Tleetin^. laor 


■ 




Comioii¥oalth of Maefiacliueettfi. - 


1 Released from Tru- 




Hampden , #0: 


ant School on 


^^1 




At a meeting of thi County Comal ee loners of tft© County of 


parole , 


^^1 




Hampden, holdeji at Sprlnefleld, witiiin and for Mid County, on the 


Bo land Morlarty 


^^1 




fltnb day of November A.D. 1907, 

Votit4: A request Having been laale to th6 County ComnlBSlonerB 




^^^^^H 






^M 




of the Country of Bampd^n tty Erwin 0. Ward for the releaee of Roland 




^^1 




Morlarty of HoXyoico, Iran the Hampden County Truant School, a notice 




P^H 




and opportunity to tte heard having been given to the Superintendent of 




■ 




Schools of the city of Hoiyoies, after due notice and hearing, it, is con- 


* 


I 




Gldered find adjudged by eald connileBionere that It will be for the best 




1 




Intareet of the aald Roland Morlarty to Oe at liberty. 


- 






And thereupon said Comrai ©el oners order that he be released forth- 




1 




wltbj under the provisions of the Acts of 1904, Chai^ter 220, Section 4, 




■ 


^^B 


upon the following condition, that he conlorm to the school regulations 




I 




of ths city of HolyoJce* 




H 




, Robert 0. Morris, Clerk. 




1 




" » 




1 1 




Comtion wealth of Hassacbusette, 


Be leased f roin Tru- 


■ 




Bmpden, es: 


ant School on 


■ 




At a BjBBtlng of the County Comnlss! oners of the County of 


parole , 


^^1 




Wampden, bold en at Springfield, within and for said County, on the 


Anthony Guzz 


^^^^^^^^H 




eljth day of November A.D. 1907 




mij^H 




Voted: A requeat having been aade to the Coimty Comral eel oners of 




^H 




the County of Hampden by Erwln G. Ward for the release of Anthony GU2S 




^^1 




of Plttafleld, from the Hampden County Truant school, a notice and 




^^1 




opportunity to be heard having been given to the Superintendent of 




^^1 




Schools of the city of Plttsfleld, after due notice and hearing, it is 




^^H 




considered and adjudged by eald coimnl ssl oners that it will be for the 




^^H 




beat Interest of the said Anthony Guaz to be at liberty. 




^^H 




And thereupon said Comnlss lone re order that he be released forth- 




^^H 




with, under the provlslona of tbe Acts of 1904, Chapter 220, Section 4^ 




^^H 




upon the following coalition, that he conforra to the school regulation* 




^^H 




of the city of Plttefleld, 




^^H 


^^^^H 


Bobert 0. Morris, Cleric. 

y 




H 




Comnonwealtb of Maseacbusetts , 


11 

Order for Transfer 


^ 




a&mjden, es: County Conmisaloners' Meeting. Nov«Gt*er eth., 1907. 
To FHED A» BEAKSE, Treasurer of Hampden County: - 










You are hereby authorized to transfer from the general fund 




mi 




In your hands aa Treasurer, to tbe fund for the Hall cf Records the 


■ 


^Hs *< 
^^^3! 








fiiKa of thirty-two thouaajid dollare ($32^000,00). 

This trajiflf er 1b to relund the amounte tranererred from lbs Hall 
of SecoTds to the gerieral tv^a March 27, 1907 antl fievitafflher 4th, 1907, 

J. M. SlcJaoan ) 

C. H. Nutting J 

Chad. C. Spellmai} } 



County 
CorRDilesi oners » 



Commonwealth of UaafiachusijttB , 
Hampden, as: County CotusUeslonere* Meeting, MoveoJDer llthj 1907. 
Voted: 

That pred A, Bearee, county treaeurerj te authorised to. bor- 
row on the credit of the comity an<i on account of a building for the 
Registry of Deeds and for the Prol>ate Court for the county of Hampden, 
under the provielocs of chapter 303 ol the acta of 1905, the sMa of tea 
tliousand dollare J end to execute end deliver a no tie to tliat amount pay- 
Ale In elx nionths to the order of euch hank^ Inetitutloiit corporation, 
or Individual, aa be, the aaid Bearse, shall elect, and to pay Inter* 
eat or dlacount thereon at a rate not exceeding all aiid one -fourth per 
cent, per annum. 

J. M. Slckman ) 

: County 

C* H* KUttlnE ) 

■ Comilee loners. 
Chaa* C, Spellnan ) 



authorized to tor- HaJTipdec, ee: 



ComnoDwealtrh of Maesechusette , 
County Conuulealonera' Uaetlng, Noveniber 11th, 1907, 



Tcyt on account of 
Hall of Hecorda. 



Voted: 

That pre d A, Bearae, county treasurer, be authorUed to bor- 
row on the credit of the county and on account of a huilding for the 
Eegletry of Deeds and for the Probate Court for the county of Harapderjj 
under the provlelons of chapter 303 of the acts of 1905, the sum of 
forty thoueana dollars, and to execute and deliver a note to that amount) 
payahle In six iMonthe to the order of such hank, 1 net 1 tut Ion, corpora^ 
tion or individual^ as he, the said Bearse, sliall elect, and to pay in- 
tersfit or dlacouQt thereon at a rate not exceeding six and one- fourth 

per cent per ann^m. 

J. U. Slcknan } 

C. H. Ku^^ing } 

Chas. C. SpeUman J 



County 
CormileBlonera, 



-OcitoDar. AJflflUnK- i9fY 



Cojmnf^nwealt^h of ]laB&achuBett.a« 
BttmpJen, ee: C<junty ConmlBelonere' Meeting. Decenfcer 4th, 1907. 
Voted: 

ThBt Fred A, Bearsfl, county treasurer, be eXiVbOTlz^d to pay 
intereet at the rate of &ix per cent per anntan, coimnencine Decenfcer 
let, 1907, on balance of forty tJioUBand dollers oue on a note for 
fifty thoiaeand do Hare to the Springfield Flvt CentB Savlnge Bank, dat- 
ed Jun« 8th, 1906. 

J. M. Slckman ) 

■ County 

G, H, Hutting J 

; Conmlei^lonere, 
ChaB. C. SpeilmiUi ) 



County Treasurer 
oraered to pay in* 
croaiie4 rate of in- 
tercflt on note. 



Hampdeji, SB 



Conmon wealth of Maseachusatta. County Treasurer 

ordered to pay 
Springfield, Daceuiter 4th, 1907, Hanpetilra County 

Treasurer* 
To ?red A. Bearae, County Treasurer:- 



, 



You are hereby authorized and directed to pay to the Treaaitr- 
ar of Hatapehire county for the Mount Tom State Reeervatlon Fund the sum 
of threa thouaend two hundred and seventy dollars. 

J, M, Slckonn ] 

C. H. Nutting ) 

Onae, C. Spellman j 



County 
CODTilaalor^ra^ 



Comnonwfjelth of Mae&achueetts. 
Itoaipdan, sa: County ConmlBalontrB* Meeting. Decenfcer 7th , 1907, 
VOTED that Fred A. Bearae, county tr«aeurer, be authorized aiid 
directed to pay the Treaeurar of the Comcionweelth of MaseachuBttte on 
State Highway aocount,, interest to Decenber 10, 1907, on the aeBeeement 
of twenty-one thousand nins hundred ana twenty* two dollars and twenty- 
one cent© (^2l,9ZZai) for the years 1904, 1905 and 1906, being eli 
hundred and flfty-seve n dollare and elxty-eeven cents (|657*67); tha 
annual payment of one thouamid seven hundred and seventy dollars and 
Mventy-three cants (#1770.73) due December 10, 1907, on the aesesaflient 
for the year 1904, the annual payinentof ona thousand four hundrnd and 
esventy-nvs dollars and fifty-nine cents, due Decambar 10, 1907 on the 
aftfliBBBient for the year 1905, and the annual payroent of one thousand 
two hundred and forty- three dollars and flfty-aU nente ($1243.56) due 
Decenber 10, 1907, on the asBaasinent for tne year 1906, ajnountlng in aU 
to the Bxm of five thousand one hundred and forty ^oeveu dollars and 
Iirty-flve cents (|S147.55), 

J. M. Slckinan ) * 

Chaa! o: SpellSfn j ^^^f^y Commissi onete. 



County Treasurer 
ordered to pay 
treasurer of Cora- 
raonwealth on state 
hlgtiway account. 



AllowanCB for 
daoagea aons to 
eheep. 



♦27.549,37. 



Th6 urn 01 nvehunm-ed and nlnfity-three dollfirs end seventy-Uve 
centB is allowed for damage© and other exp^neee incurred imder ttm 
gtatuttg relaLlv€> to Doge, and me saotB U ordered to be paid out or 
the money a recaived by the County Treaaurfi- under the prgvUlonB of 
eald Statute 6 « 



sundry accounta, laelng preetnted, are allowed^ ana the same, 
ajaountlng to the ©um of twenty-ceven thousand, rive iiundred and rorty- 
nine dollars and thlrty-eeven cents, are ordered to be paid from the 
coiiDty treaaury. 



Hanrpden^ sb: December 9th> 1907. 

judgiient la entered up accoi*dlng to reports 4c, and all 
nmttere not acted upon are ordered to be continued and this aaetlng 
iB adjourned without day. 
Atteet:- 



&U k 



P>v<? Clerk. 



I 



■ JHcesibfl]^ il&etlflg. 1307 j 



Tba coQKioii wealth of BfoBeachuastte, 

At s meetlDB of the County Cominleel oners bftgun and hoXden at 
Springfield, itilhin and for eald county of Hampden, on the fourth 
Tuesday of Beceoiber^ being the twenty- fourth day of said December and 
by adjoumtnent on the thirty*! Irst day of eald [sonth^ in the year ol 
our Lordone thousand nine hundred and etven. 
Preeentj 

James M. Slckmant iSeq.j Chainnan} 
Charlea H. Nutting, Eeq. J 

Charles C, Spelljnan, Esq, \ 



County 
:CoiiEniBs loners. 



And by adjoujument on the fir at, second, fourth, seventh, eleventh^ 
thirteenth, sixteenth, tw&nty-second and thirtieth days of January, and 
by adjourraient on the firth, seventh, twelfth, twenty-first and twenty* 
fourth days of February, and by adjournment on the fourth, ninth, 
thirteenth, nineteenth and twenty- eighth days of iJtarch, end by adjourn- 
ment on the first, fourth, seventh, eleventh and thirteentii days of 
April, In the year of our Utrd one thousand nine hundred and elgHt* 
Present, 

Chariea H, Wutting, Esq., Chainnan ) 



Charles c. Spellman, Esq, 
James M. SickBian, Esq, 



. County 

jConmlselonerfi. 



James M, Sicloiiaji, of Holyolee, having been declared by the Board of Ex- 
iflainere elected County Commissioner for the term of three years and 
toavlng been duly sworn, appears on said first day of January, end the 
Board, consisting of Charlea H. Nutting, Charles C, epellma and James 
M* Sickman, Esquires, proceed to the choice of a chairman* The whols 
aucDer of votea cast is three, of which Charles H, NUttlng, Esq., has 
tiro, and ie chosen chairman of the Board for the year ensuing. 



Bussell, Ua6s . , March 14th, I90T, 
To the Honorable Board of County ConmisslonerB of the County of Hampden j 
Gtntleoen:- 

We, the unaerelgneQ do respectfully petUlon your honor- 
able board to change a part of the location of the hlgnway Jmown as the 
■Brook Road* or •Blanoford stage Road* leading from Russell Village to ' 
Blftndford Oerjter, Begiimlng on the south side of the orooK near the 
-Iron watering trough in Russell on said road, thence westerly on the 
south side of the brook to the Blandford and HUsseU town line and con- 
tinuing into Blandford to connect with the highway Just west of the 
first iron bridge in eald Blandford, so as to do away with two bridges 
within a quarter of a mile, end much improve the highway at this 'point. 
As early a consideration of the matter as meets your convenience 



Selectmen of Rus- 
oell et ale, Petrs. 
for ait&ratlon of 
'Brook Road* or 
•Blajidford Stage 
road* leading frota 
Rueeell Village to 
Blanoford Centre, 



9, 



41 



will tie appreclatoa. 

£, B, Parke ) 

J Sel^ctfiien of Rueeell 
J, J, Breanan ) and ot-here 

G* H, Allen ) 

The foregoing petition wae entered at a meeting of ttve County CoamlB- 

8 loners hQlaen at Springfield within and for aald County on th« eacond 

Tuesday of April, in the year of our Lord one thousaid nine hunared awl 

eeveOj and rae continued f ronj meeting to meeting to this meeting, and 

now It la ordered that eeid petition De dlamleaed without prejudice. 



Vote regardling 
money held by 



raade by Foeburgh 
Company, 



WHEREAS the Coiinty CojanlSBlonera for the county of Hampden have 
Cdunty ConEilBBion- In their hands the aura of ^I'XiZZ^'m held by them under the provleiona 

of fi certain contract made by the Poeburgh Company and the County of 
Hampden, dated November 9, 1905, sijd 

HHKREAS certain eub- contract ore claim to have fumlehed labor per- 
formed ana material used in the construction of the building deacrlbed 
In eald contract and have made claim for compena&tlon therefor, laider 
th« provlelone of Chapter 349 of the Acta of 1904:* 

VOTED to uee and appropriate so much of eald sum of ll 9022,78 aa 
It may be neceaeary to hold as security for and the paytoent and dis- 
charge of all legal claims which any persoE or pereone may be decreed 
to have upon the County of Hsnipden undar eald contract or Dy virtue of 
the provlelone of said Chapter 349 of the Acta of 1904, 



Vote regarding WHEREAS the County Commleelonere for the county of Harapden have 

money held by 

County Commieelon- In their hands the aum of |4581.e5 held by thew under the provlaions 

trSjt under contract 

made by Poebur^ of a certain contract roade by the Poeburgh Company and the County of 

Company,: 

■ Han(pden, dated Jxme 7, 1906 and 



WHEPPJ13 certain aub- con tract ore claim to have furnished labor per- 
lonaed and material used in the construction of the building described 
In said contract mm have made claia for compeneat 1 on therefor, under 
the provisions cf chapter 349 of the Acta ol 1904:- 

VOTED to use and appropriate so much of said sum of $4581^65 aa it 
may be nsceesary to hold as security for and the payment ana discharge 
of ell legal claims *hi(;h any person or persons may be decreed to have 
upon liii county of Hampden under eald contract or by virtue of the pro* 
^visions of said Chapter 349 of the Acta of 1904* 



HaxapOan, 88 : county CoRmtaaloaertt' Meet ins. Decetabtr 31, 1907* 

VtieraAfl It ftpp9&re to tbe sat lef act ion of eald County Cook- 
alae loners tnat John T. J, a&llebtiry of Springfield^ in Bald countjTj ft 
child committed to t&e Haapden County Truant School, hy the Police 
Court at the city or Sprtneneld, hae violated the condlt-lons of hie 
parole lesuedto htm by eoid Comnilse loners on the 6th dey of November, 
1907:- 

ii ie therefore ordered that eaid parole be revoked and that an 
order Leeue to erreet aald child and return him to said Truant School, 

J. K, Sickman ) 

C. H. Hutting 1 



Order revoking 

parole . 

JohQ T. J. Salle- 

hury. 



County 



Chae. C. Spellman ) 



cofiinleeionefB, 



All votes and declelons of the County Coaialselonerej, during the 
calendfir year 1907, wera unanimoue. 






Votes and Dec la- 
ions unanlmoue. 



Comraonweelth of aiaeaachueetts , 
Han^den, as: County Commleslonere' Meeting, January 4th, 1900, 
VOTED: 

That pred A. Hearse, county trfiaaur<?r, be authorized to pay 
Interest at the rate of alJt per cent per anuttn, conmencing Oecentoep letj 
1907, on a note for fifty thousand dollare to the Springfield Five Centd 
Savings BanJc, dated February 8th, 1907. 



County Treasurer 
auth rUed to pay 
Increaesd rate oi 
Interset on note. 



C, H, Nutting ) 

Chaa. C, Spellman j 

J. M. SicJonan 1 



County 
CoTtnilsslonere, 



Coanonwealth of Maeeachueetts, 
****'^'"** ^»' Springfield, January 4, 1908. 

Whereas in tns judgment of the County Conn! ssl oner a Lii« interests 
of the County of Hampden demand an expenditure in sxcesa of the astouat 
author ued by law for clerical aaaiataace in comty offices, in said 
County, said County Coninl asionere hereby authorise the County Treasurer 
%o tr*ii9fer from the account for repairing, furnlahlQg*'and Unprovlng 
eounty buildings the sum or seven hundred and rifty-nlne dollars and 
tlghty cents (♦759.80) In addition to the amount author Ued by law for 
the purpoee aforssald. * 



Order for Transfer. 



iZ 



The rewsoo for eucb tramfer 1b Umi the «ppropri«ion authorlaed 
tor tUe purpasd aforeealil la e.K]iauatecl. 

C. H. NUttlag ) 



Ctia0, C, B^Bllsmn \ 



County 



J. M. BIck(Q»n ) 



^ Coimnlsoilonere, 



Order Tor Trajiafer 




Coraaonwefilth of UaeaachuB^tle, 
Hftmntoji, aa: Sprlnsneid, January 4, 1908. 

Whareaa lathe Jud^nent of the County CowmiB&icmrs the later- 
eatB of Uie County of Hfldnpden demand an expenditure In excfaa of the 
BDount authorised by law for ealariea^ care and support of prlaonere, 
m 6ald County^ said County Conml eel oner b hereby author Uo the County 
Treasurer to transfer from the account for reiwilrlng, furnishing and 
lap roving county buildlnga the sum of five hundrta and sevonty- three 
dollars end nine cents ($573,09) In addition to the aoount authorli&id 
by law for the purpot^e aforeeald* 

The reaaon lor Buch transfer la that the appropriation authorized 
for the purpose aforesaid U ejchnustedt 

C. H, NUttlne ) 
ChajB, C, SpeLLaan j 



County 
ConimiBB loners. 



Cormion wealth of l£aBBachus«tts. 
Hacipden, se: Springfield, January 4, 1900* 

Whereas In the Jud^gatent of tha Comity Coomies loners the la- 
te rest e of the County of Harden denand an expenditure In exceea of thft 
«a»unt. author 1 2Sd by law for care, fuel, lighte, and supplleB la county 
touUdJnga, other than J alls and houaea of correction In said County i 
Bald County Conmlesl onera hereby authorize the County Treasurer to 
tranefer from th« account for repairing, furnishing and improving eotmt]^ 
ijuUdtngs the sum of four hUDdr&d and thirty- two dollars and two cents 
($452.02} In addition to the amount authorised oy law for T.m purpose 

aforesaid. 

the reason for such transfer la that the appropriation authorized 
for the purpose aforesaid is exhausted. 

C, H. NUttIng ) 

Chaa, C. Spelljaan j 

J. M. Slckman j 



County 
Commies loners. 



^mmm 



I 



JJeuQjabfej Mgfi'lag^iacff^ 



awPDEH caumr ccmmtsskkeks' report fob i907, 

Th* elev^ntj) aimuftl report of the County Connilsaioners made under 
tHe provlelonB or chapter 21, eectloB 25, of the Revtsed Laws, referr- 
iMiS ^^^ tftxpayere to the County Treasurer 'e report lor spec in c details , 

TJie rallo*lag petltlona were dlemlased wHUout prejudice. 
John 0. Roberta and others for alteration ot highways in Westf leld and 

fiouthwlclc. 

Mayor and Aldemten of Springf leldj for extension of Water street. 
H. A. i^lcln and others for relocation of portion of Old Mountain Hoad 
in Rueoell. 

John Ct Wright and others for relocation of South street In Agawam, 
fleXectfOen of Fueeoll and others for alteration of Srooit Road or Blond* 
ford stage Boad leading from RusBell village to Blandfortl centre. 
Jolm w. Pbelon and others for location of road in 8outhwlcJc and West- 
field. 

The petition of the Mayor and Aldsrraen of the city of Springfield 
*for oxtenelon of public way across tracks of the Boston and Maine 
Eallroad Company was dlsmi seed for want of proper notice, and without 
prejudice # 

Oc the petition of the Mayor and Aide roe n of the city of KolyoKej 
Jaclcson street was ordered to he extended underneath the tracis© of ths 
Holyoke and leetfleld Railroad Conjpany. The city of Holyoke was order- 
ed to pay the entire cost of the worit^ including the cost of land and 
land damages, and to reijioburee the railroad oomi^Lny for the cost of ths 
work dons hy it upon the conffiletlon of the work, ^ 

The City of Springfield was authorised to lay out a hlsHway, as 
prayed for ^jy the Mayor and Altiennen of said city, across the tracks 
Of the Connecticut River Railroad Company, by overhead crossing, la 
such njanner as not to injure or obstruct said railroad, and otherwise 
In conformity with the provisions of the statutes oi the Conmon^vealth 
relating thereto. ^ 

The Springfield Gas Llglit Company, petitioner, was specially 
authorized to construct its private railroad over Howard and Blise 
streets In Springfield, at grade, 

Upon the petition of the Selectuien of Hollana, a piece of road 
about one^quarter of a mile long, laid out X>y the County Conmlssl oners 
tfjout 1343, leading from Holland, to Union, Connecticut, was discontin- 
ued. 

Wt have viewed the premises and heard the parties in the following 
petitions, but have taken no final action, , 

S. S. Bodurtha and others for relocation of Adams street In Agawam* 
J. L. Puller and othere, for relocation of Palmer and Brlmflald high- 
way m Monson. 

Geo. K, Whipple and others for location, alteration or*Telocation of 
Main street, between Elm street and Taylor avenue, Weetf leld. 
H. U, Bliss and others for relocation of highways in Springfield and 
lllbrahaia, ■ 



Annual Report ol 
County Coiamleslontrs 
for the year, 1907* 

Including Appraisal 
of county i>roperty. 




On tiie petition of tho Selectmen of Agawan for repalre at the 
Hart ford ana Connecticut Western nallroeid croaslng, m appointed a tlaa 
for hearing, which was adjourngd, . , * 

Iho Super Lor Court has aaeeeeed the cost and ojtpense for th* con- 
struction of the Chlcopee and West Sprlngneld brldgQ, inclmaing tiie 
Jjatoreat on money borrowed therefor, as provided tty tht acta of 1904 
chapter 398, aection 3. 

TliB Hall of Be cords wae occujded July first, tut was not conujloted 
until aeout the flrat of Deceinher, 

No land damages have heen ordered paid during the year, 

NO suite have itoen hr ought againat the county during ^ha past year 
BO highways have been laid out fey the ConralSBlonere under the previa^ 
lone Of law authorizing the asseasraent of betterments, and no auzus have 
been relufcursed the county as Ijetterments, 

No applications have he en made to the Ma esachu setts Highway Coia- 
iDlBSlon. ■ 

far cost and const met ion of state highways In this county, refer* 
ance tnay be had to the following tablea: 

HAMPDEN COUNTY 
^ounta expended for Kepalr and Maintenance of state Highways to 

December 1, 1907. 

- fgiwi'City E x pended 1 894-1906 Expended 1907 To tala. ,, 

AgawaiQj, I 87.92 

Br^^mfield, 1592.63 

Chester^ 1641.32 

ehlcopee, 7296.9a 

£ast Lom^neadow^ 34.15 

Monaon^ 983.80 

f^lm%Tf 1259.48 

Suseellj 10831.33 

Wales, 248.69 

Weetfleld, 6283.58 



ffest Springfield, 1191.9$ 

ffllhraUam, 1856.77 

To tela, #33310.61 



I 451.33 

188,38 

337,12 

288.17 

50.04 

146.43 

393.08 

1189,65 

40.5? 

679 ,8p 

130.74 

593,07 

$4489.18 



1539.25 

1781.01 

1978.44 

7585,15 

84.99 

1132 .23 

1652.56 

12020.98 

289.26 

6963.38 

1322,70 

2449.84 

137799.79 



HAMPDEN COUNT? 
Amounts expended under the * Small Town Acte to December 1, 1907. 
Town or City Expended p rev lone to 1907. Expended 1907 Amounts 



Bland ford. 

East Lo nijne ado w, 

Granville, 

Hampden. 

Lon^meacioWj 

Montgomery J 

Soutnwlcit, 

Tolland, 

Totals, 



$3444.00 

680.00 

2700,00 

1480.00 

1200,00 

808.00 

600,00 

748.00 

$11660,00 



528 «00 



1392.36 
1294,0 6 

$3214.42 



$3444.00 
680.00 
2700.00 
£008,00 
1200.00 
808,00 
1992.36 
2042 .06. 

$14874.42 



r 



I 



I 



mm 



KAIIPDEI4 COUNTY 
a&dwUtg leugtlw laid out, lengtlw coasiructsd and aniountB eipended Ho 



Lang ttia laid out 



Total 18M-1905 



Lb ngt jmc ona troc t ed 



tmaiir"^ 9469 

Mrlmri«ld, 20945 

Choflter, 17131 

Cblcopae, 16710 

E. L9O0MadOtt. 5500 

gonson, 7012 

palmer' 277T1 

FuBsell, 351d9 

Wtaae, 5493 

Var&riald. 30667 

W. 8prin£flelci^ 12054 

Wll6r«Jl«W, _. 25428 

Total {fe«t} 313369 

Total (milQB} 40.41 



2277 



3832 



11746 
2P946 

17131 

20542 

5500 

7012 

2T771 

35139 

5493 

30667 

12054 

25420 



9469 
20945 

17131 

16610 

5500 

7012 

£2363 

35189 

5493 

30667 

12054 

2542a 



TgOT 

2031 

3390 
5383 



ToTaT 

IISOO 
£0945 

17131 

20000 

5500 

7DI2 
27771 
35169 

5493 
30667 
12054 
25429 



6109 219478 
1,16 41.57 



207886 
39.37 



10804 
2.05 



218690 
41,42 



Town -City 

AgawBffl^ 

Brlmf lalrtj 

Cheeier, 

Cblcopee^ 

E. Longpi0aac»w, 

Ifon&OQf 

Palmar. 

Rueeeli, 

ialae. 

Veetllald. 

1. Sprlo^fleldj 

lii&radiamj 



1894-1906 

16859.99 
24901.63 
92596,13 
40432,35 
10086.18 
12400.41 
39848,03 
84351.51 
3962,60 
45735.85 
19394.67 
48440.52 



-•EXPENDED. 
1907 
5491.73 



19.90 
10037. la 



11361.56 

18.75 

116,90 
336,32 



Toial 

22351.72 
24901.63 
29616,03 
50469.43 
10086.18 
12400.41 
51209.59 
84370,26 
3962.60 
45652,75 
19730.99 
46440,52. 



376009.77 



27382.34 



403392.11 



Excl'oelvi of r&paira and nBiatename 



Tba BUm of $5,147.55 was paid to the Conmonvt^alth oo aceount of 
constmctlon or etete nighwayB, making the whole ancunt repaid 
181,010.52 and |26,303.82 still due. 

Tiio 6m or 116,707 ..39 was expenaed upon county t^ulldlnse Tor re- 
pair© and fumlfihlngs, $11,061.38 pf whlcii was for furnlahlng the Hall 
of Reecrrda and |4j€15,92 ror repalre done by day worit. 

The aum of $16,384.17 was paid for building county hulldlDge, 
$9,825.57 of which was for the addition to the jail and $8,656,60 on 
accoimt of the boiler plant. 

The following traneferswere ma da to meet the exptndlturea whlcii 
axc^eded approprlatlona: Prom the cocount for repairing, fumlahlng aiKl 
ImprovinE county bulldlnga, to the amount authorised by law for clerical 
asaletance In county ofricea eevea hundred ana f Ifty-nineoollars and 
flighty cents; for aalarlea, care and support of prisoners five hundred 
and seventy- three dollars and nine cents; and for care, fuel, lights 
and aiipplles la county huUdlnge, other than Jails and housss of 
correction, four hundred and tnirty-two dollars and two cents. And thfl 
BUD) of four thousand sU huadrea and alxty-four dolUrs and eighty-four 
cents «as tranafarrsd from the general fuod to the account for the re- ' 
dnetloa of the county debt. 



tttlat-lgg? 






44 



ThcjiaB Craiie re- 
leeeed from Tru- 
ant ScHool on pa- 
role. 



The following are tfle aalarlee of county isfficlala preBcrib^a iDy 
la#: 

Sheriff. 12,000.00 

ClerJc of courts, 3,500,00 

Aesletant Cleric, 2,000.00 

County Treasurer, 3,000.00 

BegUter of Doeds, 2,600,00 
Assistant Heglster of Dee<le 1,400*00 

County Consul S6 lone re ^ 3,600.00 

The following are the salarlea of the county officials coi pre- 
scribed "oy law:- 

At the Court Houae, 

MeBBBttgcr, $1,200.00 Engineer, |1,200.00 
Hall of Records. 



Janitor, 




900.00 


At the Jail. 






Jailer, 


$1 


,000.00 


Turnkey, 


1 


,060,00 


Assistant Turnkey, 




900.00 


Flret Keeper, 




760,00 


Second Keeper, 




780.00 


Third Keepar, 




720.00 


Fourth Keeper, 




720.00 


Fifth Keeper, 




720.00 


Watchman, 




720.00 


Stenographer, 




720,00 



Wa t c lima n, $ 720 . 00 

ffatcliman, 720,00 

Engineer, 1,020.00 

Steward, 780.00 

Shop Foreman, 840.00 

Matron. 240.00 

Phyei clan, 300.00 

Chaplaine, 300,00 

Instructor of Indua- 

trles, 1,295.00 



At the Truant School, 



SUperlntendont, $1,200.00 Aeeietant Superintendent, 480.00 

Teacher, 480.00 

The following le a list of the assets of the county of Hampaen, 
Dec«ntt)er 31, 1907. 
Court Houee huUdlng and lot. 
Hall of Records end lot. 
Law Library (11,066 voluraes). 



Furniture and other property. Court House and Hail 
of Records, 



$266,000.00 
180,000,00 
25,000.00 
30,000.00 



285,000.00 



Jail and House of Correction buildings andlot^ 

Furniture and other property. Jail and House of Correct loh 10,000.00 

Truant School build ngs and lot, 25,000,00 

Furniture and other property, Truant School, 3,000.00 

Furaltura and other property. District Courts, 1,500.00 

Sinking Fund, Hampden County, 391.83 



C. H. Netting ) 

ChBS, C. Spellman } 

J. M. aicioaah j 



County 
COQinlseio&ers. 



Comnonwealth of Msftsachueetts, 

Banipden, as; 

At ft aeetlag of the County Commissioners of tht County of 
H&uipden, bolden at Springfield, within and for aeid County, on the 

eleventh day of January A.D, 1908. 

Voted: A reWet having been mOe to tlia County Coaaii as loners of 



1 



Hlf Wt"*T iiaflting IflCg i 



tri« County of HAJV^dBO bjT Erwln G. Vafd for Uie r«Ieft8A of Tbonna Crane 
of gprlasf Uld, from tho Htoupden County Trtmtt school, • nolle t and 
op-portunlt^y to b* Heard having been given to the Swerlntendeat of 
Scbaoli of the city of Bprin^iielA, alter due notice and hearing, it la 
coniidered and adjudfed tpy eeld eooiiiieeiomr^ that It will te for the 
tiBBt Interest of the aeld Thottae Crana to be at liberty. 
And there^on eald Comcilealoiiere order tlmt ha tie released forthwith 
tmd«r the provisions ol the Acts of 1904, Chapter 2£0, Section 4j upon 
the following condition J that he confofti to the school rsgulatlone of 
ttoa city of Springfield^ 

Robert 0. Morris J Cleric. 



letijoata by the County CosisleslonerB of the County of Hanjpden of the 
Receipts and Expenditures of said County for the Year ending D€c, 31, 
1906. Aleoj Statement ehowing the Unappropriated Balance in the County 
Treaeury at tne closing of the Treasurer's Boolcs for the Year 1907, 

SSTIHATEDEECEIPTS. 
1, Interest, 1000. 

S. Clerk of courts and registers of deeda, 12000. 

5. District and police courta, SOOO. 
4, Jalle and houess of correction, 5000, 

6. Pines, cost a and fees, , 1000, 
T, Truant schools, 2000, 
6. MisceUanaous^ - iqq. . 

23100. 

SrATHffiWI SHOWIW ESTIMATE!} TOTAL AMOUNT AVAIUBLE, 
Balance in Treaeury at the closing of the books for 

the year 1907 $89292,85 

Boiler Plant | 3,955,95 

HftUl of Records, 20. 3 76.56 

(a) Leae special appropriations, $24333.43 

(b) Less Ejoney held for dog accoun t, 125? 5. 20 

Total (a) and (b), _3$9oe.6 3 

Net balance in Treaeury, unappropriated j 

add to eatio»ted receipts above, $52394,22 

Ketlmated total aoount available, 75484.22 



County EstUoetfi 



llBmB, 



ESTIMATED EKPiimiTUBES FOR 1906. 



1 . Internet on county aeiaz, ,.......,. »,.,... 16000 

2 . Reduciloo 01 county dfibt, ^ _ ^ ^ loooo 

3. Sal&rlee ofcounty omcere and aesletante, fixed hy la*v, .. 18000. 

4. Clerical aesl stance In country of flee a, ,,,, ^ 950Q 

5. Salaries and expenaee^ dlatrict and police courts, 26000 

6. Salarlef of Jailers, master© and aaBUtanta, and support 

01 prlaonereln jails and JioueeB of correction^ 30000. 

7. Criminal costa in euperlor court, ^,, ^Qog 

9. Civil ejcpenees In euprame and euperlor courta, ♦., 18000 

9. Trlia Jufitlcee, ...,, ,. &00 

lO.TrajiBportatlon of county comnlBalonere, 300^ 

ll.Madical examlnera, InQueeta and cere of the Insane, 6000. 

12 .Auditors, roaeterfl and referees, , . * ..,,.....»..,., 4000. 

IS.BuUdlng -.ouaty fculldl nga, .-....,, 30000, 

l4.Bepalrlng, furnishing kn<X Improving county buildings 35000. 

15, Care, fuel, lights and auppllea In county buildings, 

other theji Jalla ana house e of correction, 14000. 

16. Highways, bridges, and land damages, ., ifiOOO, 

17. Law libraries, , 2500, 

18 .Truant sciioolc, » .........*.....,.,.,.,.,... 7000. 

19,MlBceilfineouB and contingent expenses, **..,.. ,..,,. 8234.22 

20 .Maintenance Mt. Tom Reservatlcn 

Itema, , 

1 . Interest on county debt, .»,..,. 

2. Reduction or county debt. 



To tale. 

Appropriation 
for 1907, 



t * »44[«+4i 



3. Salaries of county officers and assist 

ants, rijced by law, 

4, Clerical sfisistance In county offices. 



10000. 

iSOOO. 
7500. 



.. .. 3400 . 
~^25F4S^.:32 

Expenditures 
1907- 
13801.13 

10000, 



6^ Salaries and expenses, district and 

police courts, 26000, 

6. Salaritts of jailers, tnastt^rs and assist- 

ant&. end supp&rt of prisoners in Jells 
and house B 01 correction, 

7. Criminal costs In superior cotnrt. 



*.■•*.,. 



8. Civil expenses iu euprenie and superior 



9, Trial Juetlcea, .,... 

10, Transportation of county commise loners, 

llJMedlcal exaininers, InqueBts and care of 
the Insane, 



28000. 
5000, 

16000. 
500. 
300. 

6000. 
4OO0. 



12. Auditors, mestere and referees, ..... 

13 .Building county buildings, 25000. 

14 .Repairing, rurnlflhlng and Improving county 

Dulldings 30000. 

15. Care, fuel, llrfjte and supplies In county 
buildings, other than jells and houees 
of correction, 12500, 

18000. 
2500 
6000* 

8500, 
3400. 



16 .Highways, b rinses, and lanu damages, . 

17. Law llbrarlBB^ 

18 .Truant schools, .,,...., •••*•* *»*•••• 

19 .Miscellaneous and contingent expeneaa. 



20 .Maintenance Mt. Tom Reservation 



r . . t f * 



I^ 



17363.20 
8259.80 

24514.95 

38573.09 
4450.89 

15964.88 
375. 
85.35 

5655.92 

2344,35 
18384,17 

16707.39 

12932 .02 
6544.71 
2290.30 
5600.65 
7295.84 



^^^^^^^^^^^^ 


JlMimlM* lIsMt.lfHr iwiTl 






— -t 

l%vim. Dtw ana Unpaid | 

in 1907. J 1 


r 




lA^Hl Biiw&ye » brldtfftfl and land danifiitsfi > >...•.. *.«.*.. 43 . 66 








c. H. fnnriNa, ciiAina&ti. 




I^M» 




ii 

JaniMiy 13, 1908, Ordered, That Michael J» Lander b of Chlcopee, be Mlthfiel J» Landeri, 






appclntad to Invert l gate cases of dajaages done by doge as required 


appointed to ln» | 




wider the provj alone ot chapter 102 section 156, Revised La*re* 


vestlgate cases of 


I 




V 


damage to eheep* 






Cojimon wealth of MaasechUEette, 


Order revoking pa- 


i« 




BaiKpden, se.' County Cocmifie loners* Meeting. January 16 th, 1906, 


role. 


l; 1 




Whereas it appears to the satisfaction of eald County Comnlss loners Albert Beaudry» | 


1 




that Altert Beaudry of HolyoKe, in said county ^ s child comnitted to 
"Uie Hanipden County Truant School j by the Police Court of the City of 




1 m 






1 




Holyofce, has violated the conditions of hie parole issued to him by 




1 




paid Conmlesionere on the 2nd day of October, 1907:- 




1 




It is tJierefore ordered that said parole be revoked and that an 




1 




ontor laeue to arrest said child ana return hlni to said Truant School* 




LJ 


r 


C. H. Nutting ) 

; County- 
Chas. C, Spellman ) 

, ^. ; ComnleBionor©, 
J. M. Hickman ) 






1 


Conmonwealth of Maeaachuaetts. 


Order revoking per- 




H 


Hampden, as: County Coimlss loners* Meetlfig. January 16th, 1908* 


mit to be ^^^^H 


^^^^H 


ihereas. It has heen made to appear to said Corini sal oners that 


liberty, ^^^^^| 


H 


Pred Wilcox of Chicopee, in said county, was sentencedto the Houee of 


Pred Vilco2, I^^^H 


I 


Correction In said county, on the 21et day of August, 1906, by the 
Police Court of Ch icopee for said county and whereas it further appears 




J 




L 


ttiat awrUten permit to be at libtij-ty was Issued to the eald Prad Wll- 
eoj on the 28 th day of Deceatoer, 1907 by said Comnl eel oners under ti:e 
provisions of aectlon U3 of chapter 2Zb ul the RevlsedLaws and it 


H 


^^^ 


ftirthar appaoi^s that said PredWllcox has been convicted of a crime 




H 


ptmiBliaole by imprlsonraent it la now ordered by said Coimnl sal oners that 


■ 


tiie said peroilt be revoked. 


p Hi 




_ C. H. Kuttlng ) County 
J. if, Slckman ) Comleaioners, 




!..■■ 


♦ 


L 




■ 




m Ir 






i^HKilHH^i&iL 



■i ^^ 


^_l^ 


HI Vet 6 


itarth 4tH, 190B. Voted: That the tlm of Klrkhara and ?arlett lie ■ 
employad to design and execute alterations and addltlona to the Hanipden 1 




^H ii 


County Court Houae, as approved ty the County CoramleBionera, their cojd* 1 




peneatlon not to exceed rive p«r cent of the coinplate e<iet of con- 1 




struct Ion and furnlahlnga. H 


^^M BeleaB«d tram Hanp] 


Coinaonwealt?! of Maseachuaetta, ^^M 


^^M dec County tralo* 


Hampden^ ee: ^^M 


^^1 lug Scboglj on pa- 


^^^^^H 


^^H 


At a meeting ol the County Conmleslonara of the County of Haxtsideiij ^^M 


^^M Edward Breenatiart 


holden at Springfield, within end for aald County, on the twenty-eighth ^^| 




day of mrch A,D. 1908. ^H 
Voted: A request having been made to the County Comni eg loners of ^^M 






tha County of Hajnpden by Srwln G, Ward for the release of Ed^vard Bres- ^^M 




nnhan of Holyoke, from the Hampden County Training Sctioolj a notiee and ^^| 


^^1 


opportunity to ha heard having iseen given to the Superintendent of ^^M 




Schools of the city of Holyoke, after due notice and hearing, it la con- ^^M 




eidtired and adjudged by said coinjilsai oners that it will t>e for the beat ^^P 




Interest of the a&ld Edward Breanahan to be at liberty* ^| 




And thereupon said Coianlsel oners order that he be released forthwith, ^H| 


^1 


unner the provisions of the Acts of 1904 , Chapter 220, Section 4, upon ^H 




th& following condLlT^lonj that ha conform to the school regulations of ^^| 




tli6 city or Holyoke. • ^^| 


^^^^^M 


Bobart 0. Moma, Clerie. ^M 


^H Vote regarding 


Vtted that it Is for Uie beat Interests of the County of Hampden ■ 


^H truaoLd from Berlc- 


to terminate the arrangement concerning truants, [oane with the County fl 


^H e 111 re County. 


01 Berkahlre by meroorandum dated August 18, 1B9« and that the following ■ 




notice of Intention to terminate said arrangement be given to tha Comitj ■ 
Conmiss loners of the County of Berkahire, M 


^^^^B 1 




To tiie County CommlsE loners of the County of BerJcshlre: fl 




WHEREAS m a certain medorandira of an brrangement made on tho ■ 




tlSbteenth <1fly of August, 1896, by and between the County Coramia© loners m 




of the Cpunty of Berkshire and the County CotDEilss loners of the County M 




of BftJipden for the conf Ineinent, discipline and instruction of chilcren Ji 


^KF 


convicted in the county of Berkshire of truancy, in the truant school HI 


^^^hb 


of the County of Hampden, it inas thereby pro viced that said arrangement ^M 




Should continue until tlther party shall have given the other notice in HI 




writing of its intention to temlnate it six monthi^ after the date of ■? 


^H 


naid notics: u 


Hi 


You ara Mraby notified that It Is the Intention ol the County M 




^^^^^^^^^^^I^^H^B^^^^^^^i^^^^^^^^l 



T 



Bigg^fl^lteijiB& lagf- 



CoDBilBVloEtDra of tba County of HaioiHten to tiBmlnatfi T.ltie eald arrange* 

Dent ols taooUifl frees ihe aatfi tiDroof . 

BpTlngSUlC, U&BB,t Mftrcn 2a, I90S, 

Yours Respectfuiiyj^ 

C. H. KutLins ) County 

: Comniaeloiiera of vbe 
CiiAB, C. Spellnian ) 

: County of !!AJiipden» 
J. Hi, Slckman ) 



Cocmonwoalvb of Bjaeeachueette:. 



Baa^den> ea; 



ICel eased from the 
Hampden County 



At a nwetlng of the County Coinmlselooere of tne County of Harapden, Tralnlijg School, 



&old«n at Springfield, within and for said Comty, on the llret day of 
April A.D, 1908* 

Voted; A request having been SBde to the County Commleslonere of 
the County of Harapden by Erwir* G, Ward lor the release of Andrea Yunaco 
of West 8prli]gf leld, from the Hainpden Coimty Training School, a cotlc« 
and apjjortunlty to be heard having been given to the School Coninlttee 
of the town of West Springfield, after due notice and hearing, U ifi 
conaldered and adjudgodby ealo commlselonere that it will be for thi 
best Interest of the eaia Andrea Y^inaco to te at liberty. 

And thereupon as id Cormlealonere order that he be released forth- 
tlth, under the provl alone ol the Aete of 1904, Chapter 220^ Section 4,, 
upon the following condition, that he conform to the school regulatlone 
of the town of life at Springfield, 

Robert 0. Morris, cleric. 



on parole, 

Andrea Yunaco 



Beleaaed fron the 
Hampden County 



Samuel Borneo 



Conationwealth of Jstosaachuoetts. 
Hampdan, ee: ' 

At ft meeting of the County Coatnlsslonera of the County of Hampaen, Training School, 
holden at Springfield, wUhln and for aald County, on the first day of on parole, 
April A.D. 1906, 

Voted: A request having been made to the County Conril eel oners of 
the County of Hampden by Erwln G. Ward for the release of Saimiel Borneo 
of Pit tef laid, from the Hampden County Training School, a notice and 
opportunity to be heard having been given to the Superintendent of 
SchooU of the city of Plttsf leld, after due notice and hearing, it le 
Cffliftldered and adjudged by said comnlsalonere that u will be for the 
bast interest of the said Saiauel Romeo to be at liberty. And tmreupon 
fiald Conralsflionere order that he be released forthwith, under the pro- 
vleloaB Of the Acta of 1904, Chapter 220, Section 4, upon the foflo.*lng 
condition, that ho conform to the school regulations of the city of 



47 



AHowance for 
damages dona lo 
8ti«ep. 



Land Dainagse 
$275. 



Accounts 



^34,531,31 



PP 



Plttefleld, 



Rot en 0. MorrlB, Clerk. 



The 8txo of two hundred and forty-nine dollars and twenTiy^nve cent! 
iB allowed for daiaa^es and other eipena^e Incurred under the Statutea 
relative to Doge, and the sama la ordered to be paid out of ttie montya 
received by the County Treaeurer under the provleione of eald statute a 



The following pereone are allowed the avsai set against tfeelr naraea 

for damage a to lande taken for hlghwaya, ajnountlng to the &\xa of two 

jiundred and aeventy-rive dollars^ and the saine are ordered to be paid 

from the County Treasury. 

to Ludlow Uadtifacturlng AeaoclattB on petition of H, U^ Bllsa et ale. 

$250. 



Gideon Honnetts 



25, 



sundry accounts being presented, are allowed, and tne sante amount* 
ing to the Gitn of thirty- four thousand, five hundred and thirty-one 
dollars and ninety -one cent a are ordered to be paid from the county 
treasury , 



Hampdeaj se: Afirtl 13th, 1908. 

j Judgnent la entered up according to reports Ac. ana all 

I la&tters not acted upon are ordered to be continued ana this meeting 

le adjourned without day, 

Atteet:- /, / n 




U 0. hi 



CTlA^' 



Cleric. 



Anrtl mN^t.1np>, 



The COJiinon*©aUIi of MaosacHuaetts, 
Hajnpde n^ bb: 

At & raeetlns ol vhe Couatiy Commlee loners t^egtm and liolden at 
Sprli3£f leld, within and for said county ot Hampden on the eacond tues* 
4ay or April, &eiog tUe lourteentii day of said April, and on tne 
geventetntj], twenty-eighth and thirtieth days of eaid April, ana by ad- 
journment on the sixth, twsnty-Iirth and twenty-sixth days of Itoy, and 
by ftdjournnient on the third, thlrttecth and twentieth days of June^ In 
the year of our Lord one thousand alne hundred and el^t* 
Present, 

Charles H. Nutting, ^<l*, Chalnnan } 
Charles C, Spelljnan, * J 

Barnes U* Slckman, * ) 



County 
iComnl Bel oners . 






RuBsell^ Mase., March 14, 1908. Selectmen of Rue- 
fo the Honora^jle Board of County Coraral eel oners of the County of Hajnpden: oel, Petrs* to 

Respectfully repraeents the Selectmen of the Town of Russell, establish ferry. 
in said County, that hecaues of the lose of a highway bridge in said | 13, 

toTO across the Westf leld river, which was destroyed by flood and ice- 
^ain on February 15, 1908, It beconiea i^ceesary for the acconmodatlon of 
the traveling public to eetabllah and operate a ferry near the location 
Qt said highway bridge » 

Wherefore your petitioners pray your Honorable Boardto view the 
place and determine the necessity of establishing a ferry and If your 
Honorable Boarddeterminee that a ferry Is naceaeary you will tmke such 
o^rders and decrees in the premiss a as may seam pro per ^ 

Your petitioners further pray that If your Honorable Board ghall 
tfitflrmine that the eBtsblishnjent of e ferry le necessary that you will 
license one Prenle A. Kathaif»ay of eald Huflsell to keep and operate said 
terry. ^ 

Your petitioners raqueet that being a pitollc way prior to the loso 
of said bridge and now so far as the eaioa can be use a Lnat it may ^e 
operated with out charge for fares or tools. 

E. D, Parks } 

, , (• Qelectoien 

J.J. Brennan ) of 

: Russsll 

G. H, Allen j 

by Leonard p. Hardy, 

town attorney, 

rbs forego ing petition was entered at a meeting of the County Coianle- 
elonere, holden at Sprlngrield, within ana for said county, on the 
fourth Tuesday of December, In the year of our Lord one thousand nine 
hundred and seven, end was continued to this meeting and due proceed- 
Inge having bt&n had thereon, the County Coimleelonere nia the follow- 
ing decrtSj to wlt^t- 



iSL 



Connonwealtn of Mftssac^useti^e, 

At & tneetlttg ol the County Cgatalesionere of th« county or 
Hampden, Held April eeventeenth, i908^ at the court. -houeo, in Spring- 
field, at eleven o*cioclc, A,M*, on the petition of the selectoen or tbe 
-toiffi of BugeeU for tlie estatjllehUBnt of a ferry across the Weetfleld 
river In saict town. It appearing tliat due notUe nan baen given as ordei' 
od, aft€!r hearing and consideration^ 

IT IS ORDEHED that a ferry tt& eatabllshed across the Westfield 
tlvtr In aald Pus sell at the place designated In said petition for too% 
pasBeogers only, and no person appearing to keep said ferry for the pro* 
fit thereof^ that the town of Russell shall provide a peraon to keep 
eald ferry at aald place, whenever said river la paasable for hoate, 
hetween the hours of six o'clock A.M. and nine o^cloclc F.M, of each day 
and that no tolls he charged therefor; and that FranK A. Hiathaway of 
said Russell la llceosedto keep said ferry from the eevanteenth day of 
April, 190a to the seventeenth day of April 1909 jt upon the filing with 
the County Corarales loners of a satisfactory bond» 

James M. Slckman helng undble to attend, Harrison Loumls wae|call* 
^ed In andacted ae a Bieitihsr of the Board. 

C. H. Hutting ) County 

Chaa. C, Spellrmn J conmlsslonera, 
H. Lootflle ) Associate Comnlss loner. 



" County Tax assess* 
ad. 



In conformity with a resolve of the General Court, passed at their 
preaeot session granting a tax of one hundred and elgtity-four thousand 
dollare (|184,000.00) for the County ol Haxnpden, the same is apportion- 
ed upon the several' cities and towns In said County, In jaanner follow- 



Agawsun, 

BieLndford, 

Brlmf leld, 

Chester, 

Chlcojpee, 

East Longzoeadow^ 

GranvUie, 

Hampden, 

Holland, 

Hoi yoke, 

tongmeadow, 

LUdlow, 

Monson, 

Montgomery, 

Paljner. 

HUBBSlI, 

South wick, 

Springfield, 

Tolland, 

Wales 

West Springfield^ 

Westfield, 

Wllhrali,am, 



1,826.39 

465.55 

429.73 

716.23 

11,531,35 

716,23 

465,55 

393.92 

107,43 

43,480.76 

l'l45.97 

3,079-79 

2 113.98 

143.24 

4,010,89 

644.60 

680.42 

92,465.60 

179.05 

322.30 

6,302.34 

9,669.13 

. 1.110 ,15 



And wftirrants have been Issued dated May sixth, nlnetsen hundred and 
tight, directed to the selectmen or Aesessors of the several to^ end 





1 


.April «A*»tMnjj;, l^lDft , 


L 


■ 




el til 66 In aa4d County dl rutins them to aeeeee tixe eame upon t^e loMl)- 




■ 


1 Itanta of thetr raepacUve toims and cUlos, and radulr Ins their Col- 


I^^^^H 




lactore or Conetalslee ta collect tie eaJiie, and to cause tjie amount eo 


I 


I^^H 




collected to be paid into the County Trea^ui'y, 


' 


■ 




Goimonwealth of MafisachusettB* 


Released from the 


9 




Hampden, sa: 


Hainpiten County 


Ibh 




At a jneeting of the County Coranilselonsre of the County of Hempdan, Training School on 1 


^^H 




hold&i) at Springfield, wlihln and for eaia County, on the ©Ixth day of 


parole. 


^^H 




Hay A.D. 1908. 


Prank Martells. 






Voted; A reoueat fiavlng lie en made to the County Comrnlasionera of 




^^1 




the County of Hanpden by Erwln G. Ward for tHe release of Prank Mar- 




1 




t«ll« of aprlnsfleldj U&&G. from the Herapden County Training School, a 




1 




notice and apportunlty to he hoard having been given to t^ie Super Inten* 




^^H 




dent of Schools or the city of Springfloia, after due notice and hearing, | 


:!■■ 




It le considered and adjudged by said cofonrUelonere that It will be for 


1 


"'''■ 




the beet interest of the said Frank Mar telle to be at liberty. And 


. 


I 




thereupon eald CoumU si oners order that he be releaeed forthwith, uoder 


1 


^1 
1 




the provUlone of the Acta of 1904, Chapter 230, Section 4, upon the 








-following condition, that &b conform to the school regulations of the 


^ ^MM 




city of Springfield , 


1 


^^^^^^ 


Robert 0. Morris, Clerk, 




H 

^^H 


^^^H' 
^^^H 


Comnonwealth of Mseeaohusetts. 


Beleased froa the 


1 
^1 




Hampden^ se: 


Hampden County 


^1 




At a Besting of the County Conjnleal oners of the County of Hampden, 


Training School oa 


1 




holdeu at Springfield, within and for said County, on the sixth day of 


parole. 


H 




May, A.D. 1908. 

Voted: A request having been made to the County CotjBilss loners of 
thf County of Kanipden by Erwln G. Ward for the relsaae of John Tomaskl 


John Tomaskl > 


1 






of Bolyoke, Iteas., trm the Haaipden County Training School, a notice 




^1 




and opportunity to be heard having been given to the Superintendent of 




1 




Schools of the city of Hoiyoks, afterdue notice and hearing. It Is con- 




^1 




Blaered and adjudged by said cooaiesl oners that it will be for the best 


^J^M 


^^^^^^H 


interest tff the said John Tomaakl to be at liberty. Ana thereupon said 






Coram as loners order that he bo released forthwith, under the provision** 




Of the Acts of 1904, Chapter 330, Section 4, upon the following con- 




^^^^^^B 


dltlon, that he conform to the school regulations of tlie city ol Hoi- 


HM 1 ^^Sfl 


^^^^^H 


iToke. 


H^ K^j^^^^^l 




Robert 0. Mbrrls, Clerk, ' 

• 


1 


1 


n 


^^^^^^^^i^^ 


h\ 






% 


3 



■1 43 




"^ 


ny County Treaeur^r 


Corvnonwealth of Massachuae'&ti , 


~jH 


l||JB autthorized vo bor- 


Hampden, sa: County CoEnlsslonars' Meeting, i/iBy 6 tti 1906 


^1 


HV TOW on a/c of Hall 


Votedt 


^H 


^^M ot Records , 


That Fred A. Bearee, count? treasurer, be autborl&ed to borrow 
on the credit gl tha county and on accoimt ol a building ror the Ragle* 


H 




^^H 




tyf of Deeds and lor ttw Probate Court lor Lhe county of Hainpden, under 


^H 




the provisions of chapter 3QZ of the acta of 1905, x.ne sum of ten 


^H 




thousand dollars ($10,000.00} and to malce, execute and deliver a aote 


^H 




or note 6 to that amount , payable on demaad, to the order of auch banJc 


^1 




Inatltutlon, corporation or Individual, as he, tbe eald Bsarse, shall 


^1 




tSlect, end to pay Interest or discount thereon at a rate not exceedlos 


^H 




four and three-quarters per cent per annua. 


^H 




C. H. Hutting ) County 


^^1 


^ll' 


Cfeis. C, Spellaan j Comralflslonsre. 


1 


HI I County Treaeuror 


Coirnicnufealth of tiaaeachusetts. 


1 


HI' author! Jtail to t)or- 


Hampden, es; County coiaroiesi oners' Meeting. May 6 tb, 1908, 


^1 


HIi row on a/c of Hall 


Voted: 


^1 


HH Of Records, 


That Fred A.-Bearee, county treaeurer, be authorlzedto borro* 
on the credit or the county and on account of a building for the Regis- 
try of Deeds and for the Probate Court for the county of HsEnpdsn, under 


■ 


^Ht 


1 




tbe provltilona of chapter 302 of the acts of 1905^ the %\m of forty 


^1 




thousand dollar a (|40^000.00} and to oiaKe, exacuts end deliver a note Si 


^^^^^1 




ootes to that e^ount, payable In four montbe, to the order of such banKj 


^^^^M 




Xnetltution, corporation or individual, as he, the said Bearse, eball 


^H 




elect, and to j>8y Interest or discount thereon at a rata not exceeding 


^1 




lour per cent per annum. 


^1 




C, H. Hutting ) County 


^1 




Chaa. c. dpellman ) Conimlssloners. 


^^^H 


^H Halstsad & Pl^rBon 


May 6, 1908. 


■ 


^^H awaraed contract 


Halstead A Pier eon were awarded the contract for furnishing 


H| 


^H for furni suing tba 


the 


^D 


^H Jail and Coun 


Carbon Forge coal for court houet and Jail 


^1 


^Kr House with ccal. 


600 tons @ $4,10 gpea ton, ..*i ,^^^», 

P. 0, 9. cars, county Jail tracK. 

175 tons @ #4.50 gross ton, 

^ delivered In bins at court house. 


J 


^ 


^^^^^^^^^^^^^^^^^^^^^^^^^^^H^^^B 


^^^^^H 




^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^1 


^^^^^^^1 



■^ 




1 

April Meeting. MOa. j. 


■ 






Corsnonwealth of Maseacliusette, 


Re]|.eaead froia 


^k 




Hainpden, se: 


Hampden County 


i^^^^^^^H 




At a aeetlDig of the county Coondee lone ra of the County of 


Training School, 


^^1 




Haaz^ddnj hoiaen at Sprlngllild, within and for iald Coioityj on iha 


on parole. 


^^1 




twanty-elxth day of May a.D, 190B* 


Prank Junielfc, 


IdH 




Voted: A requsBt having he en a»de to the County CoimU eel oners of 
%h6 County of HflflTpaea by Erwlii C, Ward for the release of Prank JurtiBlIc 




IL^^^^I 




1 


PV 




of Chlcopee, from the Harden County Training School ^ a notice and 


, 


iMfl 




opportunity to oe heard having bean gliren to the Superintendent of 




im 




Schools of the city of Chlcopee, after due notice and hearing^ It la 




T^nTC^^^^I 


^^^^B - 


cons lue red and adjudgedby said coimlesi oners that It will be for the 
tiest Interest of tbe said Frank Jurusile to be at liberty. 


1 


M 




And thereupon said Commlss loners order that he be released forUiwith^ 


1 


H 




under the provisions of tiie Acts of 1904j Cbapter 220, Section 4^ upon 




■ 




"toe following condition^ that iie confoim to the school regulations of 




1 


^^^^^^^^^^m 


the city of Chlcopte* 




I 




Robert 0, Morrla, Clerk, 


[ 






1 

Coomonwealth of Uassachueetts. 


1 
Released from 


^^M 




Eampden, ss: 


Harapdea County 






At a meeting of the County Coajml as loners of the County of 


Ti-alnlng School, 


^^M 




-Benipden, holden at Springfield, within Bna for said County, on the 


on parole. 


■ 




twenty -clrth day of May A,D» 1906. 


Thome Perault j 


I 




Voted: a requeet Having been niade to the County Commieeir-nere of 
^he County of Hampden by Erwin G. Ward for the releaes of Thomas 


1 


H 




1 




Psraiilt of Ptttsfleld, from tHe Hajnpden County Training School, a notlci 


1 




and opportunity to be Iieard having been given to the Super intenaent of 


tmm 




Schools of the city of Plttsfleld, aft^r di.ift notice and hearing it Is 




v^ 




cone ldt3 red and adjudged by said coBualesionere that it will te for the 




\^M 




best Interest of the seld Thomatj Perault to be at liberty. 






And thereupon seld CoiimleBlonere oraer that he be released forthwith. 






unaer the provlelons of the Acts of X904, Chapter 220, Section 4, upon 






thefollowing condition, that he conform to the school regulfttlone of 




\^m 




the city of Plttefleld. 




^^^B 


Bobert 0, Morris, clerk. 






Comnonwealth of Maseachusette. 


1 ^B 

Beleaeed from H 


■ m 




Hampden, be; ^ 


Hampden County B 






At a meeting of the County Cormlsslonero gf the County of , 


Training School, ■ 
on parole, B 






Heuipden, holden at Springfield, within and for said County, on the 




^^K 


twenty-cUth day of May a.D. 190S. ■ 


Iti chard Cronln. HH 

1 ^M^^^mmt 


^^^^^^^^^^^^^^^■^^^^^^^^^^^^^^^ 





3i} 



Voted! A request having been mada to the Coimty Conml eel oner b oI 
the County of Hempden hy Erwin G. Ward, for tht release of Bl chard 
CrooJLn or PlttBlleld, from the Harapden County Training School, s notlt* 
BJid apportunlty to be heard having heeo given to the Superlnteodent of 
BchoolB of the city of Plttefltldj after dye notice and hearing , it Ib 
considered and adjudged hy said cocrnilealonenB that it will be for ths 
beet Interest of the said Richard Cronln to be at liberty. 
And thereupon eald comralBe loners order that he be released forthwith, 
imder the provlelons or the Acts of 1S04, chapter 220^ Section 4, upon 
the rollowlng condition, that he cojorom to the school regulatioiiB or 
the city of Pitt afield. 

fiobert 0. Morns, Clerk, 



BeleaB^d iron , Conmonwealth of U^saachueetts, 

Harapden County I Hempaen, eel 

Training School, At a meeting of the Counlflr CotaotiBsionera of the County ol 

on parole, Hfimpdenj holden at Springfield, within and for said County, on the thlrr 

William F. Nsweil day of June A.D. 1908, 

Voted: A request having beeh made to the County Connl sal oners of 

the County of Hampden by Erwln G, Ward Tor the releaae of Will lam P* 
Kevt^Il of said Springfield, from the Hampden County Training School, a 
notice and opportunity to he heard having been given to the Superlntan- 
dent of Schools of the city of Springfield, after due notice ana hear- 
ing. It Is considered and adjudged by said coi!s:)lsslonens that It w^lll bt 
for the heat IntBreet of the aald William P. Newell to he at liberty. 
And thereupon s*ild ConmlsBl oners order that he be released forthwith, 
imder the provisions of the Acts of 1904, Chapter 220, Section 4, upon the 
following condition, that he conlom to the school rsgulatlons of the 
city or Springfield* 

Robert 0. Morris, ClerJc, 



Accounts . 



$14,964.62. 



Sundry accounts being presented, are allowed end tne same, amounting to 
the sum of fourteen thousand nine numired and sUty-four dollare and 
sixty- two centB, arc ordered to be paid from the county treaeury* 



Haaqpdtnj &bz Jma SOth^ 1908, 

judgimnt le entared up Bccordicif to naports Ac. and aU 
ttftttara Dot acted upon ar^ ordsr^d to tie contlEUdd^ and titals seetlng is 
adjourced ttitliout day. 
Attdst:- 

//// / /} //. 

l£22±£_ Cleric. 



^ 



®V ^fommonforaltJi nf i$I^ 



*IIAM. OF JUSTICE 



SP'WNGFTELD 



COUNTY OF HAMPDEN 
Rt-efSTEB OF DEEDS 

DONALD e ASHE 



ssacijufieits 



*** Oil 03-202 ( 






This space has been 



intentionally left bJank 
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The Conmonweelth of Maa&aehus&ttB, 

At a meeting of the County Commies lone re tjegun and Jioldeo at 
Sprlnsfleia, witliln and for eaid country ol Hexnpden on the fourtli Tueadas 
of Juna, being the twenty- third day of said month and on the twenty- 
fieveotii day or said month, and by adjotiriinient on the first, eleventh, 
thirteenth, twenty-eighth and thlrty-f iret days of July, and by adjourn* 
Bient on the rilth ana twelltii days of August, and by adjoursment on tha 
aecond day of September^ and by adjournment on the fifth day of October 
In the year of our Lord one thousand r4ne hundred and tlglit. 
Present, 

Charlee H. WutUng, Eeq,, Chftlnnan ) 



Cyiarlee c, Bpellmaji, 
Jamee M, Slckman^ 



County 
:Coinml@el oners. 



Peter Kronvall a- July 1st, 1908. 

warded contract Peter Kronvall was awarded the contract for removing the 

for removing Offal Offal froni the Jail for the year coiraDenclng July 8j 190S, for one hun^ 

at Jail, I dred and thirty-one dollare (^131.) payable in advajice. 



Vote. 



Order revoking 
permit to be at 
liberty, 
WllllajD A. Trask 



Voted: To expend a aus not exceeding ality-f Ive dollare for 
decorating and lllumlnBtlng the court house on the Fourth of July, 




Conmonweaith of MaB6achueetts» 
Hampden^ ee: County Coimieal oners' Meeting. July 1st, 1908 

Whereas, it has been laade to appear to eald Commissioners 
that ffUliam A. Trask of Springfield, in eald County, was sentenced to 
the House of Correction In said county, on the 28th day of December, 
1907, by the Police Court of Springfield and whereas It further ajjpeare 
that a written permit to be at liberty was issued to the ealo Wllliaa 
A, Traek on the 22nd day of June, 190fl, by said CommlBsl onere under the 
provlelone of section U3 of Chapter 225 of Revised Uws and it further 
appears that sal<t tfUllem A. Trask has been convicted of a crime Punlsh' 
able by imprisonment, It is now ordered by said conmlssi oners that tbe 
eald penalt tie revoked, 

Chas! S: ^eilSan 1 County Commissioners 
J. M. Slckiaan 



Bijitpdtn, «»: county CdBole^ioiifira* Ueetlns/ July Ifrt^ I90B» 

To fred A, Bearsi, Treasurer ol Hfiflspden County, - 

You are hereby euthorlstd to tranaler from tfe« fund for 
the HAll of Hicorde in your Stands &b Treasurer, to t!ie general lund, 
the BID of Illteen tHaueand doll&rB {$15,000.00} « 

c. H. Butting ) 

4 

Cbaa. C. ^eHman ) 
J. M. SleJoaan J 



Cojunonwe&lth ol Maaeacbusette, 
Beuupden, ss: Couoty Cocmlfifiloiiers' Meeting, July llth, 1908. 
Voted; 

That we re conn end to the Prieon Coninlesloners tiiat Mrs. 
A, Calnee be retired on a pension under the provisions of Chap, eoi of 
tbe Acts of 1908. 

C. H, KULtlag ) 



Chae. C. apellcian J 



J. M, Slckman } 




VPKVW 



jucA itefli.mi£. aaoB«. 



Order for Troruiftr 



County 
CoiaaiBBlomru, 



Vote regarding 
pension, 
Mre. A. Galnee, 



Cotmty 



: Coramieelonere, 



The Commonw&alth Of Maseachua^ttfi, 
Hflapden, ee: County CommtsBlonere* Meeting, July llth, 1908. 
VOTED: 

That pred A» Bearet, County Treasurer, be authorised to 
borrow on the credit ol the county, and in ajitlclpatlon of the county 
tax, a eum of money not exceeding Forty Thousand Do liar e t|40,000.00) 
ajfid to tnBKe, execute and deliver a note or notes to that amount, pay- 
able PJoveaber fifth, 1908, to liie order of euch Bank, Institution, 
Corporation or individual, && he, the said Bearae shall elect, end to 
pay Intereat or discount thereon at a rate not exceeding five per cent 
per annua, 

C. K, Nutting ) 

J County 

Chae. C. 3peiljnaii ) ' 

_ ., ^ , l CotnroUalonerfl. 

J. M. Sickiaan ) 



Vote authorizing 
County Treasurer 
to borrow in antl» 
Ipatlon of County 
Tax. 



^^rt 
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Vote alr«cilng 
County TreaBurur 
to advertise lor 
Bale of botiQB, 



Coniacri wealth of MftBeachueette, 
Hajnpdtn, as: County Commissi on era* UttQtlu^, July 13th 1903 

VOTED: 

That the County Trtaeurer tB dlneted to advert lae for tibs 
eala of UondB to the aciount of ono hunoreii ana ten thousand (110^000 J 
dollBre , on account of the building of the Hall of Hecorde, ee pro- 
vided ty chat'ter 302 of the etatutes of 1905. 

C. H. Nutting ) 

: County 

Chas. C. Spellxnani } 

\ ConnntsalonerB, 

J» M. Sieisomn ) 



County Treasurer 

ftuthorlaed to tor- Hampden, bs; 



Til a Conwonwiealtl', of MafleachUBetta* 

County Coraal SB loners* Meeting, July 2lBt, 1906, 



row In anticipa- 
tion of County 
Tas. 



VOTED: 

That Fred A, Bearee, County Treasurer, be authorized to bor- 
row on the credit of the Comty, ana in anticipation of the county taxj 
a Biaa of aoney not exceeding eirty thoUBand doUars ($60*000.00) and to 
maxe, execute and deliver a note or notes to that amount, payable 
November fifth, 1908, to the order of auch Bank, Institution, Corpora- 
tion, or Individual, as he, tho eald Be arse shall eliact, ana to pay In* 
terest or dlecount thereon at a rate not exceeding five per cent per 



annua. 



C. H. Hutting ) 

Chae. C. Spellman ] 

J, M. Slckman ) 



County 
Commisslcnera. 



Ord^r revoking Conimonwialth of Maeeachusetta . 

penult to Ije at Hampden, bb: County CoianlsEl oners' Meeting. July 28th, 1906. 

liberty, 1 Whereaa, It has been made to appear to aaid Cocin lee loners 

jemea H. Sullivan that James H. Sullivan, of chlcopoe. In said county, was eentenced to 

, i tii« Houae of correction In said coufity, on the 18th day of May, 1908, 

by the Police Court of Chlcopee, end wn^jreae it further appeare t^^t a 
written permit to be at liberty was issued to the said Jem ee H. sulllvar 
on the 27th day of June, 1906, by eeld CommlBeionera under the provla- 
lone of section 113 of chppter 225 of the Revised Laws, and U further 
appears that eald Jamea H. Sullivan has bean convicted of a crime pun- 
ishable by ing^rleonment, it is now ordered by said Commies loner a, thali 

the Bald permit be revoked, 

Chas. C, SpellBian } 



J, M. Slcicffian ] 



Comity commissi one rfl. 





1 


June Maatlng.. 1.9CB^ 


m 




Conmonwealtb oX Uaae^chueettfi. 


Order for Transfer 


iH 




Hflmpdeftj, es: County ConmlBelonere' Meeting* July Slet, 190B. 
To Pred A, Bearse, Treaeur^r of Haiapden county. 


^^^^M 




1^1 




you are ti&reby authorised to transfer from the general fund 


HH 




In your liande as Trsasurer, to the I una for the aaH ol Becords^ th* 


^^I^^^^^^H 




Bin or eigbty-ttfo thouecjicl dollars (163,000,00). 




^^H 




C, H, Nutting ) 

: County 
Chfta» C, Spellinan ) 
, : CoooldelonerB* 

J* If. Sifkntfin ) 


t 


1 


^^^H> 


Comnon wealth of llftanaehueetts. 


- 
County Treasurer 


1 




Haaiptien,, bb: County CoaroUelonera' Meeting, August 12th, 19cre. 


authorized to Issue 


H 




In accordance with the provlBlons of chapter 302 of Acte of 1905, 


bonds , 


^1 




the County Treasurer le hereby authorised anil directed to issue and 
deliver a series of one hundred ana ten bonde aggregating one hundred 




^1 

IL l__LL_^^^B 






and ten thouaand (110,000) dollars, nuntoered ona (1) to one hundred and 


1 


"^^^^^^1 




Xen (110) payable ten in each year for eleven years from the date here- 


1 




of. Id the order of their nunber, with intersst thereon ai the rate of 


1 




four (4) per cent per annum, payatl© semi-annually on February 15th and 




^^1 




August 15th of ©acii year, for the purpose of meeting e;(penses incurred 




__LLii'__^^H 




Ifi erecting a building for the use ol the Registry of Deeds and Probate 




^i^i^^^B 




Court, 




riiifl 


^^^H 


C, H. Nutting ) 

: County 
Chae. C. Spell mnn 

: ComnlBs loners* 
J. M. SlcJoaan ) 


■1 


r^nHiH^^H 




CoBinonwealth of Maesachueette. 


Becord of meeting 


1 




Hampden, as: 


for opening of Dlde 


^^H 




At a meet log of the County CoranilasionarB hela at Springfield, 
August 12th^ 1908. 




^^^^^^^^1 


, 




The County ConiiilBslonere, having Invited propoaala for the pur- 


l^^l 




chase of the *no,000. bonds of tJie said county, authorized by chapter 


I^^H 




302, or the statutes of this CoiiKionweRlth for the year 1905 Xty ad- 


^^^1 




vert leecients In newepapersae required by law, the blda were.thlB day 


^^^H 




duly opened in public, and were as follows:- 


^^H| 




Lee, Hlgglnson A Co. |100.098 accrued Interest 


^^^1 




W, If. Harrle A Co» 100. 6S7 * • 


^^^H 




E. M, Famaworth k Co. 101.07 • • • 


I^^^H 




Blake Brothers lOO 21 ■ » 


i^^^^^^^^^^^l 




Blodgstt, Msrrltt Co. 100. S84 ■ % 


ll^^H 




Parltlneon A Burr 100.065 ■ ■* 


1 iM^^^^^^^M 


^ • ■ ( ' ^^^^y _^^^^^^^^^^^^K * ^^^1 



H 




j 






1. L. Day & CO. *100.34 nccrtwa lnter«Et 


^ 


1 




Msrrlll, Oldham & Co. 100.279 • « 


^ta 




H, W. Poor A Ck), 100.435 • > 


^1 




W. A. Read & Co, 100,319 • ■ 


^H 




SprliiKfleld Five Cents SavlngB 

Bank 100.95 ■ • 


H 




Moffat & White 101,087 ' ■ • 


^1 




The proposal cf UolS&t & White was accepted, and the County 


^1 




Treasurer was authorised to deliver to the eel A Molfat h White said 


^H 




hondB upon the receipt of the amount of their offer. 


^1 




Attest :- 


H| 




Rohart 0. Ilorrla, Clerk. 


I 


^H Order lor Transfer 


Conmonwealth ol Maesachusetta* 
Hampden, aa; Connty Gomnlaaloners' Meet Ins, Sept. Za.d, 1908. 
To Fred A. Bearee, Treasurer of Hampden County,- 


^^^^^H 

^^H 








You ars hereby authorized to transfer from the fund for the 


jH 




HaH of Hecord£ In your hands as Treasurer, to the general fund, the 


^^^^^^1 




eum of twenty thousand dollar e (|2O,OCO.0O) . 


^1 




C. H. Nuttlns ) 

: County 

CJnnit, C. Spellinan ) 

: Coctnilaelonera^ 
J, M. Slclanan } 


^^^H 


^m Baleased trom i,ht 


ConKionweRl th of Massachusetts . 




^H Hamptien County 


Heropden, as: 


jM 


^M Iraimng School, 


At a meeting of the County CoimlaelonerB of the County of Hampden^ 


fl 


^H on {jarolOj 


Holden at Springfield; within and for said County, on the ©econd uay 


i ^H 


^H Patrick Cnanor, 


of September, A.D, 1908. 


fl 




Voted: A request having heen made to the county Commlsslonera of 
the County of Hampden hy Erwin G. Ward for the release of Patrick Conno 








Of Holyoke, rrom the Hampden County Training School, a notice and 


' jj^M 




opportunity to be hoardhavlng heen given to the super Intandent of 


11 




Schools of the city of Holyolce, after due notice and hearing, it la 






considered and adjudged hy ©aid comnlealonera that It will he for tht 
"beet interest of the said Patrick Connor to he at liberty. 






And thereupon said ConKJlsaionerB order that he be released forthwith. 








, under the provisions of the Acta of 1904, Chapter 220, Section 4, upon 








1 the followlns condition, that he conlom to the ichool regulations of 

the city of Holyoke, 

Robert 0,' Morrle, Clertc, 


\ 


1 



_ _ ^JuneM&etiQS* 19Qfl. 

I 
Tb9 6ua of one tiiouaand one tiundred and tltty-tiiTeu dollara and Allovvance for 

tihrse c^nte, is sllowedLTor damages and oiher expi^rtBes Incur re duiuler damejses dona to 

t^e Statutes relALlve to Dogs^ and the some Is orderedto He paid out of Shtep* 

the mansys received by the Coimty Treasurer und^r tlte provisions at 

said Statutes. 



Sundry account s^ being presented^ are allowed, and the seine 
amounting to the sum oi twenty-elgJit thousand nine hundred and thirty 
dollars and elghty-oeven cents, are ordered, to be paid from the county 
treasury. 



Aocouate 



$28, 930,67 



Bampden, ss: October 5th, 190fl, 

Judgment U entered up according to reports 4c, and all 
isatters not acted upon are orderec^o be continued and this meeting la 
adjouraed without day, 
Attest:- 



Clerlc, 




The Ganraionwealih ol UoeeachuaettB, 

At a meeting of the CouBty Coiiml.BBlgnerft begun and holdsQ «t 
aprlngfUltt, wrlthln and lor mid county of HMnpaen on the rirst lues- 
day of October, being the etxth day of Bald n»ntn and on the seventh, 
tenth, eevanteetith and t went y-t our th days or &aid month, and by ad- 
journment on th€ fourth, elxth, seventh, tenth, fourteenth and twenty- 
fifth day a of November, and by adjournment on the second, fifth and 
twelfth days of December, in the year ol our Lord o^ie thoueond nine 
hundred and eight* ^ 

Preaant, 

Charlee H, Uuttlng, Esq., Ghalrman )• 

Chariea C» Spellman, " ) 

James U. Slckznan, ■ | 




County 
Co [mil asl oners. 



3iQiai ffllaon et als. 
patra. for relocation 
of jjortlon of Old 
Bilchertown Roadj in 
Palmer. 
-^ 11 - = 



Boolr ol plans 4 
pages 26 - 28. 



1 



To the County comraUe loners of the County of Hantpden. 

Ue, the undersigned, citizens of the Town of Palmer, raspectfully 
repr^eent that the blghirtiy in aald toira imown as the old Belchertoiwn 
Road> leading from Its Intersection with the main road from Three Hlvern 
to Belchertown at a point a short distance wesvfrom the wooden bridge 
crossing the Chlcopee River In the village of Three Hlvere, and from 
thence In a northerly direction to the town line between Blechertown and 
Palmer, la 111 defined. The monuments which should mark the angles of 
said road cannot be found, therefore your petitioners pray that your 
Honorable Board will view said premises and relocate said road and 
ifitablUh the monuments thereof, and take such other action as to you 

fflsy seem proper. 

Signed, - 

John Wilson and others. Petitioners, 
The foregoing petition waa entered at a meeting of the County 
ConmleeionerB holden at Springfield, within and for aald County, on the! 
fourth Tuesday of December, In the year of our Lord one thousand nine 
hundred and seven, and was continued from meeting to tneetlng to this 
meeting and due proceed! nge having been had thereon, the County 
Conmleelonere file the following location report, to witt- 

Comoaonwealth of Massachusetts. 
Hampden, ee:- County CocEilselonare* Meeting, Nov^ni^er 10th, 190B. 

On the Petition of John IfHeon and others, praying for a hlgbway 
to be relocated In the Town of Palmer. It appearing that all persons 
and corporations Interested therein had been duly notified of the time 
^nd Place Of meeting, tie said County Contnlss loners did, on the 
elg^tsenth day of April A.D. 1908, view said highway, and hear all 
parties intareated, and did adjudge that co«n«n convenience -'\^-;;^^'^ 
required that said highway should he relocated, ^d after adju^lcat^ 
.a aforesaid, s«ld Co^lasloners appointed the 7th day of Nove^er, 19CM 
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ae th« ilflW wfien they would proceed to relocat* said highway, and gavo 
due notice aa the law dlrecta. 

And nQvi eald Co (an 1 eel one ra relocate aald highway In the inaiuier 
folloiwlng: 

Beginning at a etone bound In the eagterly line of a highway as 
laid out by the County Cojanlasloners m 1873 eald hound beliig one hun- 
dred and alxty-elx and rirteen one -hundredths (166 «15] leet northerly 
ineaeured along the easterly line of aald highway from the northerly 
face of an old atone mill owned by the, Otis Company; thence north 31* 
SO' east four hundred and ninety-two (492) feet to a etone bound; thence 
north 13* 24* east Bix hundred and ninety-one (591) feet to a stone 
bound at or near the division line of land ol U. J. Royce and the Otis 
coinpanyj thence north 18* 3* east two hundred and seven and five tentha 
(207.5) feet to a etoiia bound near a brook; thecca north 30* 50' east 
two hundred and thlrty-flvt tnd one tenth (235tl) feet to a stone 
bound; thence north 22* 50' east one hundred and ninety and eight 
tenths fl90.8) feet to a stone bound; thence north 2Z* 30' eaet eight 
hundred and slghty-one (881) £eet to a etone hound; tnence north 19* 
25' east one hundred and elx and five tenths (106.5) feet to a stone 
bound; %n the line between the towns of Palraer and Belchertovm, The 
ftbove described line Is the eoutheasteriy line oi the highway aa laid 
outj thfl northwesterly line is thlrty-thrse (33) feet distant therefrom 
and parallel thereto, the angles and tarralnl of the northwaeterly line 
are (narked with atone bounds. 

A plan of said relocation Is filed herewith and oaoe a part hereof 
AM the owners of the Land, over which eald highway is thus laid outj 
are allowed until the first day of April aext; to rencve taerefrofli 
their bulldinga, wood, tlotoer or trees. And eald ConmlBelonere having 
heard the proprletora of eald lands, by theineelvee, or their agents, oa 
the subject of damages, by them auetalned by reason of laying out said 
highway, and no damages having heen clalraed, none are awttrded. At the 
iwetlne on the 18th day of April, 1906, Jaoee H. Sictonan, being absent, 
Wlllisnj H. Porter^ acted in hla etead. 

C, H. Nutting ) 
Chaa, C, apelJjuan J 
iT* U, Slckinan ) 
Hanpden, ss; County CocbiiIbs loners' Meeting, Novenfcer 25, A,D.19O0 

The foregoing report Is filed and accepted, and trereupon it is 
ordered that the same be rucorded; that the said road inay be known as a 
public highway forever. 
Attest: 

Robert 0. Morris, Cltrk, 
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To trhe Country Cojanlseloiiere of Haiapden County, KasBachuaattB: 

He spect. fully repreeented Uy vha etflj scribe re, cltlKana of Agawsn, 
in eaia County » 

That the bouiid&ry lines of a aectloa of the highway, kmvn ae 
woatfleld street In said Agawaiii> are obacura and ih^re Ifi no way to da 
teralne the eamej —Beginning at Shoejaaker lane on en id ifestfield atreit, 
^henca northerly t^irough Feeding Hi 11 a Center to North Street, 

And we pray you to vltw said eectlon of- highway, locate and mark 
the bounds thereof, and nBlce euch order thereon as puJbllc convenience 
and safety require. 

- £, A. Kellogg and others. Petitioners. 
The foregoing petition was entered at a meeting of the County Com- 
sloners holclen at Sprtngfleldj within and for said County^ on the 
second Tuesday of April, in the year of our Lord one thousand nine 
hundred and eight, and was continued from meeting to meeting to this 
meeting and due proceedings having been had thereon, the County 
Comnl eel oners file the following location report > to wlt:- 

CojnnonvreaXth of Massachusetts. - 
Hampden, ss: County CommlsBlonere* Meeting, November 7th, 190S. 

On the Petition of E. A. Kelloggand others, praying for a hlghvray 
to be relocated in the Tovm of Agawam. It appear lag that all jjersone 
and corporations interested therein had been duly notified of the time 
and place of toeetlng, the eald County Coimlasionere dla, on the 
eleventh day of July A.D. 1906, view said highway, and hear all 
parties Intareeted, and did adjudge that c(Mnoa convenience and 
necasalty required that eald highway should be relocated. And at the 
time of eald view, no person interested having objected, said Conmle- 
aioners now relocate eald hi ^ way in the manner following: 

Beginning at a County stone bound, on the easterly side of West- 
Held Street, said bound being at the intersection of the southerly 
side of srioamaKer Lane and the easterly side of Weatfleld Street, and 
running thence N. 7* E. two hundred twentty-four and forty-six hundred- 
ths (224.46) feet to a County etone bound, thence N. 1* S7* E. seven 
hundred fifty- seven and forty- two hundredths (757.42) fe«t to a County 
stone bound, thence by a curve to the left radius eitsht hundred fifty- 
1^0 and two hundredths (852.02) feet, arc two hundred forty-eight and 
eight tenths (248.8) feet to a County stone bound, thence K. i4* 4B* ir^ 
one thousand three hundred end four and fifty-eight hundredths (1304.5B; 
last to a county stone bound on the eoutherly aide of Sprlngf Uld St., 
thence continuing in the serae course sixty-nine and fifty^seven hun- 
dredths (69.&7) feet to a County stone bound on the northerly side of 
Springfield street, thence continuing In the earn, course two and thirty^ 
one hundredths (2.31) feet to a County stone bound, thence N. 14* 18' E 
ana ttpusand six hundred forty-eight and ninety-one hundredths (1»48.91) 
feet to a County atone bound, thence N. 8' 48' £. three hundred eeventy 
aU and six tenths (376,S) fe.t to a County stone bound, ^^^^'^^ ^' ^ 
05. E seven humred seventy-five and nlnety-^iva hundredths (775.95) 
re^t to a county atom bound, thence N. r 49' E. seven hundred 



eevent^en and nlneiy-on# hundredths {717.91) feet to a County stone 
Dovod, ttience N. 6* 29* E. eight hundfed nfty-four and lifty^flve 
bundredtha (854,5&) feat to a County etone bound, eetld bound being on 
thft southerly aide of North Street. The above deecribed lint being the 
easterly Bide of Restlleld Street, and the westerly tide being parallel 
to and elrty-slx (65) fee^ distant tJrierefrcHii. 

A plan of said relocation Is filed herewith and made a part hereof. 
And the owners of the land, over wijich said Jtlghway is thue laid out, 
are aUowea until the first nay of Peljruary next, to reciove therefrom 
tbelr buildings, wood, timber or trees. And said Cojimise loners having 
heard the proprietors of eald lands, by themselves, or their agents, oa 
the subject of daiaagBs, by them sustained by reason of laying oiit said 
hlghnray, end none having been clalnwd, therefore no damages are avvarded 

C. H. Nutting ) 

m 

Chas. a, Spellman } 
J, M, Slclonan ] 
^rnp^n, as: County Conmlesioners* Meeting. November 7, A.D. 190S, 

The foregoing report is filed and accepted, and thereupon it is 
orderad tftat the BBim be recorded; that the said road may be jcnown as it 
public highway forever. 
Attast;* 

Robert 0. Morris, Clerk, 
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COOTionwealth of Maesachuaettfl. 
To the Honorable Board of County Commissi onerE of tne County of 
Hflunpden, In said Conmonw&altii:- 

Respect fully represents your petitioners. Selectmen ol the Tora 



SslectBien of the 
town of Montgomery, 
Patrs. for diacontls* 
uance of highly 



of Montgomery, in said County of HaKipden, that there are three certain leading easterly fron 



existing highways located within the Habits ol eald Town of Montgonjery, 
and described substantially as follower- 
First htgh'*ray,- being a road or nighway leading from what la 
cocBionly designated as the "Old Heed Corner* and continuing In an 
Easterly direction to a barn owned by David L. Allyn and standing on 
the piemlses Jmown as the L. T. Allyn homestead, 

aecoad highway,- being coixioniy tmown and deelgnated as the 'Oid 
Avery Road' and extending from the house Xortnerly owned by George Averyj 
now deceased. In a Northeasterly direction to a point In aaid highway 
which has heretofore been discontinued, 3uch highway or road has also 
at tifoes oeen called or designated ae the *Bungy Road*. 

Third highway,- being conmonly known and designated aa the *tekoa 
Hoad* and extending from the Upper Reservoir to the Lower Beservolr, so 
called, and le located on the Westerly side of said Beaervolr'e. 

And your petitioners further respectfully represent that the 
coosnon convenience and necessity no longer require the roaintenance of 
said roada or highways, or any of tbem, in whole or in part, ae public 



•Old Heed Corner* ; 
"Old Avery Road, and 
Tekoa road,** 

-- — 16. 



56 



blghwayB or roads, 

ffhBFefore, your petit lone re reepectlully pray your HonoratiLe 
Board to vlsw tJie praajlsee end give a hearing to parties ixi Interaat. 

And your petit loner b lurtner pray tfaat your HooortfbU Boam will 
adjydge that the coitmon convenience and neeeeslty no longer require the 
maintenance ot eald highways or roads, or any ol eald highways or roadSj 
In whole or in port, ae Public highways or roada, and that you will 
order eald highways or roads discontinued^ either in whole or in part 
and for euch further orders In the preMeee as your Honorable Board laay 
deemi beet. 

L» 0* Woore, ) 

; Selectinen 

F. G, Clark ) of 

« ^ tw * I Hohtgowry. 

P. C, Preston J 

by ieonerd P. Hardy ^ 

At to ratty, 

Hontgotnery^ Mafie,, June 9th, 190S, 

Tii» foregoing petition ims entered at a meeting of the County Coomis- 
c loners holder, at Springfield, within and for said County, on the 
second Tuesday of April j in the year of our Lord one thousand nine 
hundred and eight, and was continued trcan moetlng to meeting to this 
meeting and due firoceedlngs having been had thereon, the County Com- 
mlcsl oners file the following rei>ort of discontinuance, to wit> 

CoOTdonweaith of MaseachueettB , 
Heir.pden, ss! County Commisslonire* Meeting* November lOth, 1908, 
On the petiUon of the Selectnen of Monteonsery, pra>'ing for the 
discontinuance of certain highways In said Montgomery, 

It appearing that all persons and corporations Interested therein 
had been duly notified of the time ana place of roe sting, the said 
County ConmiesloneTS did, od the thirty- first day of July, A.D» 1908, 
view said hl^waya and hear all parties' interests a, and did adjudge 
t!»t cotDEion convenience and necessity re<iulretl that two of said hlgh- 
Hmys should be discontinued. 

And now said Coamlsfcl oners diacontmue eald hlehwaye in the nianner 

following: - 

First hlehway^- being a road or highway leaalng from what Is 
coiaiionly designated as the "Old Keed Corner* and continuing m an East* 
erly direction to a Darn oraed by David L. Allyn and standing on the 
premlBes known as the L. T. Allyn homestead. 

Second highway,- being conimonly known end deelgmted as the 'Old 
Avery Hoad* end extending f ran the house formerly owned by George Avery, 
now deceased. In a Northeasterly direction to a point In said highway 
which hUM heretofore been discontinued, Buch highway or road hae also 
at tlwee been called or designated as the ^Bungy Boad*. 

And now said Coranlss loners dismiss the petition as to the 
Third higtiway,^ being congw^nly known snd designated as the -Tekoa 
Foad- and e:itendlng from the Upper Reservoir to the Uwer Beservclr, 
so called, and is located on the westerly aide of sal. Eeservoire. 
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County 
Coramleelonere, 



C, H, Nutting ) 
Obas. C. SpeUjnan ) 
J. M. Slckman ] 
Hflmpden, ss: County CoranlsaloDerfl* Meeting. November 25th, 1908, 

The foregoing report Is filed aod accepted, and ttiereupon It 
1b ordered that the sauie be recorded. 
Attestl- 

Robert 0» Morrl©, Clerk, 
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tlonBoti^ Maae,, 

S^fjterolier l«t, 19QB, 

To the Honorable County CoGinlaaloners of the County of Hampden: 

We, the underelgned cltlsens of the town of Mooeon, In said 
CouDty, respectfully represent that tha highway leading eaeterly froia 
South Main Street In said town near the dwelling house Jonmrly owned 
^tiy George H, Thonpeon and paeelng the dwelling house of Joslah B, 
rtavla to a highway laid out by the County Comal eel oner e In 1845 la 
poorly oeflned. 

There fore^f our petltl ouere pray that your Honorable Board will re- 
locate fiald hlchway and eetabllsh the bounda thereof 8nd|L&ke auch otnar 
action iti the matter ae may to yota* Honorable Board eeem proper, 

J. P. Heriihy and others. Petitioners, 
Ttm foregoing petition s^as entered at a meeting of the County Con- 
laleeioners holden at Sprlngfleldj within and for eald County, on the 
fourth Tuesday of Jme, in the year of our Lord one thousand nine 
hundred and eight and Mas continued to thle ineetlng and flue proceedlngai 
having been had thereon, the County Conanieaiocers file the following 
location report^ to wltt- 

Cosnron wealth of Maesachusetta. 
Hampden, w&l County Comral eel oners* Meeting. Koveinber 7th, 1906, 

On the Petlti on ol J. P. He^ll^Jy and othere, praying for a highway 
to be relocated in the Town of Monson. 

It appearing that all pereons and corpo rat lone Intereated therein had 
been duly notified of the time and place of meeting, the eald County 
ComnUa loners did, on the fifth day of October A.D. 1906, view said 
highway, and hear all parties Interested, and did adjudge that conmon 
convenience and necesolty required tmt eald highway should be re- 
located. And at the time of aald view, no perecn interested having 
objected, ssld Coniides loners now relocate said highway in the manner 
following; 

Beginning at a atone bound on the easterly side of south Main Street iij 
the Town of Moneon, Mass. at the corner of land of E. L, King, thence 
8. 63' 55' E, ninety -lour anU nine tentha (94.9) feet to a eton» bound 
Thence s, 67* E, four hundred and one and fifty-five hundredths feet 
(401.55} to a stone bound at the southwest corner of land of J. b ' 



J, P. Herllhy ot 
aifi. Petrs. for re- 
location of highway 
in Monson, leading 
easterly from South 
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Boe^oja and Alti&ny 
Railroad Cq,, Pe^r, 
tQ tak» land for 
depot purposes (West 
Springfield J 

.,^^^—^ 20 m - 



DavU» Thence S, 58* 47' E. one hundred and rorLy-foor feet {144^ to ^ 
atone bound, the above U a descrlpLloa of the northerly line of tl» 
highway a 6 relocated. The eoutherly line u tteacrlbed ee followt 
Beginning at a stone bound at a point s. 15* 13- w. Ilfty^vwo and' forty, 
ell liundredthe (52.46) feet from the stona bound that marks the tcfgia 
ning of XpIib Northerly line ae above described. Thence 3« To* 37* e 
seventy-nine and thirty-five hundredths (79.35) feet to a etono bound. 
At the beginning of this course the Highway is fifty (50) feet wide and 
gradually narrows to forty (40) feet. Thence 8. $7* E. four hundred 
flind one and rifty-flve hundredths (401*55) feet to a stone bound. For 
the last course the elae lines of the highway are parallel ana forty 
(40) feet niBtBJit. Thence a. 54* 52» E. one hundred and thirty-eight 
(138) feet to a etone bojund, For the last naojea course the highvwy 
widens from forty (40) feet mt the beginning to lorty-nlne ma one -half 
(491/S) feet at the etone bound l^et mentioned. 

A plan Of Bald relocation is filed herewith and made a part 
hereof. And the oTmere of the landj over vrtilch said highway is thue 
laid out, are allowed until the first day of January next, to remove 
therefrooi their buildings, wood, tinker or trees. And said Conmlsslon- 
ers having heard the proprietors of said lands, by ihaBselvee, or their 
ftgente, on the subject of damagee, by them sustained by reason of lay- 
ing out said highway^ and none having been claims d, therefore uq dajcmgef 
are awarded. 

C, H, Nutting j 
Chas, C* 8pQllit«Ln ) 
J. M. BlcJoaan j 
Hanipden^ ss: County Commlaaloner^a* Meetings 

The foregoing report te filed and accepted, and thereupon It Is 
ordered that the Bojne be recorded; that the said road may be icnowi) as a 
public highway forever. 
Attest T- 

Eobert 0. Morris, Clerk, 
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Conmonwealth of Maaeachusette . 

Hampden, est 

PETITION OF THE BOSTON & ALBANY RAIIiPOAD COMPANY. 
To the Honorable the County Coamlssi oners of the County of Kampuenr 
Bespeetfully represents the Boston and Albany Railroad Company 
that It retiulres additional lano without the llmltfl of the route fixed 
m the Town of west Springfield in said County of Hainpden, for the pur- 
pcea ot making and securing Ite railroad and for depot and station pur- 
poses, and for one or more new tracKe adjacent t. other land occupied 
by it by a track or tracks already In use, which" addltloml lend le 
bounded end descplbed as follows:- 






flcl.Qtxer MBftT. \ nif jjoa_ 



(1) BtKltmlng Bt tbe Intersection of tJw northeasterly line of 
Baldwin Street wlUx the northerly elde line ol the location ol the 
BoBton obA Albany Railroad, theace runnlns northvfagterly by the eald 
nortijeaeterljr line of said Baldwin street sixty (60 J feet; thence tum- 
ing Rt a right ajigle and running: northeaeterly one hundred and seventy* 
five (175) feet; thence running northeaeterly about nine hundred and 
Blg&t (BOS) feet to a point in the southwesterly line of Lot No. 18 
upon a plan entitled "Plan of Kelso a Thonipeon»6 property, weet Spring- 
field, October, 1899, DurJcee, White A Towne, Engineered, and recorded 
in Herapden Registry of Deeds, Plan BooJc 1, page 167, oeld point being 
dletant eighteen (18) leet northwesterly frotn the southwesterly comer 
of Lot Ko. 19 OK eald plan; thence running southeasterly eighteen (18) 
fept to the said southwesterly comer or eaid lot No* 19; thence turnlni 
at a rlgjit angle and running northeasterly one hundred and sixteen and 
eighty-three one hundredths (116.83) feet to the northwesterly corner 
of RsldLot No. 19; thence turning at a right angle and running eonth- 
eaeterly thirty-five (35) feet; thence Lurning at a rUiht angle and 
running northeaeterly about three hundred and twenty (320) feet to a 
ditch; thence running easterly by said ditch atout one hundred and 
ei^ty-eight (188) feet to a point in the souiheaeterly line of Bll&s 
Street extended soutii westerly; thence running northeaeterly by said 
southeasterly line of eaid Bliss Street extended southwesterly about 
one hundred and twelve (112) fset to the southwesterly line of Western 
AveniJe; thence running southeasterly and easterly by the seld south* 
westerly line of said Western Avenue to land now or formerly of Phelan; 
thence running southeasterly h^f land of said Phelan to a ditch and to 
lend of the Boston Ai Albany Railroad Company; thence running south- 
westerly and westerly by said ditch and fey land of said RaUroad Com- 
panyj about two hundred and ten (210) feet to the northwesterly corner 
of eaid Railroad Coropany's land; thence rmning southwesterly by land 
of said Bailroad CoEjpany nine hundred and twenty- seven (927) feet to 
the said northerly side line of eeld Railroad Companj^'s location; thencj 
running westerly by the said northerly elds line of salo location about 
tleven hundred and sixteen (lllfi) feet to the place of beginning. 

(2) Beginning at the intersection of the northeasterly line of 
aaid Baldwin Street with the aoutherly side line of the locatlon.of the 
Boston a Albany Railroad; thence running easterly by the eaid southerly 
aide line of said location, om hundred and seventeen (117) feet; 
thence running southeasterly by land of said RaUroad Cotnpany two hun- 
<lred and seventy (270) feet; thence running northwesterly about two 
hundred and elghty^flve (285) feet to a point dlsLant lifty-slx and 
twenty-five one hundredths (56.25) feet southerly from the centre line 
of eaid locaMon of said Railroad; thence running westerly by a line 
parallel with and distant fifty -six and twenty-five on« hundrsdthe 
(66.25) fset southerly from said center line eighty (80) feet to the 
nald northeasterly line of said Baldwin Street; thence running north- 
westerly by the said northeasterly line of said Baldwin Street to the 
place of beginning. 
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(3) Seglnnlng at the lmi«raectlon of the noixherly side Una or 
the location ot the Boston * Albany Pailrcad with the dividing Line be- 
tween land Buppoeed to be of William R. Morrle and lam now or ronnerl^ 
belonglns to the Wells Estate j theaco nmnlng nortJiweeterly by said 
-dividing Xlne sixty (60) feet; tHence turning at a rigttz angle ana 
I'unnlna! Bouthwesterly fifty-five (65) feetj thence running som-herly 
about twenty-eight (28) feet to tfte aald northerly elde line of eaid 
^location; thenre running easterly by the ealct northerly elde line of 
eald locotloE aft out seventy-eleht (78) feet to the place of beginning. 

Heference is inade to the plan entltlea *Mfip showing land to t* 
acquired by the Boeton and Albany Ballroad for rallioad purpoeee at 1. 
Sprlr^field," dated Boston, September 4, 1906, and signed by E. E. 
Stone, Qilef Engineer, anc^. G. Morphy, As'eletant to Chief Engineer, 
filed herewith. 

Your petitioner further repre Bents that it la unatle to obtain 
the same by agreBoent with the owners, and ttet lh% following are 
supposed to be the owners of said land, namely; 

Parcel No., 1, Frank E. Puller, John T. Morlarty, Joaeph Polrler, 
Napoleon Lafrenals, D. Maude Snow, jtery Louisa Hogan, Arlstide Larochd, 
CharlesJ. Downey, Ceo . M. Parks, Ada E. Herri ck, Clarence w. Herri ck, 
Mary Louisa Hogen, Executtlx. 

Parcel No, S, Mary C. Falelgh, James E. Sheehan. 

Parcel NO. 3, William p. Morris, 
The following are supposed to hold mortgages of portions of said 
parcel No, 1, namely: 

Albert H. Hovey, Florence Lincoln Washburn, Mary H* Hawes, Mlnnift 
A. Newell, Henry A, Sibley, Town of W. Springfield, 

And the following are supposed to have attachoaents covering 
portions of said parcel No, 1: 

George Clark, C. P. Ghaae, Katie E. Gibhs. 

Mary A, Palelgh is supposed to hold a cjortgage upon p&rcel No, 2, 
and Paul H» Sheehan is eupposed to have an attachment covering a part 
Interest in said parcel. 

Ih9 Conway Savings Bank Is supposed to hold a mortgage upon parcel 
Ko« 3, and the following are supposed to have attachnents covering esid 
parcel, nsuiiely: 

Thos. Wood at Co., George Nye, Henry J, Perkins Co., Klbbe Bros. 
Co., Norton & warren, Joseph Whltcooib & Co. 

Vnerefcre, your petitioner prays that your HonoraOle Board will 

prescribe the limits within which the same may be taken wltUout the 

permission of the owners after due proceedings in the premises. 

Boston and Albany Railroad Confliany, 

By Woodward Hudson, 

Counsel , 

The foregoing petition was entered at a cieeting of tiie County coniois- 
sionere holden at Springfield, within and fi>r said County, on the 
fourth Tuesday of June, In the year of our Lord one thousand nine hun- 
dred and eight, Sind was continued to this meeting and due proceedings 
having been had thereon, the County Cocr.isei oners f Ue the following de- 
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craftj to wlt;- 

Goanonweslth of hte&eacbUBGtts* 

At a, (neetlng of ilie Counter CdsmlBa loners for the County of 
}imnp(iBn, tioldieti at Sprltief leld, wlUiln ftnd for s&ld County, on the 
seventh daj^ of October in tba year of our Lord one thousand nine hm- 
dred and eight. 

The Boston and Albany Railroad Company by Its peU t-ion to said 
Coanleelonera - araong other matters - praye tiiat the llmlte ma^ be pra- 
eeritiad within which additional lands may be taken In the town of ffas% 
Springfield adjacent to and without its route already fixed in uald 
towiiji for the purpose of laating and securing ite rallroed, and for de- 
pot and station purposes and for one or more additional tracks as will 
mora fully appear^ pefernce being had to the petition filed of record 
In the case. 

The petition ms presented to the Country Corraniesl oners at their 
■ awetlng holden at 3prlngfleld, within and for said County, on the said 
seventh day of October, A. D. 1909, when and where eald ComralBslonera 
cauesd notice to be given to all persons and corporations interested 
therein of the time and [jXnce when and where they would cieet for the 
purpose of viewing the pr^jmieee and hearing the parties, as hy the 
notice on file and of record will more fully appear* And thence said 
petition has been continued to this time. 

And now said ConmlBsi oners mske return of tnelr proceed ings in 
the premieee, as follows: eald CocialBfiionere having given notice as the 
law airecte, met &tt their office in sain Springfield on the fourth day 
of Novedoer in the year nineteen hundred and eight, when and where the 
parties appeared to wit, the petitioner by Messrs. BrooKe and Hainllteii, 
Its attorneys, and various of the respondents by themselves or by counsel. 

And the premisee having been eiamlneo and all parties fully heard, 
aald Conmiesionara do now determine that the petitioner requires 
iiWltlonal land for the purposes eet forth in the petition ana is unable 
to obtain the eane by agreement with the owners thereof, ee appeare 
from the filing of said petition anu do now prescribe the llMta within 
Which said land may be teJcen by the petitioner for the purposes afore- 
said without the peraieaion of the owners thereof, to wit, three parceli 
Of land bounded and described m follows :- 

Parcel No. 1. Beginning at the Intersection of the southeasterly 
line of Bllsa Street extended southwesterly, with ths eouthwesterly Una 
of Westem Avenue, tbeace running southeasterly ana easterly by- the sail 
aouthrteaterly line of said Westeni Avenue to land now or fornierly of 
Phelani ^ience runmng southeasterly by land of aald Phelan to a 
ditch and to land of the Boston and Albany Railroad Company; thence 
running southwesterly and wastarly along eald altch antf by land of eald 
Bailroad Company dbout two hundred and ten (210) feet, to the north- 
wesr^eriy corner of said Railroad Company 'a land; thence running south- 
westerly by land of eald RaUroda Company five hundr^^d and seventy-otx 



I 



i>. 



Mi 



and three tenthe (57e.3) feet to laad now or ronaei-ly o I -Mary L, Hoganj 
at a point dletant thr&e hundred and ruty-nlm ajiti thirty-five hiin- 
dredthe (359.35) feet northerly from thft bae^ line or the location ©i 
the Boston and Alhany Railroad; tfaence running norttoweterly along th& 
northeaatfrly line of said Hogan property tUree hundred and five (305) 
I»et, to thB fiouthwesterly covmr of Lot No. 19 ae shown upon a plan 
eiitritled •plan of Kelso and Thompson* s property, lest Springfield, 
October 1859, Durkee, White and Tovme, Engineers', and recorded in 
Harapden Regletry of Deeds, Plan book X, Page 167; trenee turning at a 
right angle ana running northeaeterly one hundred and sixteen and 
elghty^thrse hundredths (116.83) feet, thence turning at a right angle 
and running southeasterly thirty-five (35) festj thence turning at a 
right angle and ruwaing northeasterly about three hundred and twenty 
(320) feet to a dltcbj thence running easterly by said tiltch about one 
hundred and eighty- eight (IR8) feet to a point In the southeasterly 
line of Bliss Street extended southwesterly; thence running northeaster- 
ly by said southeasterly line of said Bliss Street extended aouthweeter* 
ly about one hundred and twelve (112) feet to the southwesterly line of 
Western Avenue, being the point of beginning. 

Parcel No, 2. Bsglnnlog at the intersect Ion of im northeasterly 
line of Baldwin Street with the southerly side line of the location of 
the Boston and Albany Railroad; thence running easterly fey the said 
southerly side line of said location, one hundred and seventeen (117) 
feet; thence running southeasterly by land of said Hallroad CoEnpany two 
hundred and seventy (270) feet; thence running northwesterly about two 
hundred and eighty-five (2B&) feet to a point distant fifty-six and 
twenty-five himdredthe (56 ,S5) feet soutlierly from the base line of 

tSald location of said Railroad; thence running westerly by a line 
parallel with and distant fifty -six and twenty -five hundredths (56.25) 

,feet Bouiherly from said base line elt^hty (60) feet to the said north- 
easterly line of said Bal<iwin Street; thence running northwesterly by 
the said northeasterly line of said Baldwin Street to the place of be- 
ginning. 

Parcel No. 3, Beginning at the Interaectlon of the northerly side 
line or the location of the Boeten and Albany Pa 11 road wiUi the dividing 
11ns between land of William R, Morris and land now or fonaarly belong- 
ing to the Wells Ketate; thence running northwesterly by eald dividing 
line sixty (60) feet; thence turning at a rlgl:it angle and running 
southwesterly fifty- five (56) feet; thence running southerly about 
twenty-eight (28) feet to the eald northerly side line of said locaLtonj 
thence running easterly by the said northerly side line of; said location 
seventy-eight {7B) feet to the place of beginning. 

The limits hereby prescribed and the land included within the saai 
are shown within the lines tinted yellow on a plan thereof made by t. % 
Stone, Chief Engineer, and L, G. Morphy, Aealstant to Chief Englhser, 
and entitled -Map showing land to be acquired by the Boston end Albany 
pailroad for railroad purposes at West Springfield,' dated Boston Novem- 
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ter, 10, 1906,' iriilch ssld plan le signed by Chalsnan of tiie HftrnpiJen 
County CcnvnlBSlonere and le filed in the office of tJrve Conualss loners 
and made a part of tthl€ decree. 

And the said Conmleslonere order tMe return to ijt accepted and 
recorded. 

In WltnaBs Whereof, we the said Goraalssl oners have hereunto set 
our hands thle fourteenth day of November, 1903. 

C, H. Nutting 
CSieJ. C. 3pellnmn 
J, Ml Slckman 
For Bfijindnstit to decree eee 8ook 15 page 83 . 



Hall of Records. 



Chapter 302 of the Acts of 1905, 
AN ACT TO PROVIDE FOR THE CONSTRUCTION AT SPRINGFUXD OF k BUILDING FOR *= 
THE REGISTRY OF DEEDS AND FOR THE PROBATE COURT POI^ THE COUKTY OP 

St it enacted, etc., as folio svs: 

Section 1. The county coOTilseLonere of the county of Haropden are New building to be 

hereby directed to erect d naif building in the city of Springfield for l^try^of'deed^aS*^' 
the use or the registry of deede and the pttJbate court for said county, dJn^ bounty 1?^^' ^^^' 
and may taJce by purchase or otherwise such land, and easement e appur- 
tenant the rat 0, oe may De necessary for tiaat purpose, and may take all 
Plghte which any person may have in the passageway situete westerly of 
land now owned by said county adjoining the present court, house. The 
new building may be connected with the present court house by a one 
etory covered passageway, and said building and covered passageway BhsOJ. 
be oade as nearly fireproof as is possible, 

flection 2. said county conrolselonere shall, within sixty days after Description of land 
the laklng of any land or easement under this act, oLherwiee than by etc^ ^^ ^^ recorded, 
purchase, file and cause to be recorded in said registry of deeds a 
description of euch land ©ufflclently accurate for Identification, witJi 
a statement of the purpose for which Uit same was taken, signed by ealii 
county coaciissioners} ana the title of the lande so taken smll vest in 
said county in fee. 

section 3. said county shall j^&y all demagee to property sust-ained Damages . 
by any persons by reason of such talcing or ^y dlacontlnulng said passage^ 
wey, ami if any person sustaining euch daEjagee shall fall i^o agree with 
-the said coudty cflnmlesl oners as to the amount thereof he or the said 
cojajilsslonere may, within one year after such taJcing or discontinuance, 
flit. In the office ot the clerk of the superior court for said county 
a petition for a jury to detercilne such damages i and thereupon, after 
eucli notice as said court shall order, the daaages shal-l be detartnlned 
by a jury in said court In the sarne manner as damages for lands taken 
for the laying out of hlghwaye, and costs sJiall be taxed as in eivii 
cases . « 
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flecxion 4, gald coaal 66 loners etaOl contract lor the erection ot 
eaUfl buUdins, in accordance wUli the j^rovleipne of stctjoc t»«,nty- 
oeven of chapter twenty of the Revised Laws. 

o?f S/gS?io£'u£: ^'^'"" ^- ^^ ^^^^^ ^^ "^^^^^ ^bt erpeneee incurred m^r tlilii act 
oa^creciH of county eald coirnnieelonere may t^orrow from tliae to tln.e iipois U»e cretllt of eaia 

county a sm not exceeding In the aggregate two hmdrea thousand 
dollara. Such Inaetttednese ©iuill be paia out of aia&tmt received for 
taxea, at the rate of ten thcueajKl dollara each year, conmenclng with 
the year nlneteeR hundred and filx, until the whole IndebteonefiB Is dU- 
chareed. 

Upon the completion of eeld bullciVng the connles loners 
Bhall return a certified statement of their pereonal expeneee Incurrwi 
in connection with aald work to the controller of county accounts, who 
ehall audit and certify the sarae to the treasurer of eeld county, and 
the traaeurer ahall pay thea for such eKpensee froiii the treasury of 
said county. 
Section 7. This act ahall take effect upon Ite paeeage, 

I 

Approved April 17, 1905, 
AGKKEMENT AND CONTRACT FOR BUILDIMJ, d^tle this ninth day of 
November, nineteen hundred and five tjy end between County of itojapdehj 
ConinonwBalth of BtoBaachusette, by the Coiaity Conmiaelonere (but not tor 
.J*ia roenibfre of the Conral as loners Individually or jointly) party of the 
firat part J and The Poeburgh Conipanyj by ite President, R, L. Fosbureh, 
Building Contractors, doing buelneee In the City of Boston, County of 
Suffolk, state of Maesechusetta, party of the aecond part. 

The party of the second part hereby covenants ana agreee to and 
wltb the party of the f Irat part, for the consideration iwrelnaXter ax- 
preseed, to make, erect, build, complete, and finish all that certain 
new ^juildlng, to wit: a Hall of Records for HasjpQen County, to ba erect- 
ed between ELn and West State Streets, In the City of Springfield, State 
of Massochusetta, said building being that designed and planned by 
Shepley, Rutan & Coolldge, Architects, for the party of the first partj 
&nd to furnish aU the i^tarlale and labor for tbat purpose. All the 
work, labor and laatfirials to be done, furnished, used or eoployed In or 
tipon the aald building to be substantial, thorotjgh, brA of the best 
quality, and to be rendered furnlehed, and perfonaed according, eutoject 
and confonnably to the plane, drawings, and dtrectlona of the aald 
Architects, or. In their ahseoca, to the directions of whcmaoever nay tie 
appointed to represent then, and to the apeclf icatlone, and addenda to 
same which ara hereto annexed, which said plans, orawlnga, and specif 1* 
ctttlona aT6 to be taken and deemed b. part of this con tract. All the 
said work to be done and finished to the eat ief action of the party of 
the flret part and the aald Architects; and to be fully completed, and 
the eftld building ready for occiqwttion, by or before th* twentieth day 

of October, 1906. 

In caet of failure on the part ot the party of tfee »cond part to 
fully complete the aald building at the time apaclfled ai>ove, the party 
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or tlii second p&r% h^raby furtiier o^eea to pay to th^ party of the 
f Lret part, the Eian of fifty dollare per diem not as a forfeltursi tut 
at and for %tj& dactages of the party of the first part ivhlcii are hereby 
liquidated at that euci. Siich payntent to &a on and for each and every 
day tftat eball elapea after tue time when, by Uil© contract eaid build- 
Ing ehoiad be conpleted^ and imtll Ite actual cmnpletlon. 

For any delay cauae<! tiy a strike or lock-out among the worlonen in 
tha building trades^ additional time (equivalent to eaid delay) shall 
be allowed for the completion of this contract: PROVIDED, euch strlKa 
or lock-out le not caused by any action of the party of the second part^ 
In case of any question as to the reeponelfcUlty of the party of the 
second part for any delay by the workman, eucli a question shall be sub- 
oltted to antt deciaed by arbitrators in accordance with the provlsloaa 
of the eoctlon hereinafter contained, 

IT la HEKEEY RJRTHEB AGHSED, that the party of tJie first part, wltli 
the advice and consent of the said Architects^ taay vary the plans and 
epeci neat ions above mentioned, in any respects whatever, without there- 
by Itupalrlng the obligations of thla contract; but Uie saine, as so 
iBOdified, shall, nevertheless, be binding and effectual upon both 
part lea hereto, and in all inetances and respects in wblcJi such variance : 
ahall be made, the saoje shall be fully reduced to and exprassea in writ- 
ing, prepared and signed by the parties hereto, or by their agents, auii> 
autUvTlKed and specially em^uwoiett lo act In their behalf, bt annexed to 
find made a part of this contract, and only then shall be mde and be* I 
come operative. And the parties hereto ahall be entitled and at liberty 
to oBke such change or changes in the terras or amount of payment, under 
this contract, as may be requisite and proper, upon any variation or 
alteration of said plans or speclfi cations j and the same shall be made 
naa expressed In the wtltlng above jaentloned, at or before tte time of 
- fllgning the same* Kb order shall be valid unless expressed in writing, 
with the price annexed, es above degcribed; and no allowance shall be 
made to, and no claim shaU be made by, the contractor for any work 
perfoimsd or materlale furnished, in addition to the sum hereinafter 
agreed to be paid by the party of the first part, unless such work ahaU 
have been perlonoed and materials furnished in pursuance of a written^ I 
order, aa ebove provided. I 

Should any dispute ariee respecting the true construction cr mean* 
log of the plane, drawings or specifications, the same shall ba referr- 
ed to the said Architects, whose decision thereon shall be final and 
conclusive » 

Should any dispute arise respecting the true value of the extra 
work or niaterlals, or of the work or materials omitted in consequence 
of a variance from the plans and specifications, as above set forth, th^ 
^am ehail ba submitted to two competent persons, one ^ be selected x^y 
each of the parti ea hereto; and eiich two shall be at liberty, in case 
or their dieasreetront, to choose a third person as sole umpire, whose 
decision shall be final and conclusive upon all parties. * 



JL. 



The party of the tlrsn part shall not be in any m^^r onawerabli, 
or accountable for any loss or UmB^e that ehaU or may happen tp the 
Eald hulldlnE, or to any part thereof, <iurlng the period of comt ruct- 
ion, and until the full completion of the mme, or for any of xhe matt- 
-rials, tools or other artlclee used and employed in or etbout the eano. 

If at any time there shall be evidence of any iien or clalnj fop 
which, if eetabliehed, th« owner or aald premlees might hecome liable, 
and which is chargflahle to the contractor, the owner ehail have the 
right to retain out of any payment thea due, or thereafter to become 
due, an amount sufficient to coiapletely indemnUy it a^saiast euch lien 
or claim. Should there prove to be any euch claim after an payiasnte 
-are made, the contractor shall refund to the owner all moneys that the 
latter may be cprnpelied to pay in dlecharglng any lien on eald preitilaes 
JBflda obligatory In consetjuence of the contractor's default. 

The party of the second part shall keep hi© intereet In the said 
bullaing fully insured against loss or damage by fire, until the com- 
pletion of the contract. 

The said epecifl cat lone and the eald drawl ngs are intended to co- 
operate, 60 that any works exhibited ia the draw Inge and not mentioned 
in the specif i cat loBB, or vice vereaj are to be executed the sama as if 
they Mere mentioned in the spe c if 1 cations and shown in the drawings^ 
without any extra <^arge whatever, and any and all difference or als- 
crepancies between the said specifications and the said drawings are 
hereby mutually waived by both parties hereto, in so far as the same 
affect the payments to be made or claimed under this contract. 

Should the party of the second part, at any time during the pro- 
gress of the said work, neglect or refuse to it]q?*ply a sufficiency of 
workmen or materials, the party of the first part may provide the eame^ 
after six days* notice In writing previously given. If such neglect or 
refusal shall continue, and flniah the said work; and the expense there-; 
of shall be aeducted from the amount of payment under this contract. 

IT IS HEREBY FURTHEK AGREED, for the consl deration hereinafter 
named, that the party of the second part shall, at any time or times 
within twelve month© after the completion of the said buildi!^, at the 
request of the party of the first part, and without any charge or ciaDQ 
or compensation therefor^ make end fully complete any end all repairs, 
and fully compensate and Indemnify the party of the first part for any 
and all daiaage that shall or loay occur to the said building or to the 
lujmlture or contentB thereof, when such repairs or dainage are called 
for or occasioned by reason of any defect or fault in the worKmanshlp 
or materials used in the construction of the said buildtng; PROVIDED, 
such repel re or damage are not directly attributable to faults in the 
Architects* plans or In the inaterlal thereby regulred. 

The party of the first part hereby agrees, in conelceration of the 
full and faithful performance of the sold several covenants and agree- 
ments of the party of the second part, to malte payments on or before the 
tenth day of everjf month to the party of tha second part, not exceeding 



In iha mesr*&k%t iht Aim t^T elgfi^|r<^llve p«r cent, ot the ceet df the 
work turd rm%er\&l» vtna^r^A during the pnecsdlng toonuhf la lawful 
mn^y o$ Ui« tbiitad Ststee oi America; tvtt m such piiycwnt Bh&xi tie 
,iMid« except on the production ami delivery to the party oi the flret 
purt or ft certiflcat* in writing, eigned Dy the eeid Architects, that 
thia coctTftct haa t>een well ftndi lalthltaiy perforaied uj) t{> the date of 
Btich certificate, and that the value of .tha worfc^ labor, and raaterlala 
theretofore rendered ami eaployea Iji and upon the said hulldlng la at 
leojGt flftaen per cent. In esceee of fhe payiaeiits calied lor by the 
party of tha ©econd pert^ to the extent and amount ftt>ove pnsecrlbed. 
But, on tha full and final completion of the said building, the party 
of the rirat part la to pey, upon the certificate ol the said Architects 
that tha Baae le due, the balance Uvsn unpaid of the full cost, price 
of the eaid coR^Jleted building, reckoning the cost oi the said building 
ftt one hundred and eighteen thousand one hundred and eighty (lie,lSO.O0| 
dollars . 

The contract Is applicable to and binding upon the executors, ad- 
Mini et rat ore J and oealgne and auccesBore, respectively, of the parties 
hereto; tout tt ie not assignatile by the party of the second partj ex- 
eept with the written consent or the party of the first part, 

Tlffi party of the eecond part further agreae to observe ana confom 
to all the lawa, ordinances, and regulations of the City of Springfield, 
and Stat« of Maeeachusetts relating to the use and obstruction of 
streets and BiciewallcB, in the way of building inaterials, excavations, 
temporary sidewalks, protection ol the public from danger, and ail othei: 
fflatttirs whatsoever; end to aeeis:ie all liability for oaraage or injury 
occurriog to any psreons or pro;.erty through the negllgetice or illegal 
acta of the said party of the second part, his contractors, sub-con- 
tractors, agents, or servants; end to indemnify and save hanalees tne 
party of the first part from all clalme, lose, or cost, by reason of 
such damage or Injjury. 

IK WITNESS WKEHBOF, the parties hereto have here- 
unto set their hands and seals the day and year first 
above written, 

W, H, Brainard } 

. „ „ ^ : County Comml eel oners 

J* H. Hendricfc ) of 

, -, a, , ; Hampden County 

J. M, SlcJcman ) 

The Poaburgh Company, 
ay R, L. Posburgh, 

President. 
SHKPLEY, HUTAN & COOLmifi, 
Architects » 

2 August, 1906, 
OBDER NO. 1, m 

The posburgh Company, 

You ar« hereby ordered to add to the contract of 9 Kov- 
enber 1905 with Hampden County for the HaU of Becoma at Sprlngf feld, 
Maae. the em of one hundred enu alxty-eix 30AOO Dellare for changes 
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ae described on back of order. 
Approved . 

J» H* Henurlck 

J. til. Slckntan 

C. H. Wuttlng 
Accei>t.ed. 

The Fosturgh Corapany, 

By H. L. Poeburgh, 
Preside ht- . 



Shepley, Rutan & Cool i age, 
ArciilVectB, 



Anwuni of~ tontract.^ 






lao.oo 



jwnouni onoaitlonsT 



16S.30 



To^air/iraounlE , 



L 346, 30 



Endorsed on DacJc &ti followa:- ^ 

Tile llgore, Ineiead ol marble, in the Begletry 

of Deeds and Beg let ry of Proljftte, aa eiiown on 

drawings 55 and 56, includltig martXe base behind 

cases . 
Brass pipe Instead of iron, for gas lights at 

entrance . 



*141, 






SEffiPLEY, RUTAN & COOLIDGE. 
Architects, 
$670. x/lQO I October 1906. 

ORISB NO. 2p 
THe Posburgh Co. 

You are hereby ordered to add to the contract of 9 
Hoveafcer 1905 with Heapden County for the tiall of Records at sprlnelielc 
Mass, the sum or six hundred end seventy xA^o Dollars for maKlng 
changes In the basenient entrance according to drawing #57. 
Approved. 

J. H. Hendrick 
J. M. Slcktaan 
Accepted. 

The Poeburgh Coopany, 



By R, L* Posburgh, 
President, 



Shepley, Rutan A Coolldga, 

Archlver-t^, 



S^lmt or contract. 
yilB,180.00 



moim% of AddUlohr.- 



1 



36,30 



1 



oTisl ^Amount. 
19.016.30 



$677,60AOO 



mSPWi, RUTAK 4 COOLIDGE. 
Architects. 

17 Deconber 1906. 

ORDER NO. 3, 

The Poshurgh Co. 

You are hereby ordered to add to the contract ol 9 
MoveiiB>er 1905 with Hanipden County for the Hall of Recorde at Spring- 
field, Maes, the sum of six hundred and seveflty^seven 6OA00 Doliara 
for enclosures and desks for Judge and Reglater of Deedfi In Court Room 
as per drawings.^ 
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Ajjp roved 

J. H, HendrlcJc ) 

; Co. Comrs. 
J, U, Slckman ) 

Accepted 

The JoBburgh Company, 

Sy John R. Blckrord. 
Free i dent. 



Sheplay, Rutan it CooXiOge, 

Archltecie, 



amount- or cgntr&ct. 
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118,130.00 



"Iraounv or Aaaitions* 



ly o 



513,90 



otai AjBoimt., 
119.695.90 



BOND NO. ^ 

THE TITLE OUARAmY & THUS! COMPANY OP SCHANTON^ PEKNA, 
Know all men by these preaente: 

That TliE POSBUBCH OOMPAWV of Boston, liaeB., a cori>orEtlon org^nU- 
ed unoer the lava of the State of Maine (here inane r called the Prlnci- 
pea), and THE TITLE GUARAOTY & TmfST CCMPANY OF aCRAWTOK^ PENNA., a 
corporation created and existing under the laws ot the Consaon wealth of 
Pennsylvania, eM whose principal of nee le located in the City of 
Scranton, Comaonwealth of Penney Ivan la, (hereinafter called the Surety), 
are htld and firmly t>ound unto COUNTY CF HAMPDEN (hereinafter called the 
Obligee), in the full and juet eini of fifty thousand (^50,000,00) 
IJollars, lawful jBonty of the UMted States, to the payment of nftiicli eimj 
well and truly to he made, the Bald Principal binds Itself, its succeee- 
ore end aeelgne Jointly and eeverally, firmly by these preeents, signed, 
sealed ena delivered thle iOtJi day of Nov. A.D.> 1905. 

WHEREAS^ eeld Principal hae entered into a certain written contract 
•flth Obligee to oaJce, erect, bylld, complete and finish all that certalij 
new building J to wit: a HaU of Kecorda, for Hampden County, to be 
erected between Elm and West State Streets, m the city of iBprlogfleld^ 
State or MaeeachuBetts, eald building belag that dflalgned and planned 
^r Shepley, Hutan & Coolldge, Architects, said contract bearing the dat« 
of 9th day of November, 1905, 

NCW, THEREFORE, The condition of the foregoing obligation Is such 
that if the said Principal fchall well and truly indemnify and save 
hamlese th« said Otllgee from any pecuniary loss resulting from the 
breach of any terms, covenant e and conditions of the said contract on 
the part of the said Principal to be performed, then this obligation 
shall be void; otherwiee to remain in ft41 force and effect in Law; 

PHOVIDED, however that this tond is issued subject to the follow- 
ing conditions and provlslone: 

FIPST,— That no liability shall aitach to the Surety hereunder 
unless, in the event of any default on the part of the Principal in the 
perfonaance of any of the terms, covenants or conditions of the eald 
contract, the Obligee ehail promptly and Immediately upon knowledge 
thereof, and In any event not later than thirty days after the 
occurrence oi such default, deliver to the Surety at Its office In the 
City of scranton, Penna., written notice thereof with a staten^ni of 
iha principal facts showing such default and the date ttereof ; nor 
toXftae the said Obligee shell delUer written notice to the surety at 
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It8 Off let BforfiBoia before raaklng no wie Principal vhe final payment, 
ijrovlded for under the contract herein rererred to. 

SECOND, Hiat In caae of euch default en the part of the Princi- 
pal, the Surety shall have the right, if it ecJ desire, to aeeume and 
complete or procure the completion of neia contract; ana In case of 
Buch default, the Surety sliall tie eubrogfltea and entitled to all the 
rights QM properties of the Principal arlelnE out of the said contract 
and omerwlse, including all securltiee and inaeisnitlee therefore re- 
received by tha Obligee, and all deferred payroenU, retained precentagee 
and credltfi, due to the Principal at tJie time of sucb default, or to 
Uecome due thereafter by the ternm and dates of the contract. 

THIRD^ THat In no event ehall the surety he Hahle lor a greater 
«uni than the penalty of tti le bond^ or subject to any suit, action or 
other proceeding tiierton that tjB Jjastituted later than one year froia 
the date hereof or Buch date herB^finr wrli-ten. 

FOUPTH^ That in no event shall the Surety be llsble for any 
damage resulting Xroo, or for tlie construction or repair of any woric 
I damaged or destroyed by, en act of God, or the pu&lic enwaies, or mobs, 
or riots, or civil cocmotlon, or employee leaving the worK being done 
under said contract, on account of so-calltd ■strlkeB* or labor 
dl Til cuttle ft. 

IK TESTIMONY WHIPBOP^ the eald Principal has caused theee presentB 

i 

to ba sealed with Its corporate aeal, attested by the sigiature of ItB 
duly authorized officers, and the eald Surety hes caused these presents 
to be sealed with Its corporate eoal^ attested by the signature of lt& 
Attorneys- In Fact the day and year first above written. 
Signed, pealert and delivered. In the preeence of 

The PoBburgh ComjiaQy^ 



Contract for Heat- 
ing Apparatus In 
Hall of Becorde. 



a. 9.) 



Attest r 



By P. L. Fos&UTEhj 

Preeifient, 



H, CiBaalngSj, Jr., 

Secretary, 

The Title Guaranty & Trust Corapany of Scrantcn, Penna., 

Charles H. Wlleon 



(L. 8j 

Endorsed on back ae follows: 

Eacelved Mar. 7, '07, 



By Wlnslow Warren, Jr., 

Its Attorneys- In-Pact, 



3:52 p. M, 



Fred A, Be arse. 

County Treaaurer. 

AGREaffifJT AKD CONTRACT FOR BUTLDIHJ, mtXe thlft eleventh day of 
Ifoveraber nineteen hundred and five by and between County of Haj:»aen, 
Cojnnonwealth of MasBschueetts, by the County ComlBEloners (but not for 
' the iBBnt)er8 of the coramlss loners individually or Jointly), party of the 
firet pert, and George H. McClean, Heating Contractor doing busHieea In 
the city of Springrield, State of Massschusetta, party of the second 
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Thn party of the second part heretty covenant e and agrees to and 
wltij tbe fWirty of the flret port^ for tJis coasl deration hereinafter ex- 
pressed j, to make^ erects build j complete ^ and flnleh all that carta la 
new work; to wit: the Low Preeeure Steam Heating and Ventilating 
Apparatus in the Hall of Records^ for Hampden County ^ to bt erected be* 
tween Elm end Weet State Streets, in the City of Springfield, state of 
HasBeebusettB, said building being that designed and planned by Shepley^ 
RutiJijf & Coolldge, Architects, lor the party of the flret part^ and to 
furnish all ths materials and labor lor that purpose* All the work, 
labor and materials to be done* furnished, Maed or employed In or upon 
the said heating apparatus to be eubetantlal, thorough, and of the beet 
quality, and to be rendered furnished, and perforraed according, subject 
and conlonBabiy to the plane, drawings, and- dl recti one of the s^id 
Architects, or, in their absence, to the directions of whomsoever may 
be appolcted to represent them, and to the specifications which are 
hereto annexed, which said plans, drawings and specif icatione are to 
be taJcen and deemed a part of thie contract » All the said worJc to be 
done and finished to the satisfaction of the party of the riret part 
and the said Architects j and to be fully completed, and the eala heat- 
ing apparatUB ready for use by or before the twentieth day of October, 
1906, 

In case of failure on tiie part of the party of the second part to 
fully cotaplete the said heating apparatus at the time epeclfled above, 
the party of the second part hereby further agrees to pay to the party 
of the first part, the sua of fifty dollare per aiem not as a forfeiture, 
but as and for the dajnaKes of the party of the first part which are 
hereby liquidated at that sum. Such payment to be on and for each and 
every day that ehall elapse after the time when, by this contract said 
Jieatlng apparatus should be completed, and until its actual completion. 

For any delay caused by a strike or lock-out snong the workmen in 
the building trades, additional time (equivalent to said delay) shall b 
allowed for the completion of this contract: PPOVIDED, such striice or 
lock-out Is not Caused isy any action of the party of the second part. 
In case of any question as to the responsibility of the party of the 
second pert for any delay ay the workmen, such a question ehall be stto- 
mltted to and decided by arbitrators in accOTdance with the provisions 
of the section hereinafter contained, 

IT la HEREBY RJRTdllR AGRKED, tfiat the party of the first part, wltt 
the advice and consent of the said Architects, msy vary the plane and 
specif icat lone above mentioned, m any reapecte whatever, without thsre- 
hy Impairing the obligations of this contract? but the ea/ria, as so 
fflOdifUd, shall, nevertheless, he binding and effectual upon both 
parties hereto, and m all inetances and respects in which such varlano 
shall he loade, the same shall be fully reduced to and wtpreseed in writ 
ing, prepared and signed by tiie parties hereto, or by their agents, dul 
aetborUed and specially empowered to act m their behalf, be anhejted t 
and made a part of this contract, and only then shall be mde and become' 
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operative. aikI the psrtUs hereto Btiall be entlUad aiiO at llaerty u* 
make auch ehajig* or chmiees lis the tenae or »':iount of p^yowit, under 
thte contract, as my Do requlalta and prober, upoa any varUtion or 
ftlteratlofl ftf gald plans or apecil I cations j mix th- eai»fi ^mii »>e t»a« 
and axpreeBea In the writing above msntlooed, at oi- bafore tfeft tliw of 
slsnlng tue eaiae. No ortier shall he valW imlesa eipr^eaed in writing, 
with the price annexed, a© above diacntied; and m alloNince ahali be 
fllAda to, and ao clala fihall be mde by, the contractor for any worfc 
perfonned or asatsrlala rumlehed, in addition to the ewa herelnBfter 
agreed to be paid by the party of the nrst part, unlese euch work 
shall have been perfonaed and materials fuml^ed lo pia-euanco qf a 
written order j, as above provided. 

Should Einy dispute arise respecting the trw conetnictloa or meajt- 
iJig of the plans, drawings or speclflcatlotts, the s^e shall be re ferret 
to tne said Architects, whose declelon thsreon shall be final ana con- 
clusive. 

Should any dispute arise respecting the true value of the extra 
work or materlala, or of the work or materials omitted In cooseqiaQce 
ef a variance iroa the plane and specifications, as above eet forth, thfl 
eaiQS shall be submitted to tvro competent persons, one to be selected by I 
each of the parties hereto; and such two shall be at liberty, iti case of 
ttkslr dleagreem^nt, to choose a tnlrd person as sole imtplre, wnoee de» 
clslQQ shall bo final and conclusive upon all parties » 

The party of the first part shall not be In any manner answerable 
or accountable Tor any lose or damsge that shall or may happen to the 
said heating apparatus or to any part thereof, during the period of con- 
struction, and until the full completion of tliya sosie, or for any of the 
satsrialSj tools or other articles used and employed in or about the 
sane . 

If at any time there shall be evidence of any lien or clslm for 
which. If established, the owner or said premUes mlt^t becooe 1 labia, 
and which Is chargeable to the contractor, tne owner shall have tiia 
right to rota la out of any payment then due, or thereafter to become 
due, an vuount sufficient to coispletely indemnify it ai^lnst such lien 
-or claim, Shotild there prove to be any such claim after all paymente 
are imde, the contractor shall refund to the owner all moneys tnat the 
latter may be compelled to pay In discharging any lien on said pre* 
aisea luide obligatory In consequence of the contractor's default* 

The party of the secoad part shall keep his lotereet In the said 
. building f'Jlly Insured against lose or damage by f Irt, until the com- 
pletion of the contract. 

The aald specifications and the said drawings are Intended to co- 
operate, so tl»t any «orkR exhibited In the drawings and not mentioned 
In the specifications, or vice versa, are to be executed ^ mm m it 
they were mentioned In the specifications and eho#a In the dr*»lnfi»* 
wltiiout any axtr» charge whatever; and any and all difference or dis- 
crepancies between the sale speclllcatlons and tse imld drawings tr* 
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bi^reby atutiiBlly waived by tjotbi parties tieretOj In so far as the sesia 
aft^ct tiie papientiS t<o tie made or claimed uncLer t^le ccintract^. 

Sht^uld the party of the Becond partj at any tlnie during the pro- 
- grese of the said work^ neglect or refuse ba supply a sufficiency of 
wortPien or raaterlala, the party of the flret part may provide the saim, 
after bU days* notice lo writing prevlotiely given. If such neglect or 
refusal ehall continue^ end finish the said work; and the expense there- 
of shall be deducted fT<m the a/aount of payment under tin Is contract, 
IT la fcn?©Y FURTHER AGREED, for *he coneldsrat Ion hereinafter 
named, that the party of the ©econd part shall, at any tltne or tlmea 
wHiiln twelve months after the completion of the said heating apparatus 
at the requeat or the party of the first part, <ana wltnout any charge or 
claim or con^jensatlon therefor, nKtke and fully complete any and all r«- 
palre, and fully compensate and indeianlfy the party of the first part 
for any and all damage that shall or nmy occur to the said heating 
apparatus^ when such repairs or damage are called for or occaaioned hy 
reason oi any defect or fault in the workaianshlp or materials used in 
the construction of the said heating apparatuai PROVIDED, such repairs 
or damage are not directly attributable to fault© in the Archltecta' 
plans or in the material thereby required. 

The party of the first part hereby agrees, in oonal deration of the 
full and faithful perfonaance of the 6«*ld several covenants and agree- 
aents of the party of the second part, to make payments on or bdlore 
the tenth day of every month to the party of the second part, not ex- 
ceeding In the aggregate the bueh of eighty-five per cent, of the cost of 
the work and materials rendered during the preceding month, in lawful 
money of the Iftilted states of America; but no such paycient shall be 
made except on tue production and delivery to the party of the flrat 
part of a certificate In writing, elgnsd by the said Archltecte, that 
this contract has been wall and ftithfully perforced up to the date of 
' 8uch certificate, and that the value of the work, labor, and taateriala 
theretofore rendered and employed In and upon the said heating 
apparatus la at least fifteen per cent. In excess Sf the payronts call- 
ed for by the party of the second part, to tne extent and amount above 
prescribed. But, on the full and final completion of the said heating 
ftpparatua, the party ol the first part Is to pay, upon tJie certificate 
of the said AroMtects tnat the same is due, the balance then unpaid of 
thfl full cost price of the said completed heating apparatus, reckoning 
the cost of the said heating apparatus at eight thousand seven hundred 
{e,70O.iA0O) dolUre. 

The contract Is appll cattle to and bindlne upon the executors, ad- 
ministrators, and aeelgns and successors, respectively, of the parties 
hereto; but It la not aaelgnahle by the party of the second part, ex- 
cept witli the written consent of the party of the rirat part. 

The party of the second part further agrees to observe and conform 
to all the laws, ordinances, and regulations ot the City of Sprliigneld 
and Stata of Massachusetts relating to the use and obstruction of 
streets and sidewalks, in the way of building laiterlals, excavations. 
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tfliDporary eldewaLlCB, proT,ectlon oX the public from aajiger, and all 
ot,toer matters wMteoever; ana %o aasme all liafeUUy for damage or Ln- 
Jury occurrlne to any persons or property through the nagllgence or 
lUegal acts or the enm party of the second part. Me contractora, eUb 
.contractors, agents, or servants j and to IndawiAlfy and save haruiLeae thi 
party of the first part from all clalciB, lose, or coet, tjy reason of 
- such daniage or Injury.^ 

IN WITNESS WHEREOF, the parties hereto have hereunto set 
their hands and eeala the day and year first atove 
written. 

Geo. H* UcLean. 
W. H. Bralnerd ) 

* 

(L. a.) J, H. Hendriclc ( 

J. M. Slctoaan ) 



County 
Cotanleslonere. 



KNOW ALL MM BY THESE PRESENTS that Wfi, George H. McClean of Spring- 
field, County of Hampden and Cofinon wealth of Massachusetts, as princi- 
pal and D. 0, GilflBrt, A. H. Geottlng and William K. Dexter, all of eald 
Springfield as aurstles, are holden and stand firmly bound unto the 
County of Hampden In tfte eitn of Pour Thouwmo (4000) Dollar© to the 
payment e of which to the said County of Haiopden, ite succeseora or 
asaigne we hereby bind ourselves, our heirs, executors and admlnistra- 
tors Jointly and severally firmly by tiKso pre ee fits. The condition of 
tfiis obligation is such that whereas the said George H^ McLean did upon 
the Eleventh day of November, A,D, 1905 enter Into a contract with th« 
said County of Hampden by its county Cooalssi oners thereunto duly 
authorized to make, erect, build, complete and finish the low preasure 
steam heating and ventilating apparatus In the Hall of Becords for 
Hampden County, now in procees of erection, according to the tentia and 
prdvlelons of said contract and the plans, drawings and specif icationa 
referred to In said contract, which contract, plane, drawings and epecl*f 
flcations may be referred to ana are made a part hereof, 

KOW THEBEPORE If tiie above bounden George H. McCleen his heirs, 
executors, administrators and assigns shall in eill things stand to and 
abide by and wall and truly (ceep and perform the covenants, condition© 
and agreements m said contract on his or their part to be kept and per- 
formed at the time and In the manner therein specified and shall indera^ 
nify and eave harmless said County of Hampden, Its officers end agents 
ae therein stipulated, then this bond shall become null and void, other- 
wise it shall be and reinaln in full force and virtue, 

IN WITNESS WHEREOF we hereunto eet our hands and aeala thle fll- 
teentn of November, In the year of oiir Lord, 1905. 



CtiUB. M. Calhoun 
to G. H. McC. 

In Presence of 

P. H. Burt 

Arthur H* Shaw 

George A, Peaee 
to W. H. D, 



to 



George H- McClean 
D, 0. Gilmore 



A. H. Goettlng 



Mil. H. Dexter 



(Seal) 
(Seal^ 

(Seal) 
(Seal) 
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AGHESiENT AND COI^nRACr FOR BUILDING, madfl tUle eev©nt,U day of Jima 
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Contract lor Boiler 
: Booffl. Coal Pookat 
nineteen; JQundred and. elx, by and between County of Hainpaenj Cominonweaitii and Chininey. 

of UaeeacbUeettfij by tlie County Conxnleeionore (but not for the caeinbore 
of tne ComnlsBlontjra individually or jolnLly), party ot tho Ilrst part^ 
and Tfte FoB^u^gl] Corajjany, oy lie Preeluent, H, L. Foeliurgn, Building 
Contractors, doing bufiinaas in tha 01 ty of Boeton^ County of Stif folic, 
Stata of ilaaeachusetts, party of the aecond part, 

Tha party of the eacond part heraOy covomnts and agreta to and 
with the party of the flrat part, tor .the eonal deration hereinafter ex- 
presaed, to maite, erect, build, complete, and finish all that certain 
new building, to wit: a Boiler RoojUj Coal Pocicet and Chimney, for the 
Ceurt House and Hall of Recorda, in the City of Sprlngilela, State of 
JlassachueettSj aa called for hy the drawings^ specif ic at iona and addenda 
to specifications, with the nradlf icatlona shown on drawlnge Kos. T and 
6; eald hulldlug heing that deelgned and planned by Shepley, Rutaa & 
Coolidge, Architects, for the party of tha flret part; and to furnlah 
all the [Materials and lahor for tliat purpose. All the work, labor and 
icatarlals to be done, fumlehed, used or employed in or upon the eaid 
building to da eubetantlal, thorough, and of the best quality, and to bi 
.rendered furnlehed, and perfonaed according, subject and ccnforniatJ.y to 
the plane, drawings, and directions of the ©aid Architects^ or. In thali' 
ftbeence, to the directions of whomaoever may be appointed to represent 
them, and %q thi specifications which are hereto annexed, which eald 
plena, drawings, ana epeciflcattons are to be taken and deemed a port 
of this contract. All the an Id work to be done and finished to the 
satief action of the party of the first part and the aaid Architects; 
and to Jae fully completed, and the said building ready for occupation, 
by or before the twentieth day of October^ nineteen hundred and six. 

In caee of failure on the part of the party of the second part to 
fully complete the said tuilding at the tlrae specified above, the party 
Of the second part hereby f urine r agrees to pay to the party of the 
first part, the sum of twenty-f Ivo (^25,00) per diem not as a forfeiture 
but as and for the damages of the party of the first part which are 
hereby liquidated at that sum. Such pajioent to be oa and for each and 
every day' that shall elapee after the time when, by this contract said 
building should be completed, and until its actual completion, 

Per any delay caused by a stnica or lock-out among the workmen In 
the building trades, additional time (equivalent to said delay) shall 
be allowed for the completion of this contract: PRCfVIDED, such strike or 
lock-out is not caused by any action of the party of the aecond part. 
In case of any question as to the responsibility of the party of the 
iacond part for any delay by the workmen, such a question shall be sub- 
mitted to and decided by arbitrators in accordance with the provislona 
of the section hereinafter contained. 

IT la HKRESy FWiTHER AfiREEa), that the party of the first part, wlti 
tha advice and coneant of the eald Architects, may vary the plan! and 
apeclflcatlone above mentioned, in any respects whatever, without there- 



toy Impairing tho otJllgations of thU contract; tut tha eaiae, as ao modU 
tied, Bhall, nevertheless, be binding and erfectual upon both parties 
hereto, and In aU Instances and respect© in which such variance thaU 
be raade, the earns shall be lully reduced to and expressed In writing , 
prepared and signed by the pert lee hereto, or Uy their agents, duly 
qirthorUed and specially ernpowered to act In their behalf, be annsxea 
to and mdfi a part of this contract, and only then eJiall be laade and be- 
con» operative. And the parties hereto shall be entitled and at 
liberty to maKe such cliange or chnngee in the teztae or anount of pay- 
ment, under this contract, as may be requisite and proper, upon any 
variation or alteration of said plana or specincatlons; and the sam 
shall be made and expressed In the .wltlng above mentioned, at or be- 
fore the time of signing the same. No order shall be valid unless ex- 
pressed In writing, irith the price annexed, aa abovs described; and 
no allowance shall be toads to, and no claim shall be mi^ by, the con- 
tractor for any work performed or materials furnlehtd. In addltlan to 
the stm hereinafter agreed to be paid by the party of the first part, 
unless such worJc shall have been perfonned ajid materials furnished tn 
pursuance of a written order, a* above provided. 

Should any dispute arise respecting the true construction or uieafl- 
ine or the plans, drawings or spec if Icat Ions, the same shall be rsferr- 
ed to the said Architects, whose decision thereon shall be final and • 
conclusivs , 

Should any dispute arise respecting the true value of the extra 
work or materials, or ol the work or materials omitted In consequence 
of a variance from the plans and specifications, as ahove set forth, 
the same stiall be submitted to two cocipetent persons, one to be select- 
ed by each of t-he parties hereto; and such two shall bo at literty, in 
case of their dlsa^esment, to choose a third person as sole umpire, 
whose decision shall be final and conclusive upon all parties. 

The party of the first part sJmll aot be in any manner answerable 
or accountabls for any lose or damage that shall or may happen to the 
said building, or to any part thereof, during the period of construct- 
ion, and until the full completion of the eaiae, or for any of the mats- 
rials, tools or other articles used and employed In or about the «urje. 

If at any time there shall be evidence of any lien or claim for 
itfhlch. If established, the owner or said premises might become llaMe, ■ 
and which Is chargeable to the contractor, the owner shall have the 
right to retain out ol any payment then due, or thereafter to becocie 
dua, an amount eufftcisnt to completely inaemnlfy it against euclr lien 
or claim. Should there prove to be any such claim after all paysjente 
are made, the contractor shall refund to the owner aU moneys tltat the 
latter may be compelled to pay In discharging ahy lien on said premisss 
made obligatory In conscQUence of the contractor's default. 

, The party of the second part shall keep hU Interest in the eald 
bulldiag fully insured against loss or damage by fire, until the com- 
pletion of the contract. 
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The said ep«c trie at lone and tb« aald orewlngs are intenaed to co- 
cpemte, so tMt any worke exhibited In the drawing;^ and not loeBtloned 
Id ttie fipeclXlcatrloGe, or vic« versa, are to be exeiiuted the earoe as if 
they irero luenLioned In the apeclfl cat lone and shovm In the drawings, 
without any extra ciiarg© whatever j *nd any and all dlfferancs or dla- 
or^panelaa between the said spec in cations and the said drawings are 
hereby mutually waived by both parties hereto^ Jln ao far as the same 
affe^tt the psiyments to be made or claimed untier thle contract. 

Stoould the party of the second paart^ at any time during Uie pro- 
gress of the said work, neglect or refuee to supply a sufficiency of 
workmen or materlala, the party of the first part may provide the saoe* 
after six days* notice In writing previously given, If such ne^ilect or 
refusal shall continue, end flnleh the said work; and the expense there- 
of shall tie deducted from the amount of payment unuer this contract. 
IT I a HEREBY FUBTHER AGREED, for the consideration hereinafter 
named, that the party of the second part, shall^ &t any time or times 
within twelve months after the con^pletlon of the aald building, at the 
reQueat ol the party of the rirst part, and without any charge or claim 
6r cotHpensatlon therefor, make and fully complete any and all repairs, 
and fully compensate end indemnify the party of the first part for any 
aBH all dflinsge that ehall or may occur to the eald building or to the 
furniture or contents thereof, when such repairs or damage are called 
for or occflsionect by reason of amy defact or fault In the workmanehlp 
or materials used In the construction of the said bulldlngj PHOVIDEDj 
Buch repairs or Manage are not directly attritutable to faults In the 
Architects' plane ^ or in the material thereby required. 

Tlie party of the II ret part hereby agrees, in consideration of the 
full and faithful performance of the said several covenants and agres- 
raents of the party of the second part, to make payments on or before thi 
tenth day or every laonth to the party of ihe second part, not exceeding 
In the aggregate the sum of eighty-five per cent, of the cost of the 
woric and materials rendered during the preceding month. In Ifiwlul money 
or the United State e of Ajnerlca; hut no such payment ehall he OBde ex- 
cept on the production and delivery to the party of the first part of a 
certificate In writing, elgneo by the said Architects, that mis con* 
tameX has been well and faithfully perforc^d up to the date of such 
cartiricate, and that the value of the work, labor, end nmt. rials there- 
tofore renaered and erajployed in and upon the aalo building is at least 
fifteen per cent. In excess of the payments called for by the party of 
the second part, to the extent and amount aoove prescribed. But, on 
the full and final completion of the said builolng, the party of the 
first part is to pay, upon the certificate of the said Architects that 
the same Is due, the balajice then unpaid of the full cost price of the 
©aid completed building, reckoning the cost of the sal* building at 
twenty-seven thousand six hundred and fifty-four (27,654.xA00) dollars, 

The contract le applicahle to and biixllng upon the executor!, ad- 
ministrators, and abslgna and successors, respectively, of the parties 
hereto; hut it is not assignable by the party of the second part, except 
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wlt-h the written consent or the isarty of tbe Xlret part. 

The j^arty of the second part tu:%ti»T agreee to oheerve ana oon- 
rorm to all the laws, ordlnancee, and regulations or tue City of 
Springfield and State of Massachusetts reUtln^ to th« M&e ana obetruct* 
lone or streets anU sidewalks. In the way of tiullding materlaXe, ex- 


^^^^^1 




cawatione, temporary elaewalks, protecUon of the public from danger, 
bM all other matters whatsoever,' and to aseime all liabiiuy fpr 
dwnago or Injury occurring to any pereons or property through the 
negligence or illegal acta of the aald party of the secono part, hi a 
contractors, eub- contract ore, ogentB, or servente; and to Indeomlfy 
and save harmless the party of the first part Irora ail claims, loss, or 
cost, by reason of such daiaage or Injury. 

IN WITKISS WHJvHEOP, th# parties hereto have hereunto eet 

their hanas and aeale the day and year first above 

written. 

■J. R, Hendrlcic ) 

(L. a.) J. M. sickcen j ^*"^^^ 

; ConmlB el oners, 
C. H. Nutting ) 

The FoelDurgh Company, 

By R, L. FoBhurgh. 

Praalaent. 

SHKPLEY, HUTAK & OOOLIDGE. 

Architects . 

$635.xA00 29 August, 190S. 

OBMB NO. 1. 

The Poeburj^ Co. 

You are herehy ordered to add to tiie contract of 7 June 




^Hl 


1306 with County of Hacipden, State of MaeeachusettG for ihe Boiler Room, fl 
Coal PocKet and Chimney for Hall of Records * Court House at sprlngf leld, ^ 






UaBB, the aunt ol six hundred ana twenty-five x/loO Dollare for cutting 


■ 




aoor through granite wall Into old Court House, fumlshing Iron etalre^ 


I 




fireproof door, granolithic steps, platform, etc, all as shown on draw- 


I 




ing dated July 27, 1906. 


I 




Approved . 


■ 


^■' 


J, H, Hendrlck J co» 

■ * 

J, M. Sickraan J Comrs. 
Accepted, 


1 


^^^H 


The Foshurgh Company, Shepley, Futan & Coolldge^^ 

By R, L, Fos-burgh, 
Pre el dent. 


^1 f 


mmrcr:^^^-^ wi^unvgi «dit!on«. ^<ti^^-^- 


^H ' Bona for Boiler 
^H Ho Dm, CorI Pocket, 
^H ami chioney. 


ROHD NO. 
TTffi iVtm GUARANTY a 3UKK1T COttPANV. 


^H I 




Know all cten by these presents: 

That THE FCf^URGH ca^PAJiV, a corporation organUad under the lawe ^ 
of the State of J^aino (hereinafter called the Frlnclpalh and THE TITtl 
GliABAJITY a ^FTTV Cd^ANY, . corporation created a.d axUtlng under the 


1 


^ . ^^^^^^^^^^^^ 


^^^^^^H 
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lawB of the Co ration wealth oJ Fenneylvflili&, and wtiose principal oftlce le 
located in the City of Scranton, Comnonwealth of Fenneylvanla, (herein- 
after c&lled the Surety), are held and f Innly bound unto OOUNTY OF HAMP- 
DEN (herelnaXter called the Obligee), in the full and Juet sun of 
Fourteftd thousand ($14^000.00) Dollars, lawful money of the United 
Stales, to the payiaent of which eum, well and truly to be made, the 
said Prilncipal binds Itself, Its successors and aselgns. Jointly and 
severally, firmly by these presents. Signed^ sealed and delivered t-hla 
7tb day ol June A.D, 1906. 

^WHFPEAS, said Principal baa entered into a certain written con- 
1»ract with the Otollgee, to ra&ke, erect, build, complete and finish all 
that csrtaln naw building, to wit: a Boiler Room, Coal Pocicet and ChUa- 
ney, for the Court Houes and Hall of Records, In the City of SprlngfleK 
and Connion wealth of Maesachueette, e&ld contract Dearlng the date of 
ju»s Tth, 1906, 

MOW, THEHEFOHE, The condition of the foregoing obligation I a such 
that If the said Principal shell well and truly indemnify and save 
harmless the said Obligts from any pecuniary loss resulting from the 
breach of any of the terms, covenants and com! t lone of the said con- 
tract on the part of the said Prlncli^L to be performed, then this 
obligation shall he voldj otherwise to remain In full force and eflecl 
In law; PBOVIIED, however, that this bond Is Issued subject to the 
following conditions and provisions: 

flRSTf That no liability shall attach to t!ie Surety hereunder 
llnlees, in the event of any default on the pert of the Principal In the 
perfoimance of any of the teims, covenants or conditions ot the said 
contract, the Obligee shall promptly and Immediately upon Itnowled^s 
thereof, deliver to the Surety at its office la the City of Scranton, 
Pemm., written notice thersof with a statement of the principal facts 
showing such default and the dats thereof; nor unless the Bald Obligee 
Bhall deliver written notice to the surety at its office aforesaid be- 
fore maKlng to the Principal the final payment provided for under the 
contract herein referred to. 

SECONDLY, that in no event shall the Surety be liable for a 
greater sun than the penalty of this bond, or subject to any suit. 
Action or other proceeding the-eon that is Instituted later theai six 
months from the completion of said contract, 

THIfiay, That in no event shall the Surety be liable for any 
damage resulting from, or for the construction or repair of any woric 
dmjaged or destroyed by an act of God, or the public enemiee, or mobs. 
or riots, or civil coninotlon, or by employee leaving the worK being 
done under the said contract, on account of so-called •etrlkee* or 
labor difficulties. 

IN TESlJiJOWY WHEREOF, the said Principal has caused these pre- 
sentB to be seeled with its corporate seal, attested by the signature 
of its dUly ftuthorlasd officers, and the said Siarety has caussd ihese 
presents to be sealed with its corporate seal, attested by the signa- 
I ture of its attorney-in-fact the day and year first above written. 



Convract for 
Boiler Plant for 
Hell Qi RecordB & 
Court House. 



f '• 



Signed, Sealed and Delivered 
in xiit presence of 



# V # # « t i 



Attest; 



The Foeburgh Company, 

By n. L. PoBburgh, 

Prefilaeiat . 



H. Cummlnge^ Jr., 

Secretary, 



(1. 8.) 



Tbe Tills Guaranty 9t Suret-y Coapany. 



Bidoreeti on tjaclc as follows: 

Baceived Mar. 7, '07, 



By Wlnelow Warran, Jr., 

Its Attorney- In- tact. 



3:52 P. M. 



Fred A. Bearee. 

County Treasurer. 

On the nineteenth day ef June, nineteen hundred and six, it vfaa voted 

i^at the PltzGihbon tollera te Installed In the mw tioller room, J. H, 

Handrlck and C. H. Nutting, EeqAilres voting io the ainni»tlvi and J, 

U« Slcknian, Esq, In the negative, 

A0KIBIEWT AND OOKTRACI FOR BUILDING, made this - -day or Juna 

nineteen hundred and six by and between County of Hainpden, Coninonwealth 
of Massachueetta, hy the County Conmlsslonera (but not for the meobers 
of the CoimlBsloners Individually or Jointly) party of the first part, 
and George H. McClean, Heating Contract or, doing buslnaa^ in the City 
of Springfield, state of Maeeachufiette, perty ol the second part. 

The party of the aecond part hereby covenants end agrees to and 
with the party of the first part, for the consioeratlon hereinafter ex- 
pressed, to tsaice, erect, build, complete, and finish all that certain 
ne« work J to wltr a Central Boiler Plant for the HaU of Records and 
Court House Building, for Haiapden County, In the City of Springfield, 
State of UaBS&chuaetti,. UBlng three Flt^lbbons Boilers as called for 

I 

ill Addendum to Specif 1 cations and osiittldg the sniofce coneunera; said 
boiler plant being that designed and planned by Shepley, Rutin & Coo- 
lldge. Architects, for the party of the first part; and to furnish all 
the materlalfi and lahor for that purpose. All the work, labor and 
n^teriala to be done. Turn lahed, used or employed in or upon the said 
boiler plant to be substantial, thorough, and of the best quality, and 
to be rendered furnished, and perforjjKd according, subject and con- 
fonaibly to the plans, drawings, and diractlons of the sala Architects, 
or. In their absence, to the directions of whomsoever may be appointed 
to represent then, and to the specif lea tl one which are hereto annexed, 
which as Id plans, drawings, and specifications are to be taken and 
deemed a part of this contract. All the said work to be done and 
flnlshad to the satisfaction of the party of the first part and the 
fiald ArcHltecte; and to be fully completed, and the said boiler plant 
ready for use, by or before tin twentieth day of October, nineteen hun- 
dred and six, 

in case of failure on the part of the party of the aecond part to 
fully coinplete the said boiler plant at the tiine specified above, the 
party of the sec;nd part hereby further agrees to pay to the party of 
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tlie first part, Lhe Bma of $S5>00 {%mniy"tiv& dollers) per diem not as 
a forfeiture, but aa ajid for the (iamaees of the party of the first part 
whlcJi are hereby liquidated at that auai. Sucii payment to be on and for 
ftaci) and every day that ahall el&pae after the time when, by thle con- 
tract esld boiler plant ehould be completed^ and until Ite actual 
completion* 

For any deley caused by a atrllce or lock-out afflong the workmen in 
the building trades, additional time (equivalent to said delay) shall 
be allowed for the conjpletlon of thle contract: vmmuED, such strike 
or lock-out Is not caueedby any action of the party of the second part. 
In case of any question as to the reaponalbillty of the party of the 
second part for any delay by the workmen, such a question shall be suJj- 
oltted to and dec iced by arbitrators In accordance with the provisions 
of the sect Ion hereinafter contained. 

IT IS tEBEBY FURTHEP AGREED, that the party of the first part, 
with the advice and consent of the s&id Architects, may vary the plans 
end specifications above mentioned, in any respects whatever, without 
thereby Impairing the obligations of thle contract; but the sajne, as so 
modified, shall, nevertheless, be blnalng and effectual upon both 
parties hereto, and in all instances and respects In iiflilch such variance 
shall be made, the same shall be fully reduced to and expressed in 
writing, prepared and signed by tiie parties hereto, or by their agentSj 
duly authorized and specially eiapowered to act In their behalf, be 
annexed to and made a part of this contract, and only then shall be 
BBde and become operative. And the parties hereto ahall be entitled 
and at liberty to meice such change or changes in the terras or amount 
ol payment, under this contract, as may be requisite and proper, upon 
any variation or alteration of said plane or specif icationa; and the 
aarae ^lall be made and expressed In the writing above medtloned, at or 
befor« the time of signing the saine. Ho oraer shall be valid unless ei- 
preseed in vsfrltlng, with the price annexed, as above described; and 
no allowance shall be made to, and no claim shall be raaue by, the con- 
tractor for any work perforced cr materials furnished. In addition to, 
the eim hereinafter agreed to be paid by the party of the first part, 
ttOlees such work shall liave been performed and materials furnlahed In 
pursuance of a written order, as above provided, 

aiould any dispute arise respecting the true construction or mean- 
ing Of the plana, drawings or specifications, Lhe some shall be referr- 
ed to the said Architects, whose declelort thereon shall be final and 
cORclusl ve . 

Bhould any dispute arise respecting the true value of the extra 
work or materials, or of the #ork or materials omitted In consequence 
of a variance from the plans and spec in cations, as above set forth, 
tSe same shall he submitted to two competent persone, jpne to be select- 
ed by each of the parties hereto; and such two shall be et liberty In 
ease of their disagreement, to choose a third person as sole isnptre, 
whose decision shall tie final and concluelve upon all parties. 




The party of the first pm shall not be in any mnner aiiewtmu 
or accountuftle tor aiyr loee or OBiaage XMl shaXl or may happen t.o the 
said boll«r plant or to any part thereol, during the period ol coa^ 
struct loc, and until tHe nui eoEjpietioG ol the sao-, or for any or th« 
mate rials, tools or other article 6 used and employed In or about tiie 

If at any tliae there shall be evidence of any lleo or claim for 
which, 11 istabllshed, tbe otmer or eald premises inlght becotae liable 
and which is chargeable to the contractor, the owner eball have foe 
right to retain out of any paynient then due^ or tl^reafter to become 
due, an amount eufllclent to completely Indemnify it against such lien 
or claim. Should there prove to be any such claim after all payments 
are made, the con tractor shall refund to the owner ail moneys that th» 
latter my be coiqpelled to pay in discharging any lien on said premises 
mad© obligatory In coneeQueuce of the contractor's default. 

The party of the aecond part shall keep his interest In the eald 
boiler plant fully ineuredl against loss or daitaaga by fire, until the 
completion of the contract. 

The eald sped '1 cations and the eald drawings are Intended to co- 
operate, so that any works exhibited in the drawlnge an4 not mentlonad 
In the specifications, or vice verea, are to be executed the aaioe as If 
.they were mentioned In the specifications and shown In the drawings, 
without eny extra charge ivhatever; and any and all difference or dle-^ 
crepanclee between the said specifications and the said drawings are 
hereby mutually waived by both parties hereto. In so far as the same 
affect the payments to be raade or claimed under thle contract, 

ahotad the party of the second part^ at any time durlne the pro- 
grass of the said work, neglect or refuee to supply a sufficiency of 
wortejen or materials, the party of the first part nay provide the same, 
after six days* notice In writing previously given. If such neglect or 
refusal shall continue, and finish the said work; and the expense there 
ef shall be deducted from the amount of payment under this contract, 

IT IS HKRF3y FURTHER AGREED, for the cone Iderat ion hereinafter 
naoed, that the party of the second part shall, at any time or tlmea 
within twelve months after the coDapletlon of the said boiler plant, at 
the request of the party of the first part, and without any charge or 
-claim or compensation therefor, Ei&ke and fully complete a;iy end all re- 
-palre, and fully compensate and Indemnify the party of the first part 
for any and all damage that shall or may occur to the said boiler plant j 
when such repairs or damage are called for or occasioned by reason of 
any defect or fault In the workmanship or Bmte rials used In the con- 
struction of the said boiler plant: PROVIDED, each repairs or dama^ an 
not directly attributable to faults in the Architects' plans, or in m 
ciaterlaX thereby required. 

The party of the first part hereby agrees, in consideration of the 
full and ralthfUl perlonaajioe of the said several covenants and agree- 
i meats of the pa^y of the second part, to make ,ay^nte o. or before the 
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tenth day of every tnoiiUi to the party of the eecond part, not exceeding 
In the oggrtgate the E\m of aighty-flvs per cent, of the cost of the 
worlc and materials rendered durliig the pre cad lug raonth. In lawful money 
of til© United States of America; hut ao such payraent fihall be oadd ex- 
cept on the production an^ delivery to the party of the first part of a 
certlf icatt m writing, sleiisd Qy the eald Architects, that this cen- 
time t has he en well and faithfully performed up to the data of such 
certificate, and that the value of the work, lahor, and neterlalB there- 
tofore rendered and etaployed In and upon the eald holler plant is at 
least fifteen per cent. In excess of the pa^ioents called for hy the 
party of the eecond part, to the extent and ajnoimt above prascrlbed. 
But, on the full and final eotnpletion of the said boiler plant, the 
party of the first part Is to pay, upon the certificate of the eald 
Architects that the earae Is due^ the balance then unpaid of the full 
coat price of the said cotnpleted boiler plant, reckoning the coet of 
the said holler plant at nine thousand nine hundred and elghty-flvs 
(9,985.xAOO) dollare. 

The contract Is applicable to and binding upon the executors, ad- 
alnlBtratore, and aaaigns and successors, respectively, of the parties 
hereto; hut it Is not assignahl^ by the party of the eecond part, except 
irlth the written consent of the party of the first part. 

The party of the eecond part further agrees to observe and confom 
to ail the laws, ordlnanaee, and regulations of the City of Springfield, 
and State of Massachusetts relating to the use and obstruction of 
atreeti and sidewalks, in the way of building materials, excavations, 
temporary sidewalks, protection of the public from danger, and all othei 
HWtters whatsoever; and to aesune an liability for damage cr Injury 
occurring to any persona or property through the negligence or Illegal 
acta of the said party of the second part, hie contractors, suh-con- 
tractore, agents, or servants; and to Inderanify and save harmlaes the 
party of the ilrst part from all clalme, losa or cost, by reason of euch 
dacaage or Injury. 

Geo, H. McClean (Seal) 
IN fflTMESS HHi3^EaF, the parties herato have hereunto set 

thalr hands and seals the day and year first shove written, 

J. H. Hendrlck 

J* M. Slckman (L. S.) 

C, H. Nutting 

, KKOff ALL MEN BY THEBZ PBE3ENTS, that we, George H. McClean of Spring- Bond for heating * 
rUld, County of Harnpden and ConmonwBalth of JtossachusettB, as prlnclpaXtSS!^^*"^'^"^ appara- 
and D. 0. Gllmor©, A. H. Goettlng and fl. J. Pr&tt, all of said Spring- 
field, as sure ties, are holden and stand f imOy bound unto the County 
of tjanipden In the sua of five thousand (50OO) dollars successors or 
assigns we hereby bind ourselves, our heirs, executors 'and ad^ninUtrat- 
ors Jointly and severally firroly by these presents. The condition of 
this ohllgatlon la such that whereas the eald George H. McClean dm up- 
on the fifth day of June A.O. 1906, enter tnto a contract with said 



In 



Contract lor 
llglitlng fixtures. 



Coimty or Hampden by its County CoinaieBlcners tberemto duly autiiorlz. 
«ct to aake, erect, iJuUd, coinpiete mid finish the low preesure ateam 
heating and ventUatlne apparatua m the Hall of Hecorde Power Hoaat 
for Hainpden County, now In procese of erection, according to the x^^rm 
and prtJVleions or said contract ana tUe pUney drawings, and speclfU 
Cfttione referred to in said contract, v^hlcii contract, plans, drawings 
and spec IX icat lone may be referred to and are moe a part her-eoi, 

NOW THEREFORE If the above boimden George H, Mcclean hie he Ire 
fiiecutora, administrators and assigns shall In all thlnes stand to aim 
abide hy and well and tnUy keep and perform the covenants, condltioua 
and agreensentB In said contract on his or their part to he Kept and per 
fonned at the time and in the manner therein specified and shall In- 
demnify and eave harmless said County of Hampden, its officere and 
agents as therein stipulated, then this hond ehall become null and void 
otherwise It shall tie and remain In full force and virtue. 

- In Witness imereof we hereunto set our hands and seals tnle 
29th day of June, In the year of our Lord, 1906. 
In presence of 

George W. Bowaan Geo. H. McClean (Seal) 

A. G-. Brady c, 0, Gilraore (Seal) 

F. H. Burt A, H» Goetttng ^Seal) 

J. F. BlchardB H. J. Pratt (Seal) 




AGREOmiT AND CONTHACT FOB BUILDI^R} tmct« this fifteenth day of 
October, nineteen huMred end six by and between County ol Hampden, 

I Gontnonwealth of Maesachueetts, by the County Cocmlse loners (but not for 
the members of the Conmlss loners Individually or jointly) party Qt the 
first part, and Bradley & Hubbard Manufacturing Company, a Corporation 
duly established by law aiid having a ueual place of buslneee In Merlden^ 
la the Stat« of Connecticut, party of the second part. 

The party of the second part hereby covenants and agrees to and 
wit!i the party of the flrat part, for the consideration hereinafter ex- 
preseed, to make, erect, build, complete, and finish all that certain 
new woric, to wit; the cocSjlnatlon gas and electric fixtures in the Hall 
of FecordB^ for Hempden County, in accordance with the epeclflcatlona, 
schedule and drawings exhibited, wi;lch are hereby made a part of this 
contract, and to complete said work finished in every respect to tM 
satisfaction of the said party of the first part, on or before the 
twenty-fourth day of December dext. 

In consideration whereof, the said party of the first part agrees 
to pay to the said party of the second part, the sum of two thousand 
four hundred and forty- five doUars ana twenty-one cents ($2445.21) 

I which sum siiall be In full of all Its dsmands and claims, agalnet the 

said party of the first part. 

And It 18 further stipulated that no laborer, workman, or mechanic 
in the employ of the contractor, sub-contractor, or other person doing 
or contracting to do the whole or a part of the work contemplated by 
the contract shTlI be required to .ark n^rt tnan eight hours in sny one 
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k 
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calendar day. 


— 1 




In wltneas whgr«af, wg liave herain^ B^t our tianue and seals j on 




1 


the day and ye«r 11 rax above wrUien. 




'I 




The Bradley & Huhbard MTg. Co, (Seal) 




L 




F. S. Brooks. 




\ |hH 




J. H. Hendricic ) 
(li, 8, J : County Coffiniiselonere. 

J. M. Slckman J 


1 




j Endorsed as folio we: 


I 


' ■ 
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Received Oct. 16, 1906. 
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To tiie PoBburgh Conipany, a corporation having He ufiual place of 


notice of failure 




^H 


business at Boston, In the Comiion wealth of MasaachuaettB. 


to cojnpletfl Hall i 




^^M 


You are hereby notified that because of your neglect &m re- 


of Becords, 




^^1 


Tiasal to supply a sufficiency of workmen and rnaterlal to perfonu and 






^H 


f Inlfih two contracts laada by you with the County of Hampden, one to 


1 


'Mi 


^^M 


ersct a Hall of Records, which contract is dated Nov, 9th, 1905, and 


1 


1 


^^1 


one to construct a boiler rooai, coal pocket, and chimney, which con- 




1 


I 


tract IB dated June 7th, 1906, the eald County of Hampden will at the 






1 


axpiration of six days after thie notice U eerved upon you, if such 






1 


neglect and refusal to supiily a Bufficlency of workmen and imte rials 




|"nf!^^^H 
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shall then continue, provide eald worKmen and material and finish said 


; 


1 


■ 


work according to the terns of e&id contracts, and that the expenses 




i 1 


^^B 


will be deducted from the amount of payment due you under uald con- 






^^H 


tracts , 




\u^ 


H 


Springfield, Mass.^ May g7, 1907. 

Hainpden County 


1 


^^^^Hn^^^B 


^^B 


J. M. Sickman J 


1 


^ 


^^1 


C* H, Nutting ) Countv Cojnmlsslonare. 

i 


1 


n^asM 


^^B 


Chas. C» Spell/nan } 


1 




^H 


Endorsed on back as followa:- 


' 


l^n!!iin!^H 


^^ 


Due and sufficient service of the within notice is hereby 


■ 


H 


acknowledged. 


1^ 


H 


May Slst, 1907. 


^B 


H 


The Poaburgh Company, 


II 




r 


By John R. BlckXord, 

President. 
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October t, 1508. 

Voted: To put in the hands of Stephen s. Taf^, the matter or 


J 




fl 


H 1 


ahatlns the nuieance at the House of Correction. 


1 


H j Hel eased from 


Concionwealth of WaeeachuaettB, 


1 


H Training ScHool on 


Hampden, 86 : 


^1 


D parold. 


At a meeting of the County ConmlssionerB of the County of Hampden 


^1 


^M Wllllani B» Hoberta 


holden at Springfield, within and for eald County, oa the eeventh day 
of October A D l9oa 


■ 


III 

I ' 


Voted: A request having been made to the County CobbiIsb loners ol 
the County of Hampden by Er.*ln G. Ward for the releaee of ffiuian r, 
Rotoerte of North Adams, Mass. from the Hampden County Training School, 
a notice and opportunity to bo heardhavlng been given to the Superin- 


1 


■ J 

H' ' 

^11 


tendent of Schools of the city of Nortb AdiwiR, MaeG, after due notice 
and hearing^ it Is coneldered and adjudged by said coranjl ©si oners that 
It will 00 for the best Interest of the said Will lam R, Roberts to be at 
liberty. 

And thereup<»n eald Conini 68 loners order that he ^e released forth- 


1 


1' 


with, under the provisions of the Acts of 1904, Chapter 220 1 Section 4, 
upon the following condition* that he confom to the school regulations 
of t^ia city of North Adams, Uasa. 

Bobert 0. Morris, Cleric , 


^^^p 


^H Heleaeed from 


CocmonweaXt h of Mas sac hus e 1 1 s , 


1 


^1 Training School on 


Hampden, ss; 


^1 


^H parolt . 


At a cpetlng of the County Comiilsel oners of the County of Hampden, 


^1 


^D John E. Farl€y 


holden at Springfield, within and for said County, on tiie seventh day 

of October A.D. 1908, 

Voted: A request having been made to the County Coiamlasl oners oJ 


V 




■ 




the County of Haiqjden by Erwln G. Ward for the release of John E. Farlej 


^1 




of Plttsf leld> Mass, from the Hampden County Training School^ ^otlco 


ll 




and apportunlty to be heard having been given to the Superintendent of 


H 




schools of the city of plttafleld. Mass, after due notice and hearing. 


H 




it is considered and adjudged by said coamlss loners that it wlU be for 


■ 




the best interest of the said John E, Parley to he at liberty. 


■ji 


^^1 ^ 


And thereupon, said Conmlselonere order that he be released forth- 
with, under the pns visions of the Acts of 1904, Chapter a20, Section 4, 


1 


^^^^^1 


upon the following condition, that he confom to the school reguK^t ions 

of the city of Plttsf leld, 

Robert 0. Morris, ClerSf. 

•• 


-1 




^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^1 


^^^^^^^1 



.Octatiiir Mfl«.<n^jq^ 



Ccuma nwe&lth of Mae sachueette. 
Haispdfliit fis; 

At a nesting or the County CoraraisBlonero of the County of 
Hampden, holden at Springfield, within and for said CoUEtff, on tiw 
seventh day of October A, D. 1908 ♦ 

Voted: A requeet having 'been made ^o the County Conmleslonera 
9S the County of Hampden ty Erwln G, Ward for the release of Jolm K, 
Perry of Plttef leld. Mass, from the Bampden County Training School, ft 
aatica and oi;>portunUjr to be heard hav.lng been given to the Superin- 
tendent of Schools of the cUy of PUtefteld, after due notice and hear 
ins. It. la considered and adjudged "by sftld commissi one re Uiat it *rtll be 
for the heet intereet of the said John K, Perry to be at liberty . 

And thereupon said Coiaalselonere order that he be rele&aed forth- 
mna, under the provlelons of the Acts of 1904, Chapter 33o, Section 4^ 
igjon the following condition, that he conform to the school regulations 
of the city of PUtefleld, 

Robert 0. Morris, Cleric. 



Released fron Train- 
ing School on parole 
Jolin K, Perry 



Coianonwealth of Itessachueette, 
HaiiiFdan, ee* County Conunlsslonere* Meeting, Septentier 24, 190S. 
Whereas It appears to the satisfaction of said County Com- 
ml SB loners that Thoraas Fereult of PUtetield, in Berkshire county, a 
child committed to the Jterapden Counts^ Training School, by the Police 
-Court of the city of Pittslleld, has violated the conditions ol his 
parole issued to hi© hy eald Comralsel oners on the twenty-olxth day of 
May, 1908. 

It Is therefore ordered that said parole he revoked and that an 
order issue to arrest eald child and return him to en Id Training School, 

C. H. Nutting ) 



Order revoking pa- 
role. 
Thomas Perault 



Cha8« 6. Spellman ) 
J. M, SickiBan J 



County 
fComnlBBlonere, 



Coisaonwealth of Massachueetts. 
Hampden, ss: 

At a meeting of the County CoramlBaionere of the County of 
Karapden, holden at Springfield, wiihln and for Bald County^ on the 
tenth oay of October A. D. 1906. 

Voted? A request having been made to the Counts^ CotmnlBe loners 
of the County of Hampden by Erwin G. Ward for the release ol Hector 
Hajor of North Adams, Mass. frooi the Hampden County Training School, a 
notice and opportunity to be heard having been given to the Super la- 



Released from Train- 
ing School on parol e 
ttetor Major 



Bi^ 72 


^^ ^ 


^j 


1 


t^endent of Schoole of Vm cUy of Kortl. Adams, Maes, aft.r due notice 
and hearing, it is considered and adjudged by eald ccn.nl esl oners that 
It will be for the best Interest of the said Hector Major to be at 
liberty. 


1 


ll 
H 


And thereupon said Comtnies loners order that he be released forth- 
with, under the provisions of the Acta ofjl904, Chnpter S3o, Section 4 
upon tiie folio wing coMltion, that tie coiHoto to the echooX regulatioL 
of the city of Korth Adams, Maes, 

Bobert 0. Morris, Clerk. 


1 


mt !| Released froiQ 


CojHmonwealth of Maesachueetts, 


r 


U Training school. 


Hampden, ss: 


\ 


H on parole. 


At a meeting of the County Commissi one re of the County of 


1 Victor Major. 


Hwnpdenj holden at Springfield, within and for said County, on the 
tenth day of October A.D. 1906. 


i 




f 




Voted* A request having been made to tne County Conmlae loners 






of the Coutnty of Hampden, by Erwln G. ffard for the release of Victor 






Major of North Adarae, Mass. from the Hampden Cownty Training School, 






a notice and opportunity to be heard having been glvea to the Superin- 






tendent of schools of the city of Worth AiiamR, Maes, after due notice 




^^^^^^Mi 


and hearing, it Is considered and adjudged by said coecH eel oners that 






It will be for the beat intereat of the said Victor Major to be at 






liberty. 






And thereupon eald COQudseioners order that he be released forth- 




with, under the provlslotia of the Acts of 1904, Chapter 220, Section 4, 




upon the following condl tion, that he confona to the school regulations 




of the city of North Adams, Maes, 




^H|i 


Bobert 0. Morris, Cleric, 


T 
i 


^H Sal6ct(!)en of Hue- 
^B S9l et al, PetrB. 
^n for aliolltlon of 
^M grade cFoaslng. 
^H "^Montgomery Road* 


No. 832. 

Connon wealth of Massachusetts, 
Hampden, so* superior Court. Equity. 


" 


^H In Huseell. 


Selectmen of the town of Russell and directors of the Boston 






and Albany Railroad Company, joint petitioners for the abolition of 
grade croaelng In the town of Kussell* 

PINDIMJ OF COftMISSlOK, 






' 


^^^^BV 


In the above entitled fnntter we, Welter Parity Hall, Geome W, 


' 


^^^^Vi 


Sishop and Clinton White, being the neflbers of the Board of Ballroad ^ 

CcmmlBSioners, were. In accordance with a written agreeiiBnt of the | 

parties hereto, appointed a commission under the provlsUna of tne Acts 

of 1906, chapter 463, Part 1, section 29, the 30th day of July, A.D. ^ 




^^^^^^^H 






^^^^^^1 



^F" 



tmxAh^ ii*«niif 



1 fV>(a 



III 



1906^ tro act tfpoo the petHiQQ filed in tills cauaa. 

Due notice of a hsarlos was glveo and a hearing htldi at tlid ofXlcc 
of t tie Board, 20 Beacon street, Boaton, on the IBth <!ay of August, 1906. 
At Bald hearing the aelactmftn of Rueeell were represented by L, P. H&roy, 
Xaq;, tlielr attorney, the eoaton and Albany Hallroad Co, (The New York i 
Central and Hudson River Eatiroad Company , lessee) by W. H. Brooice, EaqJ 
ItB attorney. The CoDmonwtelth of Massachueetts was not represented at 
the hearlss# ^ut the attorney general had notice at the proceedings. 

We heard and considered all the evidence and arguments which tha 
parties desired to present. All parties agreed that the security and 
convenience of the public required an alteration hy which the grade 
croaalng of Montgoraery roadj, so called. In the town of RusseH, should 
be abolished. 

Now, alt<jr due conslderat ion, we decide that the sscurity and coo* 
venlence of the public require that alteration should be n^id© in said 
Kontgomery road^roeeing, in the approachea thereto and In the location 
and grade of said Montgoiaery road, so as to avoid a crossiog at grade, 
and we prescribe the manner and limits within which said alterations 
fiJmll be made. In accordance with a plan entitled 'Elimination of Grade 
Cross leig, Russell," dated June 23, 1908, and signed by us. 

Said plan, together with all Hoes, narfes, figures and dlractlons 
thereon Is to be taken together with our report and decision as a part 
liereor : 

Said Montgonery road shall pass over the eald Boston and Albany 
Bailroad on a suitable bridge having its surface at least twenty (20) 
feet above the tracks of said railroad, the grade of which Is not to be 
changed. 

The location of the said Montgomery Road on the westerly side of 
the Boston and Albany Railroad shall remain unchanged. On tte easterly 
aids of the railroad the location of the eald Montgomery Road shall be 
altered so that sal a road may be constructed within the following linse;- 

Beginning at the intersection of the center line of said Mont- 
gonery Road as at present located, with the center line between tha 
main tracks of the Boston and Albanj' Railroad, the center line of said 
Montgomery Road as herein altered shall run south seventy 'Slne (79) de- 
grees and fifty-fill (56) minutes east, one hundred and forty- six and 
one one-hundredth (146.01) feeti thence northeasterly by a line curving 
to the left with a radius of sixty-one and five -tenths (61.5) feet, 
ninety- two and twenty one -hundredths (92.30) feet; thence north 
fourteen (14) degrees and ten (10) minutes east, two hundred and twenty- 
two and seventy-five one-hundredths (322.75) feet; thence north 
elghty-ali (86) degrees and tan (10) minutes east, about eighty-four 
(84) fest to the westerlgf line of said Montgomery Road as at present 
located. ^ 

The southerly and eaaterly line of said Montgon»ry Roaa as altered 
shall be located as follows*- 

Beginning at a point distant fifty-two (S2) feet easterly from the 






iy 



eaid center Una betweac tfae main %mcka of the Boatoa and abany Rell- 
road raeaeured at right angles therewith and distant forty- two and rive- 
tanthe (42.5) fset southerly Jrora the center line of eald Montgotaety 
Road as hereinbefore es^ahlUhad; thence running south eighty- two (821 
degreee and thirty-two (32) minutes east, nlnety-eeven and two one- 
huadredthe (97,03) feet to a point, distant thirty -eight (38) feet 
southerly from eald center line of eald Montgomery Road; thence running 
northeasterly ^y a line curving to the left parallel with end distant 
thirty-eight (38) feet southeaeterly from said new center line of eald 
Montgomery Road one hundred and forty- nine and eeventeen one-hundredthe 
(149,17) feet; thence running north tan (10) degrees and forty- six (46) 
minute© eeet, two hundred and five end forty-seven onfli-hundredthe (205, 
47) feet; thence running north eighty-Dlx (86) degreee and ten (10) 
-mlnutee east, ahout ©Ixty-f Ive (65) feet to the said westerly line of 
Bald Montgomery RoatJ as at present located. 

The northerly and westerly lloe of said Montgomery Road as altered 
shall t>e located as follows:- ' 

Beginning at a point distant fifty-two (52) feet eaaterly from 
the said center line between the main tracics of the Soston and Albany 
Bellread, measured at right angles therewith, and distant for ty-e even 
and five "tenths (47.5) feet northerly froai the salu center line of said 
Montgomery Road; thence running south seventy -four (74) degrees and 
thirty-eight (SB) minutes east, ninety and eighty- seven one -hundredths 
(90,37) feet to a point distant thlrty-nlns (3?) feet northerly from 
the said center line of eald Montgomery Hoad; thence running northeasts if 
ly hy a line curving to tba left parallel with and distant thirty-nine 
(39) feet northwesterly Irofli said new center line of said Montgomery 
Road thirty-three and seventy-three one-hundredths (33.73) feet; tnencs 
running north eeventeen (17) degrees and fifty (50) minutes east, two 
hundred and forty -one and sixty- one one -hundredths (241,61) feet; thance 
running north elghty-slj (06) degreae and ten (10) minutes east, at out 
one hundred and one (101) feet to the sain westerly line of said Mont- 
gomery Road as at present located. 

The land lying between sd d soutiierly and easterly line, and said 
northerly and westerly line, is hereby taKen for said Montgomery Road. 

Said Montgomery Road shall ^e carried over the tracks of the Best or 
and Albany Railroad on a steel bridge of two (2) spans with a clear 
headroom of eighteen (18) feet between the top of the rails of the 
MtUroad tracks and the underside of said bridge. 

The grade of said Montgomery Road across the westfield River and 
the bridge by which it la to ctcbs eald river, shall be raised so that 
from the said bridge over the railroad tracics the grade of said Mont- 
gomery Road weetmrd shall be level until said level grade shall meet 
the present grade of said road. From the said bridge over the railroad 
tracks the grade of said Montgomery Road eastward shall deecend at the 
rate of six (6) feet In one hundred (lOO)^feet, for a distance of three 
hundred and f IfV (390) feet; thence the grade shaU be level for a 
dlsMnca Of seventy (70) feet, .m thence It shall rise at the rate 



w 



jEttafig-Jigfttlni;,!^ 



of Blx t*) feet In onfl hundred (100) feel for a distance of seventy- 1 ivi 
(75) fea^ to tho polBt. where the aew location of aaM montgotoery Hoad 
ffleete the pre^ant' location of eald road; tiience i^he ^ade stiall rlee 
-^ot;!! Qortberly and southerly along the present location of said roajd at 
the rate of faur (4) fee^ 1^ ooe hundred (100) feet until th« new erads 
neets the present gr&de of said road. Vertical curves shall be made &% 
all grade intersectloEis, 

For the purpose of placing necessary slopes upon land shutting on 
said MontgoEwry Road, the two (2) following parcels of land are hereby 
taJfsn for highway purijosee, subject to any uee thereof which does not 
Interfere with the raaintenance of said road at the grade and width 
herein provided for, 

PARCEL ^K), 1, 
Beginning at a point in the ao^therly line of said Montgomery Roa« 
oppoeite a point on the center line of eeld road - which Is distant six 
hundred and seven and sixty- eight one-hundra<tthe [607.68) feet wetJterly 
from the esld center line between the main tracks of the Boeton and 
Albany BalXroad; thence running soirth elgJity-four {84) degrees end 
seven (07) minutes east, one hundred and eight aad nineteen one-hundred- 
the (108.19) feet to a point distant forty -two end five -tenths (4S.5) 
feet southerly from the center line of said roadj thence running sotitU 
alghty-nlne {89) degrees and forty-one (41) minutes east by a line 
parallel with and distant forty- two and five -tenths feet southerly frora 
said center line, about one hundred and seventy-two (172) feet to the 
testf leld river; thsnce running northerly by said river to the present 
southerly line of said road; thence running westerly by the present 
southerly line of said road to the place of hsginning, 

PARCEL NO. a. 
Beginning at a point In the northerly line of said Montgomery Rosd 
©pposlte a point on the center line of said road - which is distant 
eiK hundred and seven and sixty-eight one -hundredths [607.se) feet 
treeterly from the said center line between the main tracJcB of the 
Boston and Albany RsUroad; thence running north seventy-seven (77) dtf 
gree© and thirty (so) minutee east, one hundred and ten end forty-three 
one-hundredths {110,43) feet to a point distant forty- ceven and five 
tanthe (47.5) feet northerly from the center line of said road; thence 
running south sighty-nine (83) degrees and forty- one (41) minutes east 
fry a line parallel with and distant forty-seven and live tenths (47.3) 
feet northerly from ssld center line shout one hurjlred and seventy- 
eight (178) feet to the Wsetf leld river; thence running southerly by 
said river to the present northerly line of said road; thence runnlns 
meeterly by the present nortlierly line of said road to tha place of ^wm 
ginning. 

The said bridge of two (2) spans hereinbefore ordered to be built 
over the rallroad^racks, shall extena from an ebutment to be built on 
the easterly side of the railroad tracks, westerly about one hundred and 
i twenty (120) feet to a pier to be built upon the easterly abutment of 
, the highway bridge over the West field river at this point, recently 
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deetroyed. 

The face M eeid abutaeut on the easterly elde or the railroad 
tracks ehall be located parallel with the center line between the tnain 
traclce ol the raUroad, and dletant filty-t^o (52} feet easterly tiiere- 
from. 

A pier of masonry shall te Gonatrucl>e<l parallel with the said 
center line between ea id main tracks and dletant seventy-four (74) reel 
weeterly from eald abutment last described, 

Plere shall be huilt upon the two abiitmente end central pier of eald 
eald hridge over the river ol auxriclent height to provide proper eup- 
port for the bridge which le to be built by and at ^he eipenee of said 
To'wi of KUBsell by agreement over and acrose eald river at the new 
grade hereinbefore ordered, and for the support of the westerly end ol 
the westerly epan ol the bridge herein ordered to be built over the 
eald railroad tracks. 

An abutiaent of niaeonry shall be built dletant twenty {20) feet 
westerly from the westerly end of said bridge over the river, for the 
purpose of retaining the earth filling reiiulred to raise the grade of 
eald Mentgocary Road to the elevation hereinbefore ordered. A bridge 
twenty (20) feet in length ehall be built from said abutment to the 
westerly end ol said bridge over the river. 

All of said abutments and piers shall be built of suitable fflasonry, 
either concrete or stone. 

The said bridge of two spans over the railroad tracks shall be con 
(Struct ed of sufficient width to provide a roadway seventeen (17) feet 
wide in the clear between the bridge fenders and a sidewalk on the 
northerly side of the bridge six (6) feet wide bet ween the center of 
the fence and the center of the bridge girder between the eldewalk and 
the roadway. 

The superstructure of the sdldjbridge slmll consist of steel girder t 
placed twenty (SO) feet apart, measured on centers, with steel floor 
beams, hard pine floor joists and under floor^ ejjd spruce plank wearing 
eurface, 

-The superstructure of said bridge twenty (20) feet In length at 
the westerly end of said bridge over the river shall consist of steel 
1 beams, with hard pine under-floor and spruce plank wearing surface. 

Both of eald bridges shall be designed and built of sufficient 
strength to carry safely a steam road-roller weighing fifteen (15) tonsj 
flzid-a unlfonaly distributed load of one hundred (lOO) pounds per s^juare 
foot of surface of roadwety and eldewalk. 

That portion of eald Montgomery Head lying westerly of the iiest- 
-ileld river shall te graded to a width of twenty-iour (24) feet In the 
clesr between fences, with a sidewalk six (6) feet wide on northerly 
Bide thereof. That portion lying easterly of the bridge over the rail- 
road tracks shBll be ©^ded to a width of twenty (20) fset in «ie clear 

between fences. 

The surface ^1 the n>adway shall be covered with good gravel eight 
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(8 J Inehae in deffth^ with a. crown of six [6) Inclie© In ttie mladle, Th.9 
surface of the Giaewallc Ehall ta of clean gravel or clndere, 

8ubetent,lal wooden fences not leee than three (3) feet and elx (6j 
Inches high ehall be built upoii both eldee of BBld new roaS at the top 
of the eodDanlonent . 

The railroed paaeenger station at Bussell ehall be ooved from 
Ite present location^ northward, about three hundred (300) feet to a 
point shown on said plan, and placed upon a new naasonry foundation. 
A water pipe shall be laid from a point near the present location of t 
the station as ehovm on ©aid plan, to the new Bite of snld passenger 
station* Proper drainage Hhall be provided from eald passenger station 
In Its new position. Suitable platf onas of granolithic construction, 
eliallar to tboee now in use at eald statlonj ehall be built at the new 
site of thf station* A suitable approach to the said paaseager statloa 
at Ite new slta ehall be constructed from the new location of said 
Montgooery Road as shown on said plan» Suitable stairs of wood shall 
be constructed from the easterly abutiaant of said bridge to the passen- 
ger station platfona as shown on said plan. 

The Railroad Company's freight house now located on tHe westerly 
side of the railroad shall b« moved northerly about four hundred and 
fifty (450) feet to a polDt on the easterly aide of the railroad, placed! 
upon a proper foundation, and provided with a suitable platfcm as ehowil 
on said plan. 

The section house belonging to said BaUrcad Company and now lo- 
cated on the waste riy side of the railroad shell be isoved southerly 
about five hundred (50Oj feet to a point on the easterly side of tHe 
railroad as sho^rtin on said plan» 

Certain railroad tracks now crossing eald Montgomery Hoad and 
loading to the charcoal kilns, brick kilns and ^avel pit, shall ba 
taken up and relocated and laid ae shown upon said plan. 

So much of the present location of eald MontgonEry Hoad as Ilea 
Within the following described lines is hereby discontinued;- 

Beginning at the Intersection of the sou^erly line of the pree- 
ent location of aeld Montgomery Road with the southerly line of the 
new location of ssld road as hereinbefore established; thence running 
iiorthTOeterly by the said eoutherly line of said new location of eald 
*oad el^ty-four and fifty-two one -hundredths (84.52) feet to the 
northwesterly line of the present location of sd d road; thence run- 
nli^g northsasterly by the ssld northwesterly 11 r^ of the present lo- 
cation of SB Id road, one hundred and forty^elght and seventeen one- 
htmdredthfi (148,17) feet to an angle; thence running southerly across 
the present location of said road sixty- five and twents^-six oce- 
hundredthfl ($5*26) feet to the southeasterly line tha^eof ; thence 
wmalng southwesterly by the sala southeasterly and soittheriy line 
thereof twoiiunar«d and nine and two one -hundredths (209,08) feet to 
tjjs place of beginning* 

So much of said Montgomery Road as lies beneath the superstructure 





'^^^^" ■ 




Of tae bridge or t*o spen. ov.r vhB railroad tracks a»a bei»seo t*, ^"B 
«BterDr asut^isni. ttereor ana eald wawi^la rlv.r, is hereby dlecon- H 

tlnued. ^^M 


1 t 


Both of Bflld discontinuance shall taice effect upott tHe coiapletlafL H 
of tlffi work herein ordered . ^^| 


HII I 


All of the work herein ordered, including the buadliiB of the ^| 




plere on the old masonry for the support of the brldgs over the river ^M 


■ 1 


Bimn he done hy the New York Central and Hudson River Bailroed Cojupany, ^| 


II 


leeaee of the Boston ahd Alhany Ballroad. ^H 


H 


We decide and detennlne that the New York Central and Hudaon River ^M 




Railroad Company, Leeeee of the Boston and AlhaJiy HaLLroad, shaU pay ^M 


BH' 


Blxty-flve (66) per cent, ol the total actum coet or tht alter^tlona ^M 




herein ordered. Including all daE^gee, cost of IfiaringR, corapeneation H 


HHi 


of the Auditor for his sen^lcas and expenses; tJie Comaonwealth of Maeea-, ^| 


^^^^H 1 


chusetts twenty-five (25) per cent, and me said Town or RUBsell ten 1 




(10) per cent thereof. B 




Walter Farley Hall ^H 




George ff. SI shop ^H 




Clinton White ^^i 




Boston, Seyteniber 18^ 1908. ^H 


Bii 


Filed septetnber 25^ 1908. ^H 




A true copy« ^^M 




AtteBt;- ^H 

Robert 0. Morris^ Clerk. ^^^| 


^^^hh 


COBinon wealth of Masmchueetts. ■ 


^H Hanpden, ear Superior Coun. Jn Equity. 1 


^^H 


Joint petition of the Selectmen of Huseell and the Directors of ■ 




the Boston and Albany Railroad Company for the abolition of the grade 1 




crossing in said Hue sell ^ known as the Montgomery Road Crossing, H 




DECREE OF COURT. I 




In this case the decision of Walter P. HaU, George W. Blehop and M 




Clinton White, constituting the Board of Rsllroad CoramlssionerB of the ^W\ 




Coimonw<:alth and acting aB a special comialsslon in the above entitled ■ 


Hli 


matter, hnvlng been duly returned and filed In this Court and the eacie . 1 


^Hi 


having been conBidered and a certificate of the Board of Railroad Com- H 


HI' 


miesloners having heeai filed in this case, certifying that in their ■ 




judgment the expendlttu^ee on the part of the Conaoonwealth for the ■ 




current year tinder Sfi id certificate issued under the provisions of 1 




section 45 of chapter 463 of the Acts of 1906, will not exceed the fl 




amount provided for under the provisions of said chapter or of section ■ 


^^^H 


156 of chapter lU of the Bevleed Lawe, It la M 


^^^^M 


ORDERED, AlUUmFTl AND DECREED that the Said decision be end the ■ 




same is hereby conf Irraed and the findings thereof adopted. ■ 




By the Court. I 
Chae. U, Cslhoun,^^ ^^^^^^ ■; 




^^^^■^^^■^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^H 





1 


1 ll^^^^^^^^^^l 




Eddoraod on back ag follows :- 




^^1 




ABBcnted to on the part of the Selectraen of Buesell, 


T^^^^^^^^^^^^l 




LeonaTMi P, Hardy, Couneel, 


U^^^^^^^^^l 




Aaeentfid to on the part of the Boston and AlhaBiy Railroad Company* 


^^^H 

^^^^^^^^H 




Woodward Hudson, Counsel. 


VH 




Assented to on the part of the Comraonwenltli, 


^^^^^^^i^^^B 




Dana Mai one ^ Attorney General. 


^^^^^^^1 


^^^^^B> 


Filed Cictober 26, 1908. 


^^^H 




A true copy. 


^^1 


^^^^B< 


(L. s.) At test :- 


I^H 


^^^^^^^^^^^B 


Robert 0. Morris, Cleric. 






Connonwealth of MaeeachuBette. 


Released from Train- ^^^H 




fi&iapden, bs: 


Ing School on parole l^^^l 




At a meeting of the County ConnilaslouerB of the County of 


Albert UClalr. ! ^jmj 


^^^^H 


Hampden, nolden at Sprlngneld, within and for said County, on the 
fourth day of Noveraiber A.D. 1906, 


HMj^H 


^H 




Voted; A request haviiig t>een he do to the County ComralBsiomrB 


^^H 




of the Cotinty of Hampden hy Erwln G. Ward for the release of Albert 


^^H 




LeClalr of Sprlagf leld, Mass. from the Hampden Comty Training School, 


^^H 




a notice ana opportunity to be heard having been given to the Super in- 


i^^^l 




tenuest of Schools of the city of Spriogfleld, afttir due notice and 


DHH 


^^^^^^^^p 


hearing. It is considered and adjudged by aald coimleslonere that it 


^^^H 




will be for the best interest of the saKl Albert LeCialr to be at llberfc 
And thereupon said Conmlsfil oners order that he be released forth* 


1 




■■ 




WltH, under the provlslone of the Acta of 1904, Chapter 220, Section 4, 


^^H 




WOE lb% following condition, that he conform to the school regulationc 


^^H 




of tHe city of Springlleld. 


j^^H 




Robert 0. Morris, Cleric. 


H 




To the Honorable, the County Commissioners, within and for the 


Petition for release ^^^^H 




County of Hampden, in the Commonwealth of Maerachueetts. 


from Hampden County ^^^^^H 




Respectfully represents Julius Boberts of Adaras In the County of r 


rralnlng School, ^^^^H 




Berkshire that on the mh day of October 1907, at North Adwfl in said Louie Roberts ^^^1 




County of Berkshire, his son, Uuis Roberts, was by the Dlstrlet Cotirt 


^^^Hl 


Of Northern Berkshire adjudged a delinquent child and that he ime there- 


HHI 




upon coiitBltted to Itenipdtn County Truant school; that the records of 


1 ( ^^^^I^H 




the District Court of Northern Berkshire show the following pencil 


^H 




nemorandum made by the Honorable Carlton T. Phelps, Justice of said 


^^9 




Court, -LouiB Roberts, adjudged a delinquent child end concdtted to 


^H 


^^P ifamiKlfln County Truant School ror om year;- also the following memo- 


_^^^^K '^ 





t. 



I 



M. 



randm naoe ty the ctork of aald court, Edwin B. Cady, •ACi3u<lgecl de- 
ItiiQuent chUd, Lome Rotjerte, connHtted Hainpcten Cotm^y irtrnt sctiool 
for one yemr, commlLtedj- that the md I/^uis Roberts was cdnraitted to 
Bald Hacfpaen County Truant School on the lath day of October, 1907- 
that the comltment papers show no date as to- the tljae for which m wa 
conittltted; that from the meBioranaiim of the Court ajid of the clerit ae 
above set forth it Is evidence that it vrtie the purpose of the Court to 
coman for the period of one year although the mittluiUB doean't specify 
the eentenee ae passed by the Court and recorded by the clerk, Thia 
petitioner further rfpresente that he is the father of & lerg« facaiy 
of email children who are all at home and that the assistance of eald 
Louis IB needed at hoiae; that the eela louis has roore than served the 
tlmt Ufl said ecliool which the court who heard the cause deemed eufncierit 
and he praye your Honorable Board to jaaice an oroer releaeins tlie said 
Loula SobertB from eald Truant School. 

Dated at Adams the 2nd day of November A, 0, 1906. 

Julius Roberts. 

1, Carlton T. Phelpe^^ justice of tlw District Court of Nortiiera 
Berkshire^ having read Lhe foregoing petitiun and verified the facte 
therein set forth, do hereoy recommend the reieaee or the eala Lome 
RoDerte, 

Carlton T, Phelps . 

The petition for the release of Louis Roberts of Adams, in the County 
of Berkshire* cisnmltted to the Hempaen County Training School, on 
October 12, 1907, by the Dletrlct Court of NorUiern Bericehlre, was die- 
missed. 



County Treasurer Coramon wealth of MaasachuEette . 

authorized to pay Hampden, sa: County Comcniss loners' Meeting. November 4th, IS^OS, 
Treasurer of Coia- ' VOTED that Fred A. Bearee, county treasurer, be authorised and dl- 

monwtelth on Stats rected to pay the Treasurer of the Coninionwealth of Maeeahhuaetts on 
highway account. State Highway account. Interest to November 15th, 1906, on the aeeeee- 
, inent of eight thouaand seven hundred and seventy- one doUsre and forty- 

nine cents, ($8771.49) for the year 1907, being two hundred and sixty- 
three doUars and fourteen cente (1265.14}; the annual payment of one 
thousand four hundred and slity-one dollars and nln«ty-one cents 
($1461.91) due Noventer 15th, 1908, on the asBeseraent for the year 1907 
end the annual payment of one thoueand four hundred and sixty-ons d^- 
- lare and ninety- one cents (^4S1.91) dae No veinber 15th, 1909, on tto 
aasesement for the year 1907, amounting in aU to the sum of thr«. tho«. 
aand one hundred and elghty-slx dollars and ninety-six cents (|3ie6.9«). 

C. H, Nutting ) 



J, II, sictoaan ) 



County CoiaaiBslonerB, 



■ jQetptiftr- 



^ggtj-Gfipaoa 



At a meeting of the County CommlsBlonere of ttie CormXy ol 
Haispden, holden at Springfield^ within and for aald County, on the 
fourteenth day of Kovember A. D. 1908. 

Voted: A request having been made to the County Cootrolee loners 
ol the County of Harapden hy Erwln G. Ward for the release of Louie 
Hoberte of North AdaiM, from the Hainpcien County Training School, a 
notice and opportunity to be heard having been given to the Superinten- 
dent of Schools of the city of North AdamB^ after due notice and hearing 
It le considered ahd adjudged by eaid conmlesl oners that It will he for 
the beet interest of the said Louis Roberte to be at liberty, 

And thereupon said CoimnlBS loners order that he be released forth- 
with under the provisions of the Acts of 1904, Chapter 220, Section 4^ 
upon the following condltl on, that he conform to the school regulations 
of the city of North Adaras, 

Robert 0. Morris, Clerk , 



Released from Train- 
ing School on parole 
Louis Roberts, 



CoGinon wealth of itossachueette . 
Harapden, ss: County Commissioners' Meeting, No vera) er 25th, 1906, 
VOtH) Shflt Pred A, Bsarse, county treasurer, t:e authorized and 
- directed to pay the Treasurer of tfle Coimrromvaalth of Maflsachusette on 
State Hlgh-*ay account, interest to November liitb, 1908, on the assess- 
twnt of seventeen thousand four hundred atnu t/iirty-two dollars ahd 
thirty- three cents (|17,432.33) for the years 1904, 1905 and 1906 being 
four hundred and eignty-slx dollars eixty^five cents, t^486.6&)j tne 
annual pasroeiii* of one thousand seven hundred and sevsnty dollars and 
seventy-three cents ($1770.73) due November 15, 190B, on the aseeeement 
for Lhe :!^HAT 1904, the annual payment of one thousand four hundred and 
eeventy-flve dollars and rifty-nlne cents, (|1475,59J due November 15, 
190a, on the assessfoent for the year 1905, end the annual ?corc»em of 
one thousand two hundred and fort y^ three dollars and fUty-slx cents 
($1243. 36 J due Noveflfoer 15, 1908, on t« assesQa»m, for Lns year 1906, 
amounting m ail to tna eui of four tnousand aim hundred and seventy* 
•IX dollars and fifty- three cents ($4, 976.3a), 

C. H. Nutting } 

i 

Chas. C. Spellman j 
J. M, Siclaaan J 



CoTOty Treasurer 
authorised to pay 
Treasurer of Comion- 
wealth on State 
highway account. 



County 
ComnlBs loners. 






m 



-12. 




County Treasurer 
autrwrlise(i to 
tranefer frow gea- 
erad fund to Hall 
of Becordfi accowit. 



H el eased from 
Training Schoolj, 
on parol©. 
EcUnond Tomaskl 



Released from 
Training School, 
on parole, 
Hobert H. C^ine. 



Conmionweal-.h of Massachuaetts. 
Hampden, as: County Commlaslotiera' Keating. Deoenfer 2, l9oe. 

To PHED A, BEAFSE, Treasurer of Hampden County: - 

You are hereby authorized to transfer irom tne epneral fund 
in your hande aa Treasurer, to tne fund for Lne itoii oi Recorcis, tne 
sua of fifteen tHousand dollars (|15,000.). 

This transfer Is to refund (.ne amount tranef erred fraa Ltoe 
Hall of Records to the general Xund July 1 I90e 

G. H, Nutting ) 
Chas, C. SpelJjaan } 



County 



J, M. SKkman j 



Contnl 661 oners. 



Coninonwealth of MnGsadiusette . 
Hampden, ss: 

At ft nesting of the County Comaiss loners of the County of 
Hanjpden, holden at Springfield, witnln ana lor said County, on the 
Bscond day of December A. D. 1908. 

Voted: A request having heen asftde to the County CoranjissionerB 
of the County of Hajnpden oy Er#in 0. Ward for tne release ol Bdnwnd 
TomasJcl of Holyoke, Mass. from the Hampden County Training School, a 
notice and opyoriumty to oe neard having toe en given to tne superinten* 
dent of Schools of the cny of HolyoJcs, Uase, aftar due noT,ice and near 
ing 1^ IS consioere^d and adjudged Oy smd coRinl&sionere tnat i;> will 
he for uhe heet interest oi Lna said Edmond Tomaeicl to Oe aL lioerty. 

And ui t;i'q;u|jua aaia Gouiuiasioners i>rutix' t^uav iint u« i-oxvhbbo. iurXJi* 
wnUi, unaei- uiie prowiaiQxiB oi i-ne Acts oi iy04, Chap&ttr iAHOt SecLion 4, 
Upon toe lolloping condi vion^ uoat he conform to tne school regulatlone 
Of the city of HolyoKe, Mass, 

Robert 0. Morris j, Cleric, 



Corwnonwealth dl Maeeachusttts, 

Itonpden, as: 

At a meeting of the County Comnl eel oners of the County of 
Hampden, holden at Bprli3gfleld, within and for said County, on ttoe 
second day of December, A.D. 190S, 

Voted: A request having oeen BKde to tne County Comal saionars ci 
the County of Hampden oy Erwin G. Ward, for ttw release ol Boeert H* 
Cilne of Springfield. Mass., from t-ne Hampaen County Training Scnool, « 
notice and apportunity to Da heardl^avjng oeen given to the Superinten- 
dent Of schools Of the City of Springfield. Mass.. after due Dotlce and 
hearing it is considered and adjudged by said conmiaslon^ra tnat ii 
.til OS for th« oest ihttrest of .n. «aid Booer. H. tllna to oe at 







X^ctobsr Msfitinf .igon ■ 


1 




Utjertiy. 






And thereupon said CoBraleeionara order tJiat he be released Tortii- 


' 


I^^H 




with, under the provisions of tiie Acte of 1904, Chapter 220, Section 4, 




i^^l 




upon the following condition, that he confoni to the school regrjlntlona 


■1 


l^^l 




of the city of ^rlngfleld, Maee. 




I^^H 




Robert 0. Morris, Cleric. 




m 




Comntonwealth of Jjasaachusette, 


Released from Train- 


i^^^^^^H 




HeuBpden, bs: 


ing School, on pa- 


^^^1 




At a meet ins of the County Goaunlesl oners of the Coimty of |roie, | 


''^^H 




Hampden, holden at Springfield, within and for eaid County, on tHe 


Pletro Bonterapi. 


1 




fiecoad day of Decgaber A. D, 1906. 

Voted: A request having been loade to the County Comralesl oners 




J 






or the County of Hampden by Erwln G. Ward for the release of Pletro 




I^H 




Bonteapl of North Adaias, Mass, frooi the Hampden County Training School, 




^^J 




ft notice a.-^ opportunity to be heard having been given to the Superin- 




HjH 




tendent of Sciioole of the city of Nortii AdaniB, Maea., after due notlcft 




^^H 




«nd hearing, it is considered and adjudged by said conmlssl oners that it 




^^H 




*1U be for the best Interest of the said Plstro Bonteopt to be at li- 




^^H 




berty. 


' 


l"^M 




And thereupon said CommUsl oners order that he be released fortli» 




IJIIHilM^^^B 


^^^^^^^^H 


with under the provisions of the Acts of 19C34, Chapter Z20, Section 4, 




^™» 




upon the followliig condition, that he confona to the school regulations | 


■ 




of the city of Nortii AdaaSj Mass. 




^^H 


^^^^^^K 


Robert 0. MorrlB, Cleric, 


1 


^innin^^B 


^^^^^^^^L - 


Commonwealth of MasBachusetts, 


1 

County Treasurer 


H 




^^^^^ ««* Springfield, December mil, 1908. tSS^JJ^orHSS- 1 


^^H 




To vmD A. BEAR3E, County Treasurer :- 


Bhlre county. 


H 


Yon are hereby authorized and directed to pay to the 






treasurer of Hampsiure county for the Mount Tom state Reservation Fund l 




^^H 




the 81^ of three thousand two hundred seventy dollars (13,270,). 




^^1 




C. H. Wuttlng ) 

^u ^ „ ,, t County 
Chas. C. Spell mf»n } 

- „ „, : CoEBmiss loners, 
J. M. SlcJonan ) 

• 

• 
• 










E__^B 



M. 



Allowaac^ for dam- Tlsa ,^ of five hundred and seven.y-.lght dollars and nuy-atm 

ages don, t.0 Sh eep .enta ts allo«red for dar«ae«. and otb.r exptnaas incurred under the 

Statutes relative zo Dogs, end the game Is ordered to be paid oui or 
the noDeys received hy the County Treaeurer under the provisions of 
Bald Statutes. 



Ac count a 



I J |ai,0Q5,21 



sundry accounts being preeented, are allowed, and the aaoe amjtint- 
Ing to tha sian of twenty-one thousand and five dollars and twenty-ooa 
cents are ordered to be paid froio the county treasirry. 



Hempdsn, ea: Deceraher 12th, 1906. 

Judgraent is entered up according to reports Ac,, and all 
mat Lars not acted upon are ordered to Da continued and this meeting 
Is sdjourned without day* 
Attests 



^IJOM^:. 



Cleric, 



^ 



-Jtecfimbjar .Mfiatlflfc. 



Th% Cocnonwealtn of Ua68ac!iusetts. 

At) a cisetlt^ ot tlie Country CoinmtBalomrs begun and nolclen &% 
Springlleltlj wltiiln and for eald county of Hampden, on tile fourth Tuee- 
day of Decanfljerj ^elne the twanty-second day of eald months and by ad- 
Jomrmoont on the twenty- e I ghth day gf eald month, in the year of our Lore 
one thouBand nine hundred and eight, and by adjournment on the flf t^ day 
of January, m tne year of our Lord, one thoueanq nine hundred and nine. 
Preeent, 

Charles H. Nut ting, Esq., ChalrB»n ) 



CharlsB C, SpelJjnan, 
James U, Sidnnan, 



, County 

JCoinniBs loners 
) 



And by adjournment on the sixth, seventh^ eleventh and twenty- seventh 
days of eald January, and by adjournment on the tiiird day of PetJnjnry, 
and by adjournment on the third, sixth, twenty-sicond and thirtieth daya 
of Uarch, and by adjourninent on the seventh day of April, in eald year 
one thousand nine hundred and nine. 
Present, 

Charles C, Spellinan^ Esq., Chalm^n} 



Jajfles M. Slckman, 
tilllam H. Porter. 



) 



County 



: Commissioners 



) 



fill lam H. Porter, of A^awam, having been declared by the Board of Ex- 
aminera, elected County Coist.tlasloner for the tena of three years, and 
having been duly sworn, appears on said sixth day of January, ana the 
Board, consist ins of Charles C. Speliaan, James M. Slckman and William 
H. Porter, Esquires, proceed to the choice of a chairman. The whole 
ftUatoer of votes cast is three, of -which Charles C, Speilineui^ Esquire, hai 
two^ «nd la chosen chairman of the Board for the ensuing year. 






To the County Commissioners of the County of Harapden: 

Beepectfully r^presente your petitioners that they are citizens 
of the Town of Agawam, that a highway within sfild Town known as Adams 
Street, extending westerly from Main street to Suffleld street is narrow 
and crooiced, and that Its boundaries are unknown and undefined. 

Wherefore they pray your Honorable Board to establish and raarJc its 
boundary lines, to make such alterations In its course and width, and to 
re-locate it in euch laanner as public necessity and convenience require. 
Dated at Agawam, MaeaachUBetts, this fourth day of Decetaher, 1&06. 

3. 9, Bodurthft 
Balph Perry , 

Willis C. Campbell 
J. J, Brady • 

Geo. H. Reed. • 



a. S, BodurtM et 
ale., Pstrs. for r% 
location of Adams 
street, in Agawam. 

- 4. ^, 



See Booic ol Plana 4 
pages 40 - 45. 




13 



I 



The foregoing petition ms entered at a nieetlng of tti. County Comi^el^z 
ere nolden at Sprljigfleld, within ana for said County, on th« fourth 
Tuesday of December, In the year of our Lord one thousand nine hundred 
and six, and was continued from watlng t<» laeetlhg to this meeting and 
due proctfldlngi having Ueea had thereofl, the County Commlaelonera file 
tht following location report, to wlt:- 

Conmonw«&ith of Massachufietta. 
Hampden, es: County Comralealoners* Meeting. Dececiber S9tn, 1908. 

On the petition of 9, 3, Bodurtha and others, praying for a high- 
way to be relocated In the Town ol Agawam. It appearing that all per- 
sons and corporations interested therein Imd been duly notified of the 
time and place of m&etlng, the salij County Cojoiiiles loners did, on the 
third day of May A,D. 1907, view said highway, and hear all parties In- 
terested, and did adjudged that common convenience and neceesUy required 
that Bald highway should be relocated. And at the time of said view, no 
person interested having objected, after adjudicating as aforesaid, said 
Conmisslonere appointed the 29th day of Deceraber, 1906, as the time when 
they would proceed to relocate aald highway^ and gave due notice as the 
law directs. 

And no^ eald Conmlssi oners relocate said highway in the manner 
following:- Seglnnlng at a County Highway Bound in the westerly line of 
Jilaln Street and running thence 3. 56' 20* W. along the southerly line of 
said Adams Street nine hundred anti thirty-six and seventy-five one hun- 
dredth {936. 75) feet to a County Highway Bound, Thence S. 46* 30' W. 
four hundred and eighty-four and twenty one-hundredths (484.20) fest to 
a County Highway Bound. Ihence S. 57* CX>* W, six hundred and nlnety*nlni 
and two one hundredths (699.02) feet to a County Highway Boimd. Thence 
S. 49* 54* If, eight hundred and eighty-four and elxty-aeven one hundred- 
th! (884,57) feet to a County Highway Bound. Thence S. 57* 59* W. four 
hundred and eighteen and eeventy-one one hujidredthe (418,71) feet to a 
County Highway Bound. Thence S. 71* 09* W. one thousand six hundred and 
thirty-one and twenty one-hundredths (1631.20) feet to a County Highway 
Bound. Thence B. 84* 13' w, nine hundred and XlXty-four and forty-five 
one-hundredths (954,43) feet to a point in said southerly line of Adama 
Street. The northerly line of eaid Adams Street le laid fifty (50), 
feet from and parallel to the SRld southerly line, from the beginning of 
said Adams Street to a County Highway Bound In said northerly llnfl, dis- 
tant fifty (50) feet measured at right angles from the last described 
point In the southerly line. The northerly line continues from the 
last mentioned bound northwesterly by a curve to the right radlue forty- 
three (43) feet, arc elghty-aeven and thirty one-hundradtha (87,30) reet 
to a county Highway Bound In the easterly line of said Suffieid Street, 
Tfee eoutherly line continues from the last deeorlbed point Id said 
southerly line thence 3. S4* 13* W. nlnety^four and one one hundredths 
(94,01) feet to a County Highway Bound In the easT,erly line of aald 

Sulflsld Street, 

pbr a more n^ompleta understanding of the above deecrlptlon eee 







_ IllftCilfiltt^r M>R«.1rifr 1^^-^H^^H 




^■^ plUEie riled nertifltli. 


i:^^^ ■ 'it-^Yf _«"¥*"Wa— *-'^T»il|T ^^^^ 


^^H And %m ownere of the ima, over which miH iilgnvmy U ihm laid 






^^^B , oMX, are allowed until ih9 first day of April next, zo raoDve tlierafrom , ^Vl 




^^H j ttwlr omidLoge, irood, tini&er or twea. And said Comraiee loners bcivlng 


'• 






Haard ii]w propria tore of aald lands, by Lfa^inselvee, or tUdlr aistnta^ on 


\\m 






the aubject of duiftgta, toy them atistalned by rsaaon of laying out said 


■ 






hl^way, mv9 ietijaflt.eid the eajne aa followa, to wit: 

To 


1 






Scott Adfliae * ^15. OO 


y 






Henry E. Bodurtha 15,00 


HH 






5o fie paid to thent out of tbt County Treasury, when ihe Land over which 






the highway is located shall have been entered upon end poeeeaslon taltan , i^^H 






fdr the purpose of conBtructlng aaid highway. 


^^. 






C. H. mittlng ) 
^ ; County 
Ghaa, Q, Spelljimn } 

^ , J Conuulasloners. 
J. M. Sicicman ) 


Hj^m. 






aeuapdec> ea: County Comtaleslonera* Meeting. Jan. 5, A.D. 1909, 






^^^B' 


The foregoing report is filed nnd accepted, and thereupon it is 






^^^B 


ordered that the eanie be recorded; that the said road may he known as a 








pU&lic bt^way forever. 


B' ni.m 






Atteet:- 






^^^^H' 


Robert 0, Morris, Clerk. 






^^^H 


KoQBon, Maee., April 1st, 1907. 


J« L, Fuller et ^^^| 






Thle write Itifi Is for the purpose to petition the County Coramleelon- als. Petra. for re- ^^| 






era to relocate a atrip of highway situated in said Moneon, icnown as the location of Palrmr |^^| 






old PaUner and Brlmfleld highway. Beginning at the State Highway that 


& Briiof leld highway f^^B 






rms from palmer to Briiof leld, thence south eaeterly to land of said 


In Uonson. ^^^| 






Broim on southeast side and land of aalcl New York, New Hav^n a, Hartford 


— R . :^^^^H 




Railroad on nortHweat aide, a distance of about eight hundred i fifty 


See Book of Flans 4 j^^H 




feet, said strip of road bounded oa southeaet by land of said J. L, 


page 30. I^^l 






Fuller on the northwaet by land of Town of Moneen and J. L, Fuller 








Signed 








J. L. Puller 








H. g. Booth 






^^^^K 


ff. H. Anderson 








H. D* Vallle 


Hffl^B 






J. T. Rourke 








1S» E, Pay 




n 


^^^^^^^B 


*ha foregoing petition was entered at e meeting of the County Conralsaion. 








era bolden at Springfield, within and for said County, V the fourth 




». 




Tuesday of DeceirtiJer, in the year of our Lord one thousand nine hupdred 


^^^^^H 


i^< 




and six, and waa continued frojn ffleetlni; to nieetlng to this awetlng and 




A> 




due proceedings having been had thereon, the County CoMnjleslonars file W^M 


K3 




< t ^1 


1 







M 



I 



tne rollowlne location reyon, to witr- 

Goiamoiiwealtb of MaseachueettB. 
Haiapaen, ee: conEty ComlBelonere. i*e«tlag. Dae. 12, 1908 

on Lhe petition or J. L. Fuller ana otnera, praying for a hl^i^way 
to be relocated In tbe tovm of Moneon, it appearing tnat all p.raone 
mnd corporaLlons Intereated theroln Had tjeen duly aouiied ol tl^e time 
and Place of meeting, the said Coimty Coimnlealonera did, on tHe alev.ntn 
day Of iway A. D. lOT, vie* said highway, and hear all parties Interest- 
ed, and did adjudgedthat connnon convenlenea and necessity required that 
said highway should De relocated. And at the time of said wU^, m per- 
son interested having otjjected, after adjudicating as afore eu id] eald 
ConMlsslonere appointed the 12th day of Decemoer 1908, as the time when 
they would proceed to relocate said blgiway, and gave due notice as the 
law directs. 

And now eald Conunlaslonere relocate said highway in the manner 
following: Beginning at a stone bound on the southwesterly side of the 
State highway and at the easterly corner of a school house lot, aald 
bound being In a course S, 56* 28' E. and ninety-one and two-tenthe 
(91,2) feet from a stone bound that raarks an angle In said State highway 
Thence by an angle to the left of 27* 54 • and In a course N. 84* 22» W. 
one hundred thlrty-alx and rifty-elght one hundred the (136.58) feet to a 
S10J3O bound. Thence S, 80* 32* ff. six hundred elxty-four and f ilty-sli 
one hundredths (664.56) feet to a atone hound on the banlc of the Quaboag 
Blvsr, The above is a description of the northerly line of the hlghwey 
as relocated. The southerly liiie la parallel to the norUierly line and 
fifty (50) feet distant Lherefrao aiid begins at a atone bound on the 
eouthwaaterly side of said State highway and runs N. 84* ZZ* W» two hun- 
dred twenty -four and seventy*f Ive one hundredths {2£4*75) feet to a etonf 
bound, thence S* 80* 33* W. dlx hundred f ifty-etght and forty-two one 
hundredth© (658.42) feet to a atone bound auppoeed to be set In line be-- 
iween land of J. L, Puller and land of G. N, Stone. 

And the owni^re of the land^ over which said hlgh-^ay is thus laid 
out, are allowed until the first day of April next, to remove therefroin 
their buildings, wood, titEber or trees. And said CocmisslonerB having 
Heard the proprietors of eald lends, by themselves, or tuelr agents, on 
the subject of damages, by them sustained by reason of laying out eald 
highway, and none having been clfllmed no dajaages are awarded. 

C. H. Nutting ) 
Chas. C. Spelli2»n ] 
J, M, Slckman | 
Hampden, es: County Conmlssionero' Meeting. Dececiber 2S, A.n. IMjJS 

The foregoing report is filed and accepted, and thereupon it ie 
ordered that the same be recorded; that the eald road may be icnown as a 
public highway forever, 

* Atteet: 

Robert 0. JMorrls, Clerk. 
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Conrolse loners. 
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WSBtfleld, mae,, Marcii 27Uj, 1907. 
to the County Cojanleeltmere of tiie -County of tiEui^nien:- 

HfiBpectfully represent your i>etitlonerB, tbat they are iniielD Itante 
©f tbe town of Weetfield, In eald County, anti that cocatooa convenience and 
jneceeBlty require that Main Street^ bo calleti^ between Elm Street ana a 
point at or near Taylor Avenue, in said West field, be laid our,, or alterJ Elm Street and 
0d or relocated for the purpoae of eetabliehlng Ite bovmaary lines or Taylor Aveoue, West 
making edteratlone In Its couree or width. 

Wherefore your ye tltl oners prey tlmt your honorable board will ley 
out, alter or relocate eald 6tree^, 
aigned:- 

Geo, E. wnipple and othere, Petltlonere, 
Ths foreeolng petition iivae entered at a meeting of the County ComnlBelon 
iTB holden at Springfield, w J thin end for seld County, on the fourth 
Tiieaday of Decent er, in the year of our Lord one thoueend nine hundred 
and Blx, snd was continued from meeting to meeting to tiile meeting and 
due proceed Inge having been had thereon, the County Comml eel oners file 
the following location report, to wit:- 

Conmon wealth of Maeeachueatts, 
fiempden, ee: County Commleelonera* Meeting, Dec, 12, 1908. 

On the petition of George E. Whipple and others, praj'lng for a 
blghimy to be relocated in Westfleld. It appearing that all persons and 
corporatlonB interested therein had been duly notified of the time and 
place of wetln^, the eald County Conmlss loners did, on the eighteenth 
day of May A, D. 1907, view eaid highway, and hear all parties interested 
end did adjudge that cocman convenience end neceeslty required that eaid 
highway ehould be relocated. And at the time of eald view, no person la* 
tereeted having objectea, after adjudicating ae aforeeald, eald Coamlsa* 
loners appointed the 12th day of December 1908, as the time when they 
*OUl<i proceed to relocate eald highway, and gave due notice as the law 
directs. 

And now said Commissioners relocate said hlgliiniy tn the manner 
following: ConiDencing at the south-westerly comar of the Elm Perk Block 
(fonaerly called the Lewis Block) at the face of the water-table, eald 
point being In the easterly ilns of Elm street, thence south 67* 43 • 52» 
east two hucdrea forty-one and seven hundred one one -thousandths (241,701 
feet to a stone monunent, thence eouth 75* 14' 32* fast six hundred elicty- 
tiiras ana nine one-hiindredthe (663,09) fset to a etone monument In the 
aaeterly line of Mechanic street, thence eouth 75**06* SS* east four 
hundred thirty-three and six hundred twenty-five one- thousand the (433,625 
feet to a stone monuiaent In the westerly line of White street, thence 
south 53* E7» 37* east fifty- two and fifty- seven one -hundre tithe (52,57) 
feet to a etone monument in the easterly line of White street ana at th« 
beginning of a relocation laade by the Board of County Qwnnlesi oners 
Atigmt loth, 1897. 

South Line:- Coamenclng at an Iron raoniaient euppoeed to be in the caetei^- 
ly line of BroB£i etreet and at the north-westerly corner of property of 
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the Heirs ol David UnfcertDn, thence i^utu 76- 39- la* ea^t rot^r hundred 
eeventy-f ive and seven hmdred slghty-elght oae-thoueandthe (47&.788» 
feet to the an^e In the face ol the building of the h. B, mith Qom^ 
thence ^outh 73' 30' XO* east rive hundred thlriy-seven and elghty-three 
one^thousandthe (537.083) re^ to a etgne monument in the easterly Una 
or Clinton Avenwe, thence south 66' ^^• 18» east alxty^two and thirty- 
four one-liundyedtha (62.34) feet to a stont monunent at Una or Ephrlam 
S. Noble, thcEce eouth 63* 19* IS* east one hundrea Beven and rivs hua- 
ared twenty. three one-thouaandB (107.523) reet to a etone monuiBnt at 
the beginning of a relocation made by the Board of County Coiaol ©el oners 
August loth, 1897. 

And e&ld Commissi oners having heard the proprietors or uala l&nda 
By theciselves, or their aeente, oo the subject or damages, by thera eue* 
tamed by reason of laying out eald highway, and none having been claimec 
no damage e are aviBrded, 

C. H. NUttlng ) 
Chas. C, Spellman J 
J.-«. Slctanan J 
Hampden, 86 : County Conmlesl oners' Meeting. 

The foregoing report 1b 11 led and accepted, and thereupon it la 
ordered that the eawo be recorded; that the said road laay be Known as a 
public highway roraver. 

At test: - 

Robert 0, Morris, Cleric, 



Cotinty 
Commie si one re 

Decent er 22 A.D. 1908. 



CM. Stone et als To the Honorable the County CommlBsl oners of the County of Hampden: 
Petre* for reloca- Respectrully represents your petitioners that they are Inhaib- 

tlcn & alttratioc Hants of the Town of Agawam; 

of School Streel-, That School Street, a way within said Town extending from Main 

in Agawatn. j Str^at at a point ams^ the Town Hall easterly to the River Head, Is 

— 17. innrrnr. crooked and has no clearly derined boundary lines, and that 



See Booit of plane public necessity and convenience require that it be widened, etralghtaaec 
4 pages 33 - 39 aUd Its boundary lines properly marjced, 

there r ore your petitioners pray your Honorable Board to relocate said my 
making such alterations In Its course or width as public necessity and 
convenience require. 

Dated at Agawam aforeaald this second day or July, 1909. 

c. M* atone and others, Petitioners. 
The foregoing petition was entered at a meeting of the County Comiileslon 
era holden at SFrlnglleld, within and for said County, oc the fourth 
Tuesday of June, in the year of our Lord one thousandnine hundred and 
eight, eiid was continued from meeting to meeting to this meeting and due 
proceedings having been had thereon, the County Cemmlasionera file the 
following location reports to wtt:- 



,; 
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Ccomomv^alth of M&seechufi&t,ts» 
Huapden, aa: Cousty Comi^&6 loners' Meet Ins » Dececiber 29, 190Q. 

Oo the petition ot C. M, Stone find oth«rsj praying for s highway 
to be relocated In the Town of Agawam. It appearing t.h&% all peraoni^ 
and corporations interested therein bad been diily notified of the time 
^nd plfice of nieetlngj, the said County Cominl&e loners did, on the 17th day 
of October A.D. 1508^ view eald hlgjiway, and hear nil parties intereeted 
and did adjudge that comnon convenience end neceeelty required that eald 
Hlghiray ehoiad be relocated. And at the tlioe of said view, no person IG" 
tereeted having objected, after adjualcetlng ae eforeealdj^ eeld Coffidles- 
lonere relocate eald IilEh*i«y In the manner followlog: 

Beginning at a County Highway Bound on the easterly eida of Main 
Street In said Town of Agawain and running thenoe 3. 88* 38' E. along tHa 
northerly side of aald School Street, three hundred and seventeen and 
forty-eight one hundredths {317.48) feet to a County Highway Bound, 
^id Street at the beginning of this course being one hundred and one anc 
fifty-five one hundredths (101,55) feet in width measured on the easterly 
line of Uftln Street, and fifty (50) feet In width at the end of this 
course, treasured at right aB^es to said first described line. Thence 
continuing on the northerly side of said School Street S. 88' 28* E, one 
thouaand and seventy-eight and forty-five one hundreoths (1078,45) feet 
to a County Highway Bound, Thence by a curve to the left radius flvs 
hundred and seveuty-three and sixty -nine one hundreatbe (573,59) feet, 
arc one hundred and eeventy-slx and seventeen one hundredths (176.17} 
feet to a County Highvsa^' Bound, said lest mentioned bound being about 
four (4) feet easterly of a continuation of easterly line of the dwelllm; 
bouse of Mrs. Jennie E, Howley. Thence N, ?3' 45* E. nine iiundred and 
thirteen and forty-four one hundredths (913,44) feet to a County Highway 
Bound i thence N. 79* 05' E. aa^&n hundred and nlseteen and forty on« 
hundredths (719, 40^ feel to a County HlgJiway Bound; thence N. 82* 19» E,- 
all hundred and seventy ajid ninety one hunoredths (fi70.90) feet to a 
County Highway Sound j thence N. 81* 40* E, one thousand five hunared and 
at veuty-nlne end forty-one one hunaredtiis (1579.41) feet to a County 
Highway Bound; thence N. B4* 35' E, one thousand tw hundred end sixty- 
eight ana twenty-Bl:x one hunuredths (1266,26) feet to a Point in the 
northerly line of eald School Street. The southerly line of said 

School Street from the termination of the first described course to a 
point dletant fifty (50) feet at right angles from the last described 
point lo aald nortlierly line, being parallel to and distant fifty (50) 
feet eoutlierly f ronj aald deecrited northerly line* TJie said southerly 
Hub thence continuing soittheaste rly by a curve to the rlght^ radius 
twenty-five (35) feet, arc sixty-one and elghty-slz one hundredths (61,8^ 
feet to a County HlgJway Bound in the northwesterly line of the said 
River Hoad. The northerly line continuing from the ^ast described 

point In said northerly line N, 84* 35* E. one hundred and twenty-eight 
Bm ninety-eight one hwidredths (128.98) feet to a County Highway Bound 
in the northwesterly line of eaid River Road ■ 
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For « more conplete understanding of tM above description s.e pia«s 
lllfld herewith^ 

And the owners ot t.he iBcd, over which eald highway is thue laid 
Otit, are allowed until the nrst day ct April next, to re«i.va tn.refr« 
trwir bullalngs, wood, tlEiber or trees. And said Co^mileaioners having 
beard the proi>rletore of ealn landa, by themselves, or their agenta, on 
tfta subject 01 damages, Dy them sustained by reason of laying out aald 
highway, snd no daioaKee having been cialcsd, none are allowed. 

C, H. Nutting ) 
"^"j: S: i??iS" i "^^"^ co^mlaei oners. 
Hainpaen, ss: County Coniml as loners' Meeting, Jan, 5, a. D, 1903. 

The foregoing report Is filed anu acoepted, and thereupon it is 
ordered that the Esme be recorded; that the sala road Day be imown as a 
public hlghi*By forever. 
Attest:- 

Robert 0. Morris, Cleric. 



Vote regarding December 88. 1906. 

Truant 6 from Berk- 

E iilre County. Voted to charge Berkshire coTinty for care of Its truants on and 

after January 1, 1909, elx dollars a- week. 
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County Treaeurer 
authorized to trans- 
fer from general Hampden j ss: 
fund to Hall of 
Fe cords account. 



Order for Tranefer 



CotnEionwealth of Maseacbusetts- 
County ConnmlaBlonerB' Meeting* January 5^ 1909, 

To Fred A. Bearse, Treaeurer of Haiapden County;- 

Vou are hereby author l;&ed to transfer from the general fund 
In your hands as Treasurer, to the fund for the Hall of Secorda, tiie e\m 
of two thousand four hundred nlnety-flva dollars and eighty-nine cents 
(12493.89) . 

C. K. Nutting ) 

Ghae* C. SpeHmaii J 

J. M. sicioaan ] 



County 
Cooxnl as loners, 



coirinon wealth of Masaachusette . 
Hanipden, ee: Springfield, January 5th, 1909. 

Whereas In the Judgjaent of the County Conraiee loners the intereata 
of the -County ot Hampden demand an expenditure in exceea of the amount 
authorised by I'lw for law library, in said County, eald County Coonlseion 
ere hereby authorUe the County Ti^a^urer to tmnsfer from the account 



N 



l! 



for train lag echoci the B\m of three huii(lrB<i and eighty -two dolLare eind 
twenty-nine c«ntfl (|382.29) In audi tlttu to t,he aincumt authortzed fey law 
tor the purpose eforeeald. 

The reaBon lor emxh traneler is that the appropriation authorized 
Sqv the purpoed aforeeald le exhausted, 

C« H. Nuttins ) 

i- 

Chae» C. SpelliMn ] 
J. M. Slckoan ) , 



County 
Conmlss loners. 



Coemonwfialth ojf MasBachuetitte. 
Hanpden, se: Springfield, Janttery 5th, 1909. 

Whereaa In the Judenent oi the County Cohw lee loners the Interests 
of the County of Hampueji derannd an expenditure In excees of the amount 
authorized by law for ealarite, care and eupport of prlsonere in aala 
County, eaid County Comnlse loner© hereby authorise the County Treasurer 
to transfer from the account for Highways and Land Dainages the sua of 
four thousand, eight hundred and eighty dollars and thirty centg 
(|4,880.30) In addition to the amount authorized by le# for the purpose 
aforesaid. 

The reason for ouch transfer I a that the appropriation authorized 
iOT the purpose afore bbIo is e:EhaU6ted. 

e. H. Nutting ) 

Chas. C. Spellman | 

J, M. SlGtoaan j 



County 
Conoiaslonera. 



Commonwealth of Massaehuaetts. 
H&npden, set Springfield, January ftth, 1909, 

Whereas in the Judgment of the County Conniselonere the Interests 
of the County of Hampden demand an ejcpenditure in excees of the acioimt 
authorized by law for reduction of County debt in eald County, eald 
County ConEilaalonerB hereby authorize the County Treasurer to transfer 
from the account for building County BuUdlngBj repairs and furnlBhlng 
County Bulldlnes, and care, fuel, lights &c.. Court House and Train Ing 
School the sum of fifty-one thousand, three hunored and twenty-three 
Hollara and seventy-nine cents (|51,3£3.79) In addition to the amount 
ftuthoriaad by law for the purpose aforesaid. 

The reason for such transfer is that the appropriation author iMd 
for the purpose aforesaid Is eihauated. ^ 

C. H. Hutting } 

^ Chaa,.C* Spellman ) 

J. M. SUkman \ 



County 
Coinmi sal oners. 



Hecefflbtfr MSB ting ia>5 
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Order for Tranf er 



Order for Tranf er 
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^^^^^^ ^' Springfiela, January sth, liK», 

Whereae In th<f judgment of the Comty COiBnlasloDere ti» mterlsi. 
or tjie County Of Haiap<ien <leoa»i an expemiltura m wctee or the smmb 
author Ufid hy law for criminal coete In Suierlor Court in man County, 
BBld county ConynlfiBionerB harety authorise the County Traaeurer to t ' 
Ur from ^he account ror civil eaiptneefi ia Suprece and superior Courta 
the aoD of four thousand, two humrea ami stven dollars and alxty^fottr 
cents (#4,207.64) in addition to the amount author! led by Uw for the 
purpoee aforesaid. 

The reaeon for such transfer ie that the appropriation authorised 
for the purpoee aroreeald le exm^iBted. 

C. H, Nutting ) 

Chafi. c. Spellman ) 

J» M, SlcJoaan J 



County 
ConEilesionera, 



AjsenuiDont to de- 
cree on Petition r 
of Boston a Albany Haiapden, bs: 
Hal Ire ad Co. to 
take Itmtt for de- in the matter of the petition of the Bob ton 4 Al&any Railroad Com- 



IQl purposes In 
weet Springfield. 




Coiiiinn wealth of MaBsachuaatts . 
County Coiaraleelonere' Ueeting, Jani^ry 5th, 1909. 



pany for leave to take additional land in West Sprlnftlleld, In aald Counw 
it now appeara to the eald Coimalaalonere that In the aescrlptlon of Par- 



See Book of plans eel No, I contained In their decree fUed Novemljer 14th, 1906, an error 
4 pa£e 32. haa been nmoe. 

It l6 t^erafore ordered by the County Coas&l eel oner b that the eald 
decree he amended bo that the description of ©aid Parcel No, 1 there in 
shall read as follows, to wit:- 

Parcel 1. Beginning at the IntereectioD of the southeasterly 
line or Bliee street extended eouthweaterly with the fiouthweeterly line 
of Western Avenue j thence running eouthenBterly and easterly t)y the said 
aouthwesterly Una of ©eld leatam Avecue to land now or fonnerly of 
Phelan; thence running eoutheaaterly by land of eald Phelaa to a ditch 
and to land of the Boston A Albany Ballroad Company; thence nnmlng 
eotithweste rly and westerly along eald d tch and by land of aald Ballroad 
Company aBout two hundred and ten (210) faat to the northwaterly comer 
of eald Railroad Company 'b land; thenca running eouthFeeterly by land of 
said Rallrcad Company five hundred and seventy-seven and three tentha 
(S77.3) feat to land now or foanerlif of Mary L, Ho^n st a point alaiiidt 
three hundred and flfty-elgbt and forty-four bunoredtha (3W.44» feet 
northerly from the sase line of the location of the Beaton taH Albany 
fiallroad; thence running northn^eaterly along tha jaonheaBtarly im ^f 
fiaid Hosafl land t<i a point on aald line at Us intersection wl'Ji tm 
north^et«rly line extended of lot No. 19 nii^m upon a plan antUlad 
•Piim of Kelao and Thonipsoo'a property, ffeat BprlngXlald, October m% 



Duritaa, Ihlta amf Towne. Engineers-, and reco 



PQgd in Ifcrapuen Reglutry ot 



BaCQiribH-p" ilaat-l n^ X90& 



De^^St Plan Book 1, Page 167; toence t'jrnlns at a right angle and rwinlne 
ncrtlwajaterly one iiimdr^d and savent^en ana algbty-threft bandradthe (II7, 
83) ttel by such ©rtaaalon of ©aid nortawflsterlj Hue oX lot No. 19 and 
Dy said Hat; tiience turning at a right angle and running ooutheaBte rly 
thlPtjr-nve (35) feet; tiisnce tumlgg at a right angle and running north* 
aaaterly about threa feundrad twenty (320) feet to a ditchj thence ninn- 
lti£ easterly by said dltcH about one himared slghty-elght (188) feat to 
a point m iha Boutheaaterly line of Silas street extended southwest erly; 
thence rmmlnE northeasterly by said sotitheaaterly line of said Bliss 
street sxtendsd south westerly about one hundred twelve (112) feet to tlia 
southweetarly line of Western Avenue, being the point of ^eglnnlng^ as 
appsara by a plaai this day filed with the County Coninl is loners and made 
a part hereof. 

C, H. Ntittlrg ) 
Chas. C» dpellman ) 
J. M. Slcioiian \ 
(see pags 57, toook 15 ) 



County 
Coanlssl oners. 



All votes and dsclelons of Lhe County Coamlasl oners during the 
calendar year I90a were unanimous. 



Estlnate by the County Conmlealoners of the County of Harapdea of the 
neeslpte and Expenditure a of said County for the Year ending Dec. 31, 
190d. Also, Statement showing the Unappropriated Balance in the County 
Ti«asury at the closing of the Treasurer's Books for the Year 19C6. 

R.E C E I P T S (ESTIMATED). 
X m I nt e r a Bt J 1000 

2. Cleric Of courts and registers of deeds, 12000 

3t District and police courts^ 1500 

4. Jalla and houaes of correction^ 5000 

5. Plnas, costs ana feas^ 1500 

6. Highway and bridge account, 00 
T. Training school, 2000 
8. Mlscellansoua^ 



Total, 



$23100. 



Votes and Declslona 
unanimous. 



County Estlxnate. 



=w 



JSI. 




Brought forward , , .<|25loo 

STATEMSfT SHOWING ESTIUATED TOT.U AMDUNT /CikllJ&l£. 
Balance In Treasury at the closing of t,tte booke ror 

the year 1906 $60780.72 

(a) Leee apecltl appropriations, $23604,63 
(13) Lees money held for aog acco tmt ^j^ 12 040 , 9o 

Total (a) and (h), _|35jG45^ 

Net tialance in Treasury^ unappropriated j 

add to estimated receipts a&ove, $25135 19 

Estimated total amount availa:?le, $48235 ig'' 



ESTUBATm) EXPENDITURES FOR 1909. 
Items . 

l» Interest on cottnty deht, 12000 

2, Reduction on county deist, 20000, 

3, Salaries of county officers and aeelstanta, fixed by law, 18000. 

4, Clerical asel stance In comity offices, lOOQO. 

5, Salaries and expenses, district and police courts, SfiOOO. 

6, Salaries of Jallere, masters and assistants, and eujjport 35000. 

of prisoners in Jalla and houses of correction, 

7* Criminal coete in superior court, 10000* 

8. Civil expenses In supreme and superior courts, l&OOO. 

9. Trial justices, aoo. 

10. Transportetlon of county coninlselonsrB^ 5O0, 

11. Medical examiners, inquests end care of tlie Insane, 6000. 

12. Auditors, masters anu referees, 4000, 

13. Building county buildings, v 6000, 

14. Bepalrlng, furnishing and Improving cotmty buildings 25000, 

15. Care, fuel, lights and supplies In county buildings, 13000. 

otner than Jails and houses of correct 1 on, 

16. Highways, bridges and land damages, 

17. Law libraries, 

18. Training school, 

19. Mlscsllaneoue and contingent expenses, 

20. Itetntenance Mt, Tom Reeervatlon 

Total, 




^ 
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Appropriation 
lor 1908, 



1* Intereat on county detiX, 16000. 

g. Reduction of county debt, 'lOOOO. 

3. Salaries of county of n cere and asBlet- 1800O, 

ante, fixed fey law, 

4, Clerical aselctaace in county of rices, 9SCX). 

5, Salaries and expensee, district and 260OO, 

police courte, 

6. Sslarlea of jailers, mast ere and aaBist-30000* 

ante, and supijort of prisoners in ' 
Jails and houses of corraction, 

t. Criminal costs in superior court, 5000* 

a, civil expense e in supreme and superior 18000. 
courts, 

9. Trial jUBtlcee, 500. 

10. Traoaportatlon of comity commlaelonere 300, 

11. Vedical txamlners. Inquests and care 6000. 

of tjia Insane, 

12. Auditors, psi«tsr6 and referees^ 4000. 

13. Building county buildings, 30000. 

14. Repairing, furnishing and Iciprovlng 35000. 

county build Inge 

15. Care, fuel, lights and aupplles in 14000, 

coimty bujlrtlngs, other than Jails, 
and houijes of correction, 

16. Highways, brldgea and l^nd dactdgos, 
Vf^ ts.1t llttrarlea, 
Ifl. Training school^ 

19. Miscellaneous and contingent expemses, 
BO. Maintenance Mt, Tom Reservation 

Totals^ 

Cbas. C. Spellnian, Chainaan. 



Expend 1 turea 
1908. 

7377.99 

321323,79 

17325.30 

8496.26 
24111.76 

34880.30 

9207.64 
13057.51 

373.00 

209.70 

5520.51 

184Q.96 

253.50 

14275,89 

1£36^.49 



16000. 


10981.02 


2500. 


2SB2.29 


7000. 


6298.38 


&, S284.22 


5886.54 


340O. 


3270.00 


259484.22 


499948.83 



CouEionwealtn of Massachusetts, Votes regaraing 

Hampden, as: County Coamlsalonere' Meeting. January lltn, 1909 petition to legls- 

Votedt That tiie board petition the general court for legislation lature. 
to provide for the repairs, alterations and adaitlons to tJie court house 
buildltig in Springfield, to provide euiflcient acconiaodatlons for the 
courts, the law library end public offices of the county, and to borrow 
upon the credit of the county a ewi sufficient to n»et the expenses of 
the aooie. 

Voted r T&at the chalniian of the board. In the name of the boards 
la authorized to make and sign a petition for the legl elation required, 
in conformity to the foregoing vote, 

Chas. C. apeilman ) 
J, M. Slcldtan ) 
Wra, H. Porter J 



bounty 
Conml sal oners. 






rt '• 



M. 



Annwa Fcpon or ^^ ,^^ amtasKmsa- hepow pos 190a 

8^=1 the twpayere to ti» cwty iraaeurer-s report, for specific uetall«. 
Be have relocaied seven highways as follofs-. 
In=l«JnB apprals- Ada™* at«el In A«awao, on petition af S. a. sodurtha ana others In 
al ». county pro- ^ which casa «s have swarded damages in the s» of ttftean dolUrs'e.ch to 

Scoxt Adame and Henry E. Bodiirtha, 

Palmer and Brlntfleld htghwayln Mooeon, on petition olJ. l. PulUr and 
others. 

Main street tietwten Elm street and Taylor avenue in Wietfleld, on 
petition of George E. Whipple and others. 

Portion 01 Old Beiciiertown road in Paliner. on petition of John Wilson 
and otherfis 

Westf leld at rest In Ag»vmm, on petition of E, A. Kellogg and others. 
School street In Agawam on petition of C. M. at one and others. 
Highway in Moneon leading eaBterly from South tem street, on petition 
of J. P. Herllhy and others. 

We have discontinued the highway leadings easterly frora Old Heed 
corner, also Old Avery road or bungy road, in Montgomery, upon the 
petition of ths selectmen of said town, am have dismissed their pet It lor 
as to the discontinuance of Tekoa road, 

Clarence K, Demlng and others, filed a petition for a new highway 
in Tollandj from the county road to No yes Pond, upon which petition a 
hearing and view have been had, 

No action has heen taken on the petition of Jacies Ceean and others 
for location of Poplar street In A^wam, 

A hearing has heeo held on the petition of li, A. Healey and others 
for location of Northamptos or Itempden landing road. In Holyoke, 

The sum of two hundrgd and seventy* five dollars h&B he en paid as 
land daaages in the caea of H, M. Bliss and others, petitioners for al- 
teration of hlgliws^ m Springfield and Wllbrehain. 

The litigation hrought hy the Foehurgh Co, agalnet the county of 
Hampden snd others, on account of the huUding of the Hall of Records Is 
BtUl pending, 

Mo highways have been laid out by the Coflmlasl oners under the pro- 
Visions of law authorizing the aesoseanents of bettencents^ and no suaie 
have heen re imh urged the county as hetterments 

No applications have laeen made to the Maaeachusetta highway COO* 

ml sat one. 

For cost and construction of state highways in thU county, refer* 

ence may he had to the following table et 



m 







1 


w 




HAMPDEN COUNTY 




ii'H 




Amoimtfi Eipendad for Repair afld Maintenance ot State Hl^waye to 


^^H 




December 1, 1908. 


i^^^^^^H 




TOwn*Glty Expended 1894-1907 Eatpended 1906 ' .Totalft. 


1 


H 


Ag&iWB, 1 539.25 ^401.65 ' $ 940.90 




BrlJiiileld, 1,781,01 134.60 1,91S.S1 | 


■ , ^^^^^1 




Cneeter, li978.44 362.12 2.360.56 


I^^H 




Cbicopae, 7^585.15 1,573.03 9, 159, IT 


im 




East Loopie Mow, 84.99 > 54.66 139.65 


il^B 




Woneon, 1,152,23 86,12 1,218,35 




M 




palmsr, 1,652.56 . 783.04 2,434.60 




■pl 




mieecli, 12,020.98 915,28 13,936.26 


[ 


,I^!^H 




Walee, 289.26 41,14 330.40 




^^H 




feetfi«ld, 6,963.38 683.44 7,646.88 




^^H 




west Sprinsn eld, 1,322.70 227.70 1,550.40 ' 


I^^H 




WUtmMam, 2,449.84 1,009.89 3.459.73 1 


II^^^Mi^^^H 




Totala, 137,799.79 $6,391.66 $44,091,45 




i 1 

Hii__ij_iijrj^^H 


HAMPDEN COUNTY 




Amounts Expended tmder the "aimll Town" Acts to December 1, 1906. 




1 


Town or City Expended Previous to 1908 Expended 1908 Totala. 




Blmidford, $3,444.00 - $3,444.00 




East Lonsneaaow, 680,00 - 680,00 'T^^fl^^J 




Granville, 2,700.00 623,00 3,323.00 ■ 




HampGen, 2,008.00 500.00 2,508.00 J 




Hollund, - 164,00 164.00 


1^1 




L0J3«?neadow, 1,200»00 - 1,200.00 




^^^^1 




Itolltgomery, 608.00 - 608,00 




^^H 




SouthMflcJc, 1,992,36 - 1,992.36 


^^^1 




Tolland, _^,.04.3.06 500.00 2,542.06 


^^^^^^^^^1 




Totals, $14,874.42 $1,787.00 $16,661.42 




^^^^^^^^^^^^H 


HAMPDEMCOUNTY 




Sbowln^g Lengths Laid Out, Lengths Contitructed and Afflounte Expended to 




^^H 




Decent er 1, 1908. 




^^^1 




Wput T^mT-^-'J^S^^-TBtar IB^-^W^-=^i^&,20SStru=J|d 




iIhi 




Cheater, 17131 -- 17131 17131 — ItiSl 
Cblcopee, 20542 — 20543 20000 542 20542 
E. Lon^eadowf, 5500 ~- 5500 5500 -- 5500 
Monson, 7012 1515 3537 7012 1200 8212 
PaLner. 27771 32571 50342 27771 19500 47271 
Buseell, 35189 -- 35169 35139 ^ 35139 
^&^^B. 5493 '- 5493 5493 ^- 5493 
Weetlfeld 30667 -- 30667 30667 -- 30667 
W Springfield, 12054 - 12054 12054 — 12054 
Wllbraham^ 25429 — 25428 25438 -- 2542R 




Total (feet) 319478 24086 243564 218590 ' 31488 240178 




Total (TDlles) 41.57 4,56 46.13 41.42 4.07 45.49 




■■I 


• 




^^^^^^^^^^^^^^^MPPW^^w^^Mj^^Mir"^^ — ^^^- V ^ 


^^^^1 






, ( 



if 



II 




Agasraui, 

Brlmneld, 

Cheeter, 

MonBon. 
Pfttoar> 
Bueeell, 
WoIeB. 

W. 3prlngheld, 

rot'Ri-ir^tt') 

•Exclufilv« or repairs and maintenance, 
+BeDuUdlne bridge. In part. 



The eum ot 



.163.49 me paid to the CoMaonwealth on account of 
construction or state hlgiiwaya, making the ifhol« amount repaid f89,l74.oi 
Wld $35,371,91 Btlll due. 

The 8Uni of |14,275.85 waa expended upon county buildings. for re- 
pairB and furnuhlngs, |5650. of which was for plane for alteration or 
the cowt house, $1980. for relaying the sidewalk and grading, and 
|4038.53 for repairs done ty day wori. 

The following transfers were tnaut to toeet the expenalturea which 
, exceeded appropriations: 

FroBs the account for civil eipenBes In Supr«ae Judicial and Superior 
courts to ajaoiint authorUed hy law for criminal costs in Superior court 
^4,307.64. 

Prom the accounts for building county bulldlnge; repairs and rural ehlng 
couJity buildings; and care, fuel, lights ac; court house and training 
school to amount authorized by law for reduction of county debt, 
$51,323.79. 

From the account for highways and lend danages to anount autnorlaed 
ty law for salaries, care and support, of prisonere $4,880.30, 
From the account for training school to amount suthorlaietl dy law for law 
library $383.29. 

The follovnng are the salaries of county officials preijcrlbed by 
law: 



aieriff 

Cleric of Courts, 

Assistant Clerk, 

County Treasurer, 

RegleleE' of Deeds, 

Asslstsnt Keglster of Deeds, 

County Cotijmlss loners. 



$2,000.00 
3,500.00 
2,000.00 
2,000.00 
2,800.00 
1,400.00 
3,600.00 



The following are the salarltts of the county ofllcials not pre- 

»crlb<fd by law: 

At the Court House. 
Messenger $1,200.00 

Hall of PecoTtls: 
Janitor, 900,00 



Engineer, 





flpp 



At. the Jftil; 

Jailer 
Turnkey J 

Aselstant Turnkey, 
Flret Keej^er, 
Secona Keeper^ 
Third K^ey^T, 
Fourth Kq&p&t, 
Fifth KeeiJer, 
Watchtlffinj, 
Wfltchmanj 



l^OSO.CX) Engineer, 

900,00 Ctewardj 

760.00 Shop PoretiBn, 

780,00 Matron* 

720.00 PhyelcJen, 

720.00 Chaplalne, 

720,00 Instructor or Indue- 
720.00 tries, 

720,00 Stenographer, 



PHfntr».Bi? Mfeiillnc^ 'i<^ 



$730.00 
l,OSO.00 
780.00 
840.00 
600,00 
600.00 
300.00, 

1,296.00 ' 
720.00. 



Assl atant Super S n% enda at , 480 .00 



At the Training Scjioolr 
Sui>erlntenaentj |1,200,00 

Teacher, 480.00 

Th« following le a llet of tiie asBets of the county of Hanfpaen, 



December 31, 1908, 

Court Hooee bulltJlne and lot. 

Hall of Hecorde and lot. 

Law Lltmry, (11,493 volutntje), 

pumlture ana ottier property. Court House ana 
Hall of Recorde, 

jail and House of Correction byildinge and lot, 

yumlture ana other property. Jail and House of 
Corrttction, 

Training School hullalnge and lot. 

Furniture and other property. Training School, 

PurnUure end other property. District Courts, 

Sinking Pund^ Hejtipdei: County, 

Chas. C. Spellman ) 
J. M. Slckman } 
Tftn» H. Porter j 



|266,OO0.00 

180,000.00 

25,000,00 

30,000.00 
2S5,000.00 

10,000,00 

25,000,00 

3,000.00 

1,500,00 

391.83 



County 
ConTiilseionera 



Bel eased from Train 
ing School, on pa- 



CoEEionwealth of Maeaachusetts, 
Hainpden, e^: 

At a meet ing of the County ComDlsalonera of the County of Hajnpden, role 
tioloen at Springfield, within and for atild County, on the tnird nay of Stephen SuJcealcl 
February A. D, 1909* 

Voted! A request having been made to the County Conitaisa loners oj 
the County of Hampden by ^win G, Ward for the release of Stephen Sukaski 
tt Holyoke, Kaes. from the Hampden County Training School, a notice and 
opportunity to he heard having been given to the Superintendent of 
Schoole of the city of Holyoke, after due notice ana hearing, it la con- 
al tie red and adjudged hy said cocmiee loner© that It wtll be for the beet 
interest. of the said Stephen Sukaskl to be at liberty. 
And thereupon said -Conmlse loners order that he be released forthwith, 
under the previa lone of the Acts of 1904, Chapter 220, asctlon 4, upon 
tAia following condition, that be confona to tha school regulations of the 
city of Holyoke. 

Robert 0, Morrle, Clarlc, 



Training ScJiool. 
on parole 
Ch©rlee Dutton 



HejniiUen, ee: 

I - AL a meeUng ol t^e County- Gotm. lee 1 oner e of xhe county or Haji^deo 
iiolden at Springfield, wltbin and f^r said County, on the third day or ' 
March A, p. 1909. 

I Voted: A request having been maae to tne County ConinlgsionerB 

or x,hB County of Hwnpden by Erwln G. Ward for tfte release of Charlee 
DUtton ol North AdainB, Maue., from the Harapden County Training School a 
notice and opportunity lo be heard having been given to tha SupermteM- 
ent of Schooie of tha city of North Aaame, after QUe notice aM hearing, 
it iB considered and adjudged hy eald conml sal oners that it >iflll lie for 
the heat interest of the aald Charles Button to he at liberty. 
Ana thereupon aald CoamleBl oners order that he be released forthwith 
under the provlelonfi of the Acts of 1904, Chapter ZBO, Section 4, upon 
th« following condition, that he conforn to the school regulations of 
the city of North Adame, 

Robert 0. Jtorrle, Clerk, 



Order for transfer 



Order revoking Comnonwaalth of MaesachuBette* 

pernUt to be at ! Hampden, S6» County Commies loners* Meeting. March ZZj 1909, 

liberty, I Whereas, it has be&n laade to appear to said Coianil sal oners that 

James R, Atkinson James B. Atkinson of Westfltsld, in said County, was sentenced to the 

House of Correction In said county, on Uie 14th day of January, 1909, 
by the District Court or Western HampQen, and whereas it further appears 
that a written penal t to be at liberty was issued to Uie said Jaoaa R. 
Atkinson on the 3d day of March, 1909, by aaia Cojaales loners under the 
provltlons of section 113 of Chapter £S5, of the Revised Laws and It 
further appears^ that eald James R. Atlclnson has been convlcten of a 
crime punlehahle by Imprisonment, it la now or tie red by said connlssloneri 
that the ©aid permit be revoked, 

Chss, C. Spellxnan ) 

* 

J. It* Slckman \ 
m, H, Porter ] 



County 
Coaml eel oners. 



Cotmonwealth of Ha ssachu setts, 
Hainp^n, ss: County CobbjIsb loners* Meeting. March 30th, 1909. 
To Fred A. Bearse, Treasurer of Hampaen County, - 

You are hereby authorised to transfer from tha funa for the 
Hall Of Records in your hands as Treasurer, to the general fund, the sun 
of nineteen thousand dollars ($19^000.00), 

Chaa. C. SpellRjan 1 County 
ma, H. "porter J Comal salon ere. 



h 





i 

1 






CojiEDOnMreELlth Qt MBBBscliUfitittiB. Helefteed frcua ^^^| 




mmfi^Ot BBi Tralnlfis 3cho«l, on I'^^H 




At a Bieetlng of the County Cojiinlg&loD&re of the County of HacipQen, i tjarole^ f ' ^^^| 




boluen at SprlDgfleld, within and tor ealc County^ on the Boveoth day of , Luther U&dlBon ^^| 




April, A, D. 1909. 

Votad: A request hftvlii£ t^ten macie to the County CoRimleBloiierB o] 




, ^m 


! i 


J 






%ht County of Kacflpden by Erwln G. irard for the release of Luther Madison 


f 


\m 






1 

of SprlngTleld, UaeB,, Iron the KaiupdeD County Training School, a notice 








and opportunity to he heard having heen. given to the Superintendent, of 


,1 1 






Schools of the city of Springfield, after due notice ano hearing. It Is 








considered and adjudged by said conitil eel oners that It will he for the 








toeet Interaet of the said Luther Madleon to be at liberty. 








AaH thereupon eald ConKilselonera oraer that he be released forthwith. 








tinder the provlelona of tht Acts of 1904, chapter 220, Sec*4on 4, upon 








the following condition, thet ha confona to the school regulfltlonR of 






the city of Springfield, 


[ 


■■ 






- Bohert 0, Morris, citirJc, 


' 


■■^ 






CortoDnvYeelth of Maseachiieetts. 
Haaipuen^ ob; 


Beleased from 
Training School, on i 


1 






At a meeting of the County Corarnlesl oners of the County of Hainpciea, ' parole, 1 


^H 






holden at Springfield, wUhln and lor said Coun^^y, on the seventh day of John J+ Brennan 


^H 






April A. D. 1909. 




H 




Voted: A request having been made to the County Commissioners oi 


1 




the County of Hanipden hy ErwLn G, ffard for the release of John J, Brennan j 


^H 






of Holyofce, Mase., from the Hampden Coimty Training ScHool, a notice ^^^| 






aM opportunity to be heard having been given to the Superintendent of 


^H 






Schools of the city of Holyoke, after due notice and hearing. It Is 


l^^l 






conaldered and ad^judged hy eald comnl as loners tbat H will be for the ^^| 






hest Interest of the said John J. Brennaji to he at liberty. 








And thereupon said Comnlssi oners oruer that he be releaeed forthwith 








under the provisione of the Acta of 1904, Chapter 220, Section 4, upon 






the follo/flng condition, that he conform to the school regulations of thf 


i^H 






city of Holyoke, 


i^^H 




^^^^^^H 


Robert 0. Morris^ Cleric, 








— ■- = "~ 1 

ConKionwealth of Massachueetts, 


Releaaaa from ^^^H 






BfluBpden, as: ^ 


Training School, on ^^H 


m 




At a BieetLng of the County CoaiialeBlonore of the Cotmty of Hantpaen, parole, ^^^^1 


B 




holden at Springfield, within and for eald County, on the seventh day of SaJvadore Blai&co {| 


^H 


9 


^^^^^^^^^^B 


April A, D. 1&09, ■ 




m 


1 


^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^r ^^C^^H 



m. 



1 1 11 



Allowance for 
dflfflacee done to 



Accounts 
131^336,95 




Voted: A request having been ruade to the County Cotanle. loners 
Of the County or Hampden by Erwin G. Ward for tha releaae cf salvaciore 
Blaiiico Of Plttsfleld, Maea., froni the Hainpdtn County Training Scliool a 
notice md opportunity to be heard having bean given to the Superlntenn. 
'ent of SchoolB or the city of Plttafleld, after due notice and hearing. 
It la considered and adjudged x^y said conral sal oner e that it wiu be for 
the teat Interest of the aaid Salvadore BlanKo to be at liberty. 
Ami -^eratipon said Coraml sal oners order that he he released forthwith, 
tmdsr the vrovlfilons of the Acts of 1904, Chapter 2SO, Section 4, up^n 
the foUcwlnis condition, that he conform to the school insulations of 
the city of Plttefleld, 

BoDsrt 0. MorrlSj Clurk. 



The sum of two hmdred and flfty-el^t collars ana ten cents 1© aUowed 
for dsmeges and other expenses Incurrta under the Statutes relative to 
Dogs, and the same is or::ered to he paid out of the moneys received by 
the County Treasurer under the provisions of said Statutes. 



Sundry accounts, being presented, are allowe<l, and the saine, ojiiounting 
to the BUca of thirty-one thousand, three hundred and thlrty-eix dollars 
and ninety- six cents, are ordsrea to be pa la from the county treasury. 



Hampuan^ ss: April 13th, 1909. 

JudgDjent l6 entered up according to reportt; StC and all 
matters not acted upon are oritered to be continued anu this meeting ia 
adjourned without day* 



Attest:- 



wj /) jy^. 



Clerk, 



mm 



Tlie Comnonwealth of Masdacimeette . 
HiajQpdeBj, rbi 

At ft roe el- Ins <>f the County ComuleBtonere tfegun and holden at 
Sipringf ield, witliln and Tor aald county of Hempden on the B^cond Tuesday 
of April, being tHe t&lrteentb day of said tnonth, and by adjourrraent on 
tlia aigtiteenth and twanty->fourt)i days of aald jaont^^ and by adjournment 
on the fifth, twentieth and ti«renty-cecond daye ot aa4d May, and by ad-^ 
Jotimment on the second, fifth and eighth daya of June ^ In the year of 
our Lord one thousand nine hundr«d and nine, 
Preeentj 

Charles C. Spellman, Eaq. ehalrman ) 



Jamee U, Slckman, 
m. H. Porter, 



County 
Conanlss loners. 



Haiqpden, bb: 
Voted: 



April IfftPT.IaK^ igQg. 



The Conmonwealtb of Jdaeeachueetta County Treasurer 

County Comleeictaere' Meeting. April 24th, 1909. authorized to 

borrow In antici- 

That Fred A, Bearse, County Treasurer, be authorised to borroW pation of county 
on the credit of the County, eM In anticipation of the county tax, a tax, 

Btm of money not exceeding One Hundred l^ioueand Dollara (|100,000.00) 
and to KjaJte, execute and deliver a note or note a to that amount, payahlt 
Npvenfcer fifth, 1909, to the order of such Bank, Inetltutlon, Corporation 
or rndlvldual, ae he, the eald Bearae shall elect, and to pay Interest 
or dlBcount thereon at a rate not exceeding three and one half per cent 
per annun. 



Chaa. c. dpellman 
J, M. Slckinan 
Wia. H. Porter 



) 



Couhty 
CoionilaaiDnere. 



In conformity with a reeolve of the General Court, passed at their pre- 
aent aeeelon granting a tax of one hundred and eigjity-foiur thousand 
dollars (|184,OOO.0O} for the County of Hampden, the sacie is apportioned 
upon the several cities anti tovma In said County, in jmnner following. 



County Tax Aeaessed 



AKauram 

BlandfoTd, 

Brirafleld, 

Cheater, 

Chlcopee, 

East Lon^aisadow, 

Granville, 

Hainpden, 

Hell and, 

Holyoke. 

Lon^nieadow, 

Ludloift-, 

Monson, 

Montgomery, 

Palflier, 



1,926,39 

465.55 

429 , 73 

716.23 

11,531.35 

716.23 

465,55 

393.92 

107.43 

45,480,76 

1,145.97 

3,079,79 

2,112.39 

143,24 

4,010.89 




Eueeell, 
Sout,hwlck. 
sprJugfiela, 
Tolland, 
Wales, ' 

ffeet SprlEtgiield, 
feetrield. ' 

Bllbrahfloi, 



§44 .60 
680.48 

179.05 

322.30 

1*302.84 

9,669,15 



MX. ,«.„».« have ..a. l.su,. aated ^ nnh. nlnot.aa l.u.aP,d ^ ^„, 
^recte. to .S, 3.1e=.„n or A«..eso™ of ,be .eve^ .»^ ,^ ^^.^ 
in said county d,rectl.« them to as.«e the «« „poa the lnh.blt.nte ot 
their reepectlve towz,. and cltUs, a« ™,„irl«s tbalr Colleotore or con- 
«abla. to collect the «u«. ^„. i„ cause Lha a™>™t ao collected to be 
paid into the County Treasury, 



RelBflBed Trom 
Training ScJqooIj 
on parole 
Louie Gauthler 



I 



Coinmonwealth of Maseaciiueetts, 
Hampden, ss: 

At a meet lag 01 the County Conmlselomra of tfte County of 
Harupden, holaen at Sprlnsfleld, yilzhin and for said county, on the rifth 
day of Btey, A, D, 1909. 

Voted: A request having bean imde t« the County Coranleslonsra 
of the County of Hainpden by Erwln g. Ward lot the release of Uuls 
Gauthler of Pittsfleld, Mass., froai the Umpaen County Training achooX, 
a notice ^m opportunity to be Jieard having been given to ^e SuperlntenJ 
dent Of schools of the cUy of Plttsf leld after due notice and hearing, 
it Is considered and adjudged iiy said commies loners that it will ba for 
the beet interest of the said Louie Gauthler to iDe at liberty. 
And thereupon said Connies loners order that he be released forthwith, 
under the provisions of the Acts of 1904, Chapter 230, Section 4, upon 
the following condition, that he conform to the school regulatione of 
the city of Pittsfleld, 

Robert 0. Morris, Cleric. 



Heloased from - Conraonvfealth of Massachueetts. 

Training School, 'Hansen, ee: 

on parole i . At a meet-ing of the County ConnlB^ionars of tbe County of 

Leonel M. Beaupre Hampden, holden at Springfield, within and for eald County, on the fifth 

day of May A . D . 1909 . 

Voted: A reaueet having been made to tbe County Conralaelonera 
of the County of Hampden by ErwluG, Ward for the release of Leonel M. 
Beaupre of Pittsf ield, Mass., from the Hampden County Training School, a 
notice and opportunity to be heard having been given to the Suparlntao- 
deiit of Schools of the city of Pittsfleld, after due notice and hearing. 
It is considered and adjudged by eald eo»arol eel oners that It will be for 



iE 



^b 


1 


^H 


^^^^H 


.-AurllJtaatlne^ jogo 


^1 




the Cdat interest of ti\e e&ld L«onel U, Beaupr« to be at llUsrty. 




H 


^1 


AOid therftU(;on said Conraleeionora order that he toe releaBed foriiiwitll. 


^B 


^m 


unflor tbe provlsione of tue Acta of 1904 Cliapter sao, Sectloa 4, up«a 




h^ 


^M 


tht follovrln^ condition J tnat he confona to tlie aciiool regulatlona of 




HH 


^1 


tfi« city or Pit ten eld. 


«1 


1 


Robert 0, Morris, Clerk. 


1 


1 


Coitnioiiwealt:i or Massachusetts* 


1 

Eel eased from ■ 


H 


Hafljpaan, se; 


Training school^ , | 


^m 


At a meeting or tue County conn l sal oners of the County of 


on parole J 


■ 


^m 


Haatpdin, iioldsn at Springfield^, within and for said County, on the llfUi 


Bosalro sicotta 


I 


^^K 


day of May A, D. 1&09. 

Voted: A requoet having been maue to the County Conmi sal oners 




■ 


H 




1 


^m 


of the County of Kacipaen by Erwln G, Ward for the release of Hoealro 


H ^^H 


^L 


Slcotte of Holyoke, Mass., from the Hampden County Treliilng School^ a 


IHfl 


^^1 


notice and opportunity to be heard having been given to tbe superintend 


■ '''"'W 


^H 


dfiirt of ScHoole or the city of Holyoke^ after due noLlce and hearing, it 


1 I 


^^H 


la considered and adjudged by said coniral eel oners that it will r>e for the 


I^^J 


^^M 


tieet interest of the said Rosalro Slcotte to be at liberty. 


^^^H 


^H 


And t&ereupon aald CoheiIssI oners order that he be released forthwith, 


^^H 


^H 


UHuer the provisions of the Acta of 1904, Chapter 320, Section 4, upon 


^^H 


^^M 


tile following condition^ that he confom to the School regulations of 


^^^1 


^H 


the city of Hoiyoke, 


^^H 


^^^^^^^^m 


Robert 0. ttorrls. Clerk, 


■ 




Conmonwealth of Massachusetts, 


H&leaeed from ^^^^H 


^H 


Hampden, se: 


Training School^ ^^^^| 


^^1 


At a meeting of the County Conraiiss loners of the County of 


on parole, ^^^^H 


^^1 


fiftuipclen, holden at Springfield, within and for said County, on the fifth 


Hues all Brown ^^^^| 


H 


day of Mfity A, D. 1909, 

Votad: A requsst having been mads to tha County Coniniss loners 




^^^^H 




^H 


^^m 


«f the County of Hampdsn by Erwln O. Ward for the release of Rueeell ,^^^H 


^^m 


Brown, fomerlj of Springfield, from the Haapaen County Training School, ^^^H 


^^M 


ft notice aM opyortumty to be heard having been given to the superintend >^^^^| 


^^B 


dect of Schools of the city of Springfield, after due notice and hearing, Ij 


^^H 


^^m 


It U cone ide red and adjudged by said cotebuI eel oners that it will be for || 


^^H 


^^B 


the best interest of tiie said Euaaell BrowB to ba at liberty. 


^K 


^H 


AOd thereupon said Connilssloners order tliat he be rele^^ed forthwltJi, 


^^^H 


^^1 


imdar the provisions of tha Acte of 1904 Chapter Sao, Section 4, upon 


^^H| 


^^M 


tae following condition, that be conform to tiie school regulatlori© of the '^^^^1 


P 


city of Springfield* ■ 

Sober t 0, MbrrU, CXeri. 


IH 






H^^^^^^^l 






' • * 


•a. ' . . ^_ 



0?<l€r rcrvoicifig 

psimlt) to be at 

liberty^ 

Horace W. Potttr 



CoEdnonwealth ot Masaachusette , 
Hfimpdfin, bb: Qomvy Comal eeloners' Meet Log. aay 20tii, 1909, 

mier^fae, U Ima been made to appear to eaid ConuniBsionere 
that Horace W. Potter oj Springfield, In eaXd County, wbb sentenced to 
the Houee or Correction In said county-, on th^ 234 day of Decaaber. 1909, 
by the Police Court of Springfield, and whereaa it further appears that 
a written penult to be at liberty wae issued to the said Horace w* 
Potter on the seventh day of January, 1909, by said CoinmlBslonere under 
the provisions of aection U3 of Chapter 225, of the Hevlesa Laws ana it 
further apjjearfi that said Horace w. Potter ]iae been convicted of a crima 
pimlfihablQ by laiprlaonment It le now ordered by said coEmlesl oners that 
the aald permit be revoked. 

Chas. C. Spellman ) County 

J. M. Sldanfln j Comnilssl oners. 



M.S. Converse Co, 
awarded contract 
for furnishing 
Jail, Court Houee 
and Training School 
wltTi co^. 



Beleased from 
Training School, 
on parole J 
Mldieel Griffin 



May 22, 1909, 

M. S. Converae Co, was awarded the contract for fumlBh- 
Ing the 

Georges Creek for Jail ^ $4.12 

■ ■ ■ court house ^ |4.57 

Lehigh sgg • training school @ |6.37 



Conmonwealth of Miaseachusetts. 
Hajnpden> ss: 

At a meeting of the County Cominlss loners of the County of 
Hampden, holden at Springfield, within and for said County, on the 
second day of June A* D. 1909, 

Voted. A request having been made to the County Connileslonera 
of the County of Hsjupden by Erwln G, Ward for the release of Michael 
Griffin of Chlcopee, from tbe Hampden County Training School, a notice 
and opportunity to be heard having been given to the Superintendent of 
Schools of the city of Chlcopee, after due notice and hearing, it Is coo- 
eidered and adjudged by said Coranle si oners that it will be for tHe best 
-Interest of the said Michael Griffin to be at liberty. 
And thereupon said Coramlsal oners order that he be released forthwith, 
under the provisions of the Acts of 1904. Chapter Z20, Section 4, «P0E 
the following condition, that he conlom to the echool regulations of 

the city of Chlcopee, 

Eobert 0, Morris, Cler!f. 



^m 



mmm 



COQEooiiweal'th of Maesachuaett^a. 
Hiainpdeii, 8Bt 

At a iKBVlne of tUt County Consul ssl oner a of the Coiiniry of 
Kainpdfin, hobien at SprliigfUld, ;rUhln and Tor said County, on the 
secoAd day of June A. D. 1909. 

Voted: A request tiavlng been taaiie i;o tne coimty comial sal oners 
of the County of Hwi^jJen by Erwln 0, Ward for the release of George J. 
DanUle of West Sprlnsfieldj from the Hainpdon County Training School^ a 
notice and opportunity to be heard havlne been given to the School Coin* 
rait tee of the town of West Sprlngrield, after due notice and hearing, it 
le considered and adjudged by said coranlssi oners that It will >je for the 
&eat totereet of the eald George J, Daniels to be at liberty, 
And thereupon aald Coimilsaionere order that he be released forthwUH, 
under the provisions of the Acts of 1904 Oiapter 220, Section 4, upon 
the following condition, that he conform to the school regulations of the 
town of West gpritigf leld. 

Boh art 0, Morris, Cleric, 



April tffletlng_as r- 

Released froa 
Training School* 
on parole, 
George j. Daniels 



Whereas this Board did on the second day of October, 1906, 
Upon a petition of J» L. Hubbard and others, make a decree locating a 
lllghimy m the town of Agawam, and 

Whereas no damages were allowed to any person by reason of 
the locating of ©aid highway, and 

Whereas Wiyilys Russell was the owner of land abutting upon 
said way for e distance of two thousand six Iiundred ninety-seven and 
I6A00 (2697*16) feet and has claimed damage 'because of the locating of 
said way and threatens and intends to bring a petition in the superior 
Court for the purpose of obtaining such danwgee, 

NOW THEREFORE It la voted that there be paid to said Wyllys Russell 
In full flatief action and coinpenefitlon for said daimges, the sum of 
three hundred forty (340) dollars. 

Springfield, Mass, tTune 2, 1909, 

Chae, C, SpelliQan ) 

J. M, BlcloBan j 

Wn. H. Porter j 



Vote ordering land 
daimge paid to 
wyllys Russell. 



County 
commissioners. 



Connonwealth of Massachusetts* 
Hangjden^ ss; County Conanlssioners* Meeting, ^une 2, 1909, 

Hhereae It appears to the satisfaction of said County Com- 
missioners that Luther itedl son of Springfield^ In said County, a-^hlld 
CCCKitted to the Harpden County Training School, by the Police CoiiH of 



Order revoking pa- 
role, 
Luther Madison. 




91 



■ I 

III 



Accounte 



the City of Springfield, haa violated tue condltlooe of his parole Usuetj 
to blm by said Cotmil as loners on the Ttb day of April, 1909:- 

It 1© therefore ordered that said parole be revoked and that an 
order Iseue to arrest said child and return him to said Training School, 

Chiaa, G, SpeUnJan ) 

J. M. Slclottan J 

flto. H. Porter J 



County 
Commissi oner 6, 



$13^:536.54 



Sundry accounts ,, laelitg presented, are allowed and the ocuoe, amounting to 
the B\m of thirteen thousand three hundred and thlrty^alx dollars and 
fifty -four cents are ordered to be paid from the county treasury. 



Hanipdeiij as: June gth, 1909* 

Judgment is entered up according to reports ac and all 
tnatLers not acted upon are ordered to be continued and this meeting la 
adjourned without day. 

Attest:* 



UlAiimi. 



Cleric. 



.Tiipfl M'^fi l^lnfi, rgnQi 



Hfing^den, ee: 

At a meeting of the County Comal ssionere bagun and held en at 
aJringTlelcj, witftln and for said cotinty of Harapden on the fourth Tues- 
day of June, telng the tiweuty-second day of eald month, and by adjourn 
meat on the twenty*nlntii day ol salii ujonth, and by adjournment on the 
firet, siivfentn, ninth, twelfth, firteenth, twenty-ceventh and thlrty- 
flret days of July and by adjournment on the fourth, eleventh and 
fourteenth days of Aitfc^ist, and ^y adjoufnraant on the f Iret, eeventh 
and twenty-fifth daye of geptentiar. In the year of cur Lord one thoueanc 
nloe hundred and nine. 
Present, 

Charles c, spellumn, Eeq.^ Chslniian) 



James M. Slclcman, 
Wn, H. Porter, 



) 



County 



• Coimlse loners. 



i 



To tile Honorable Board of Conml eel oners for the County ol Hampden, James Cesan et als. 

Heopectfiilly represents tlie undereigned citizens of Agawam Petitioners for 
In said County,-that the Townway in said Agawao leading from Sprlngf iel<i location of Poplar 
Street, near house owned by the tovna to Shoejaaker Lane, -near Pyler's Street, Agawma. 

Brook, and known as Poplar Street, le narrow, crooked,- has never been n, — 

laid out, located^ or the boundary lines thereof marked. 

Therefore, we pray you to view said tovmway, locate and nsark the 
boiOMle thereof, ana pake such order thereon as you deem beet. 
AgaWBiQ, Oct. 2£, 1903, 

jamea Cesan sua o there. Petitioners, 
Bw foregoing petition was entered at a meeting of the County Conmleelor 
ers holden at SprUigf lelo within and for said Comity or the f irot Tues- 
day of October, in the year of our Lord one thousand nine hundred and 
eight, end was continued from tnee ting to raeetlng to this meeting, end 
now it is ordered that said petition be dlBralFsed, without prejudice. 



Wlltsrahemj Mass., 
May 4th, 1909. 
To the County Conmleel oners of the County of Haapden:- 

Respectfully represent the BUbecrlbere, luliabltants of the 
town of WiroraJiSin, that the road leading from the Boston Road, so 
called, to Jteple street, so called and tnov.n as the IJ^lbraJiam road lo- 
cated in North VfUbraham is narrow and boundreye are undefined. In the Book of Plans 4, 
opinion of your petitioners the public convenience and neceseity re- 
quire that said road should be relain and bounded, ■ 

P. W, Green and others. Petitioners. 



F, W. Green et ale. 
Petitioners for re- 
location of ffUbra- 
Jma road in North 
Wllbraham. 



page 53. 



M. 



I 



W 



T^. f.«60l.g p«utlon »s e„^.™<. .t , ^eu»g ., the Count, co«„,e- 
el<,n.rs hoiaen at aprlr^iela, »,u,ln ana for eala count, <„ „,. 
B,co„a Tuee<tay or April, Vn th. y«r oi our U>n o™ ihou^rd „in» 
huMr^d ana „,„e, „a was „„tiau«a lo this mo«i,« .„« a«, procedings 
-having been had thereon, the Ccunty Comteslonera fUo the toUo^ins 
location raport, to wltr- 

Qommonwealtb of Maeeacliusetto. 
Bwupden, ee: County ComlselonerB' Mes^tlns. Ai;gUBt 4, i909 

On the .Petition of P. ff. Green ^n6 otnere, praylns for /hlghw^ 
to be relocated in North Rllbrahaa. it appearing that all persons and 
ccrporatlone Intereated therein had been duly notiried or the tUae and 
place or meeting, the said County Contnleelonere .did, on the tenth day 
or July A. D. 1S09 vUw mU highway, and hear ^1 parties interested, 
and did adjuoeed that comncii convenience and noceaatty required that ' 
said highway shovld be relocated. And now aald Coinnleeionflre relocate 
eald highway In the manner foUowine: Beginning at a stone bomia near 
the northwesterly comer or the house lot of John Baldwin, the aanie he- 
ln£ In thfl southerly line of the highway leading Irctn Springfield, to 
Palmer, end thence running a. 41' W, one hunared sevchty-nine and sixty 
five one hundrecthfl (179.S5) feet to a stona bound on the northerly 
aide of the old Boston Eoad, eo called. The westerly line la parallel 
and 50 feet distant and la deecrl&ed as rollowe:- Beginning at a atone 
bound at a point S, 64* 51 • w. one hundred twenty- three unci ninety 
hundredtha (123,90) feet frojQ the stone oound that marks tlie beginning 
of the easterly line as deecrlhed. Thence S. 41* W, one hundred elg^t 
and eighty hundredths {108 .SO) feet to a stone bound on the old Boston 
Road, 

A plan of eald relocation is filed herewith and njade a part of thlE 
report. 

And the owners of the land, over wnlch said hl^way is thus laid 
out, are allowed until the first day of October next, to remove there- 
from their bull dings, wood, tlatier or tress. And said Coiamis si oners 
having heard the proprietors of said lands, by thetaselves, or thalr 
agents, on the euhject of daisagos, by them sustained by reason of lay- 
iJBi; out said highway, the owners of the lana having ivaSved daimges In 
writing, on file with the papers, no damages srt allowed, 

Chas. C. Spellfnan ) 
J. M, giciffiiftn ] 

Wm. H. Porter S 

Hl^ii9>den, ss: county Conimlssl oners' Meeting. Atigust 4th, A.D. 1909, 

The foregoing report Is filed and accepted, and thereupon it Is 
ordered that tne sams.be wcorded; that the eald road may toe known 4e a 
public highway forever. 

Attest: 

Robert 0. Morrlsj Clerk. 



County 
Comntaeioners. 



«ip 
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Conmanwealth of MftasactiusettB. 
Hampden, ee: County Conutieel oners* Weetlng, June 29th, 1909. 

IhereaSj it 'qab ^een made to appe&T to eald ComaieslonerB that 
Harvey B, Slplee q1 WeetfleKjj in said County, was sentenced to the 
Kouie of Correction In said county^ on th» 6t»h day of October, 1903^ t>y 
the Cl strict Court of Western Harapdon and whereas It further appears 
that a written penult to be at liberty was issue d to the said Harvey B. 
Slplea on the Tth day of April, 1909 by said Cormii a&l oners under the 
provisions of section 113 of Chapter 2S5 of the Revised Laws and it 
further appears that said Harvey B, Slplee haa been convicted of a crimp 
punishable by Uiiprleotmontj It Is now ordered by eald nonmls&l oners 
that the said pettnlt be revoleed. 

Chae. C. Spellman } 

J. U, SlckiQan } 

Wn. H. Porter J 



Order revoking per- 
mit to be at llbertS' 
Harvey B, Slplea, 



County 
ComtalBsl oners. 



July lat, 1909* 

Voted to accept the bid of The Norcrose Brother© Co, for the 
fitta ot $184,000.00 for fflfttclng the additions and elleratlone to the pre- 
sent court houee, Springfield, their bid laelng the loweet. 



Vote , 



Coinnonvi^ealth of htassachuaette. 
Hampden J ss; 

At a raeetlng of ths County Comnl eel oners of the County of 
Hampden, holden at Springfield, within and for said County^ on the 
seventh day of July a. D. 1909 » 

Voted: A r«nuest having been made to the County Connflfis loners of 
the County of Hainpden by Erwln G. Ward for the release of Franic Keough 
Of Springfield, from the Hampden County Training School^ a notice and 
opportunity to be heard having been given to the super intendect of 
Bchoola of the tlty of Springfield, after due notice and hearing^ it la 
considered end adjudged by eald conmleeionera that it will be for the 
beat Interest of the said Prank Keough to be at liberty. And thereupon 
e&ld Commissioners order that he be releaEed on the tenth day of July 
current, under the provisions of the Acte of 1904, Chapter 220, Section 
4, won the folio v.«lng condition, that he conform to the school regula- 
tions of the d ty of Springfield, 

Booert 0. Morris, Qlerk. 



Released from 
Training School, on 
parole> 
Frank Ke<iush 



I 




Conanonweelth of MasBachueettB. 
Hampden, eei 

At a meeting ot the county Commissioner, of the County ot 

Hampden, holaen at SprinKfleld with^f* ot,^ #^^ 

oviiinjiiej.a, within and for said County, on ^hfi 

eeventh asy of July, A. D, 1909. . * ^ 

Vot.d: A request having be.nmde to the Coi.nty,Con«,iBSlon.ra of 
the Lounty of Hmp<,.n by Erwip o. .ard for tl« release ox Joseph A 
Bradley of Pitteneld, from the Hmp^m County Training School, a notice 
and opportimlty t^ be h.ard Mvl«g been given to the Superintendent of 
schools Of the City of Plttaf leld, after due notice and hearing it Is 
eoneldered and adjudged by said conn! se I one re that it mi be for the 
beat interest of the said joaeph A. Bradley to be at liberty, am then 
upon said Comlaelonare order that he be released on the eighth day of 
July cijrrent, under the provlelons of the Acta of 1904, Chapter £2o, 
Sertlan 4. upon the following conaitlon, tl^at he conform to the echool 
regulations of the city of Pitt afield , 

Hobert 0. Morrle, clerk. 



Or^er for Transfer 



Conaaonv^^-eelth of MaseacJiuBette, 
Hacipden, eer County Conmlgslonere* Meeting. July 7th, 1909, 
To Fred A, Bearee, Treaeurer of Hampden Countyt- 

You are hereby authorized to transfer frotn the general fund 
In your hande ae Treaeurer, to the fund for the Alteratione at the 
CotiTt Houae, the b\m of ten thousand do Hare (llOjOOO.) 

Chaa, C. Spelljnan ) County 

J, M, Slckmaci ) Cooiilaelonere* 



Clifford 3. Kejnp- July 7, 1909, 

ton awarded con- Clifford s. Kentpton wae awarded the contract for removing the 

tract for removing Offal from the Jail and the Hotiee of Correction for the, year coiDmenclns 
Offal at Jail and July 9th, 1903, for one hundred and fifty-seven do Hare (^157,00) pay* 
House of Correction able in advance. 



Voted to sign end 
execute the con- 
t ract. 



Voted to accept 
the bond. 



July 10, 1909 

Voted to eign end execute the contract with The No re rose 
Srothere Company fmr additions and eltetatione to tJie court house^ a^ oi 
I the first day of Jiily, 1909, ana to deliver the eaine. 

Votedto accept the bond of The Norcroee Brother e Company, for 
fifty thousand dollare,. with the BtesenchusettB Bonding end Insurmce 





-June HftfltXaK.iao^, 



Con^any^ ab sixrezyf coMltloned upon the faUhrui performexice or the 
■contract of said Norcroae Brothers Cotapany for atUtltilone and altaratlone 
xa tJM Court House . 



July 31, 1909. Vote to accept bid 

Voted to accept the bid of George H. MeClean Co. for $17,460. George H, McClean 
for heat I rig ths Hampaen County court house. 



voted to accept the bid of wyckoff & Uoyd Co. for $13,500, 
for plwtfDing In the Hampden County court house. 



Vote to accept bid 
or Wyckorr & Uoyd 
Company 



ConiTion wealth of Maaaachueetts 
Reoipdeitj ea: 

At a meeting of the County Coninlesi onere of the County of 
Horapden, holoen at Sprlngltald, within and for eald County on the 
fourth day of AUg'JSt A* D, 1909, 

Voted: A reijueet havln£ been inade to the County Conmleeionere of 
the County or Hajapden by Erwln G. Ward for the release of Charles teahy 
of Springfield, from the Hampden County Training School, a notice and 
opportunity to be heard having iseon given to the Superintendent of 
Wchoola of the city of aprlngtleiaj after due notice and hearing. It is 
coneldered and adjudged by eald conml eel oners that it will he for the 
best Intereat of the said Charles Leahy to be at liberty. And thereuijoi^ 
eald Caranl SB loners order that he be released forthivlth, under the pro- 
¥lBlon8 of the Acts of 1904, Chapter 220, Section 4, upon the following 
condltlonj that he confoiia to the achool regulations of the city of 
aprlnsfleld, 

Eobert 0. Morrle, Clerk, 



Released from Train 
Ing School, on 
parole, 
Charles Leahy 



Coomonwealth ol Massachueetts . 
Heiqpdenj es: 

At a meeting of the County Cotnnlsslonera of the County of 
■Kwnpilen, holrten at SprUisfleM, within and for said County, on the 
fourth day of August A, D, 1909, 

Voted: A reiiueet having been made to the County Comnl eel oners of I 
the County of Hojnpden by Erwln g . Ward for the releaae" of Stanley wimars 
of Chlcopee Fails, from the Hacifden County Training School, a notice 
and opportunity to be heard having been given to the Super in te adapt of 
Schools of the city of Chlcopee, after due notice and hearing, it is 



■ 



Released f rora Train 
Izig School, on 
parole, 
Stanley Wlmarz 



^^ 



TT 



M. 



Btleftsea from 
i Training School, 
I on parole, 

WUllQJtt Kelley 



Order revoking 
peiTOlt to be at 
Xlbertyj 
Fred Currier 



consider.^ ana adj^dg.d W said co«,nU.ionerB that U will te for the 
hm IntereBt of tn. saio Stanley wi^. .0 .. at Uherty. Ana ^..r., 
tipon said ComlBsloners order that he m released forthv^itb, unoer Lhe 
provUions Of th« Acts of 1904, Chapter 2£0, Section 4, u,on the follow 
ing condition, that ht confom to the school- r eg ulatlonB or ih« city of 
Chlcopee* 

Robert 0. Morris, Clerk, 



Comraon wealth of Mae each use tts. 
Hanrpdejij ss: 

At a Hi&etlng of the County Gojamleslonara of the County of 
Hampden, holden at 3princfield, within and for Bald Cotitnty, on the 

i fourth day of August A* D, 1909. 

Voted: A request having been made to the County Conmles loners of 

I the County of Hampden by Erwin G. Ward for the release of WllliaEi Kellej 
Of Plttefl^ld, Mass., from the Hanpclen County Training School, a notice 
and opportunity to be heard living besn given to the Superintendent of 
Schools of the city of Pittsfleld, itesa,, after due notice and hearing^ 
It Is considered and adjudged by said conmlSBloilerB that it will be for 
the best Interest of the said William KeUey to be at liberty. And 
thereupon said Coimiss loners order that he be released forthwith, under 
the provielons of the Acts of 1904, Chapter 220, Section 4, upon the 
following condition, Lhat he conform to the school regulations of the 
city of Plttsfield, 

Robert 0, Morris, cleric . 



Commonwealth of ifaseachusetts. 
Hairs>den, sa; County Coiiin la elomre' Meeting. Septedber 25th, 1909, 

Whereas, It hae been mads to appear to said Coimisaionere 
that Fred Currier of HolyoKe^ In said County, was sentej^ed to the Hous« 
of Correction in said county, on the lath day of April, 1909, by the 
Polics Court of said Holyoice, and whereas It further appears that a 
written pennlt to he at liberty was Issued to the said Fred Currlar on 
the eth day of itoy, 1909, by aaid conral sal oners and H further appsar* 
that said Pred Currier has been convicted ol a crime punishable by im- 
prisonment It is now ordered by said coinnlaaionert that the said pemlt 

be revoked, 

Chas. C. Spelliaan ) 

J, M. Slctaaan j 

iftn. H. Porter 1 



County 
Commies lone re 



^^^^^^1 


^^^^^^^^"^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^H 




1 






' 


Comonmtavn of ItoeeacMeette 0^^,^. „voklne Ml 


H 


Hampdan, ee: Coimty Ciwifnl eel oners* lle*tlng. S©pT.3jmcer 25th, 1909. yamlt to Qa &t |] | 


^M 


Uliereftfl, H Jws b0«n maas to appear to eaid Comal ©aionore 


liberty r 1 1 


^M 


that l>tvld Gibson of cnicope© In saia County, wae aentence to uh« House 


Qeivid Git) eon 1 1 


H 


of Correction In aald county, on the 13th day of March, 1909 j by the 


II 


^M 




Police Court of said Chlcopee, and whtrtae It further appears that a 




^M 


1 


written permit to he at liberty was leeuad to the eald David Glheon on 


1 


■ 


I 


the 17th day of April, 1909, &y eald Conmleeloners and it further 


n i 


■ 


■^ 


appears that said David Gil) son has been convicted of a crlrae ptaiishable 




■ 


H 


by la^rlsonuient It Is now ordered by eald conmlseioiiers that the eald 
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penult De revoked. 
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Chae. C, SpelL-nan ) 

: County 
J, M, Slcfenan ) 
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„ ,^ „ ^ { comrtileelonere. 
%!♦ H. Porter ) 
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Contnonwealth of MaeeachUEette. 
Hampden^ as: county Cornmlsel oners* Meeting, Septenfcer 25th, 1909. 


Order for Transfer ^H 
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^^^H 


^^^^^1 


^^M 


^^B 


To Fred A. Besirse, Treaeurdr of Hampaen County. 




H 


^^K 


You are hereby authorised to transfer from the General, fund 




H 


^^B 


In your liands ob Treasurer, to the fund for tHe Hall of Records, the em 




H 


^V 


Of one thousand dollar e {^,000.} 




H 


^ 


Chaa, C. SpellE»n ) 

; County 
J. M. Slckraan } 
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■ 


; Conmleai oners. 
Tto. H. Porter J 
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The sum of one thousand seven hundred and sixty-five dollars and five 


Allowance for ' -^T^ 


<^^i 


^^m 


cents Is allowed for dajnagea and other expense a incurred under tiie 


dsjnagss done to 


1 


^B 


Statute B relative to Doge, and the same is ordered to be paid out of 
the Dioneye received by the County Treasurer under the provisions of 


Sheep, 


^H 


^^^^^ 
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said Btatutea, 




^H 
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The following person Is allowed the sum set against his imiqe for danegea 


Ijand daiMtj^es 


J 


^^H 


to lands taken for highways, amounting to the suoi of three hundred and 
forty dollars and the satoe Is ordered to be paid from the County 
Treasury. I 


i340. ■! 
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^H 
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^^B 
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To Wyliys RusBeU on petition of J. L. Hubbard et als .*340. 

• 
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1 



Accounts. 
$22^560*69 



»«.^.l„« ^0 the s« or t„,„.,.^^ ,,,^^ ,,,, ,^^^^ - 



HaoipdQni set SapteniUer 25thj 1909. 

Judgment is entered up according to reporta &c and all 
Jaattara not acted u(>on are ordered to be coatlnued and tme laeetin. la 
adjourned without day. 

At test: - 
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The Coiai}onw«alt]i of Uaseachusette. 
Hfli^pdon^ as: 

At ft nee ting of the County Commie el one re begun and holden at 
Springfield^ wlt&ln and for said county of itempden on the first Tuesday 
of October, being the firth day of said month, and t>y adjounuent on thi 
dlxth, ninth, eleventh, twenty- third and thirtieth days of eald month, 
end by adjournment on the third, ninth and twenty- second days of Novean 
ber, and by adjourament on tbe flret and twentieth days of December, in 
the year of our Lord one thousand nine hwidred and nine. 
Present J, 

Cher lee C. Spellioan, E&q,, Chairman ) 

Jaraes M, Slckman, • J 



Uto. H. Porter, 



I 



County 
ConcieslonerB. 



To the HonorabXe County Conwlesloners for the County of Haj^den:- [Board of later Com- 

Tbo Board of Water Conmieelonere of the City of Springfield presentmlasi oners ol the 
herewith plane and specifications for a proposed dam on the Little BlverClty of Springfield, 
in Westfleld in said county, and pray your Honorable Board to approve Petitioner for ap- 
the earoe* proval of plans and 

Springfield, July I8th, 1907, ^specifications for 

Board of Water Comal ssioners of the city of Springfield, dam on Little Hlver, 

Westf leld. 



Contract #1, 
. 4.^ 



By 3. 3. Taft, 

City Solicitor, 

SPEC IPICAT IONS. 
(X) The work to be done consists of furnishing all njate rials not ex- 
pressly stated to be furnished by the Board, and of perfonnlng all labor Kind of Work and 
rsiiulred for the constructiion of an Intake daa, gate -house, pipe line, 
tunnellj, roadway, and other appurtenances upon the property of the 
Board, in the towns of West field and Russell, reached by the West Par- 
ish road from Westf leldj and being located near the house formerly be- 
longing to Martin Peterson, as shown upon a set of six plans, ntnttered 
94 to 99 incluslva and signed by Allen Haaen, Consulting Engineer, and 
also by the Board and by Its Engineer, and dated July 2, 1907, copies ol 
which are filed in the office of the Board of wat*ar Gootal sal oners, end j 
aiffill printed copies of which are attached hereto, and ii»de part ol this 
docianent. These plans show only the general character of the work, and 
during Its progress such working plans will be furnished by the Engineer 
ae he may deem cueceeE^ary. 

rrm i. rcwid, 

iZ) The Contractor shall repair the old road into the Little River 
gorge and build a new one beyond it, following in geniral the route 
shown on the plan, from the pUbllc highway to the end of the tunnel and 
to the dfla, and shall nBlntaln this road in good condition untlf the coia- 
Pletlon of the work, * 

(3) Where It can be done without rock excavation, the surface of the 



Work to be Dona, 



tasamm^^ 



ll 



I 



i 



M^ 



Grading . 



Bock Excavation, 



tc a.s^»„ce .t ..out ten l„t .,yo„. .h, «r..e<l surtax ot th. r,^ 

»« wldt. or nine U.^. «lu bo accept,., .ut turnouts «^« ,. ,„,, J 
.. convenient ,Uc«, in Mg^t o. each .t.e., „ as to alio, teal t! 



Amount to be BuiiL^ {5) 



Coc^nsetion, 



Exeaviitlon. 



Slsje at Trench. 



Disposition of Ex- 
e fiVfited Meterlal, 



Track, 



The approxlinatB l^n^i, or rom to &e repaired and built Irom the 
public highway to z^e pcHal of th. tunnel In .he gorge 1. about 7200 
tmz aM to the dam abotit 78oo feet, by the route aho™ on the pl^e 
This la believed to be ih general the .oet reasibl. ^a beet rotate, but 
the Contractor will be allowed any reasonable modiricatlon in location 
in case he should «lah It, The grades going in are generally under ttn 
per cent, and average under aeven per cent. Going into the gorge the 
maximum grade le about twenty-one per cent down. It Is thou^t that 
the contractor nay wish to use a chute or incline for getting materlali 
^■m the elope. If they should be taken in by the road, a longer road 
on a lower grade would te desirable and la possible, 

(6) This road Is provided largely for the use of the Contractor, and 
the thoroughnees with which thle work Is done will have a bearing upon 
the cost of getting tjje supplies to the work. 

[7] Con^iensatlon lor this item shall be the Iwup sum price bid for rs- 
pairing and building title road ae specified. 

ITEl! 2. 
EAJPTTH EXCAVATION NEAR PIiTERSON*S, 
(3) The Contractor shall excavate en approach to the tunnel, beginn- 
ing at the point where a large test pit has been dug by the Board. At 
this point the ratural isurface of the ground Is at Elevation 500, end 
the Invert of the tunhol le at Elevation 470 » The excavation reaeonabl]' 
necei^eery for this approach, and for diverting the brook-watere, shall 
be paid for under thle item within the lollowlng lUnlte: 

(9) The excavation shell follow the line on which It is proposed to 
ley the steel pipe line. The maxlmuni excavation to be paid for shall 
be a trench having a bottom width of elx feet at the elevation of the 
Invert of the tunnel and of the proposed pipe line, with a downward 
Slope of 0,4 v^T 1000, and with slopes of 45 degraee to the present 0Ujr< 
face of the ground* 

(10) So rauch of the excavated material as the Engineer shall order 
shall be placed in dikes near the excavation for the purpose of prevent* 
Ing Its being flooded by the brooks and all the rest shall be placed 
within the limits for depositing it lndl<:ated oh the plane; and the lae- 
terlal eg deposited shall be roughly graded to tha lines and elevations 
given by the Eftglneer. 

[UJ The Contractor ehall heve the right to maintain a track along the 
line of this excavation and to the dumping grounds, until the comple- 
tlon of this contract. It Is the purpose of the Board to let other con-r 
tracts and to do.jother work In the neighborhood of this track line 
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In Good Order, 



Hock 



Woris to be Done. 



•Hilt Uin mjrlt done under tills contract U la progress i and the Coatrec* 
tor Btmll use all ctu^ ana shall bo conauct hie work as not to unduly 
interfere with the lii^oeecution of otber w:rJc to be done on this grotrndi 
and U caae oj oesd his track Day be ouved^ but all expense of sucb 
moving ehall te borne by the Boar<l, or auda other Cdotractor ae bene- 
nte ty it. 

(IE) The Contractor shall maintain the trencH excavated under this 
Iteuij ma ahall turn it over to the Board at the completion of thle con- 
tract, free froio raaterlal tHat hae slipped or washed in, end from debrii 
and dirt of every itlnd, and so that tbe eteel pipe inay he at once la id 
iB It. 

(IS) If ledge la encountered In making this esccevotloa. It shall be 
excavated tut only to eucli elopes ai^d dimensions ae ciay be actually 
nece&sary for the work and for Uie propoeed eteel plpe^ end payment 
therefor simll be made under Item 4* Boulders cieasurlng over one cifflic 
-yard ahall be eetlmated aa rock, 

(14) Cotupensatlon for excavation shall be the price per cubic yard bid Corapenaatloo, 
therefor. 

ITEM 3 . 
EAjmi EXCAVATION IN LITTLE fllVEH GORGE. 

(15) The contractor shall excavate In Little Elver gorge for the ap- 
proach to the tunnel, for a &4-lnch steel pipe line, and for the dam, 
efld all eppurtenances. Excavation shall be in all cases to the lines 
and eradee given by the Engineer, and In general accordance with the 
contract plans* 

(16) The Contractor shall cut and remove all trees upon the area to be 
excavated. No epeclal cr additional cocipeneatlon shall te made for 
this work, but the Contractor shall have the wood and luuiber so obtain- 
ed for U€e in the work, 

(17) The Contractor shall then excavate to the required depth, or to 
the. ledge. The excavated material shall be deposited along the shore 
of the etreaflijj or along the side of the trench; and enough of It shall 
be placed where It can he conveniently obtained for backfill Ing the 
trench after the eteel pipe Is laid. No material shall be deposited In 
the bed of the stream. 

(la) The price paid lor, earth excavation shall be the price per cUblc 
yard bid therefor, 

ITEM 4, 
ROCK EXCAVATION* 

(19) After the eurface soil la removed ajid the rock has been nwasured 
1>y the Engineer, the Contractor shall ejcavate the rock neceeeary for 
the approach to the tunnel in the gorge, for the steel pipe line, for 
the dant, and for all other structuree, end also any ledge that may re* 

quire to be removed in the approach to the tunnel near Peterson* a ' 

* I 

(20) The Contractors shell excavate such rock aa the Engineer iihall 
4e«itt necessary for the foundation of the a&m and its appurtenance, and 
for cut-off walls, waste channele, etc. The rock excavations are to bd 
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(21) Per ti.e aaln aa^ it is the intention to excavate to a sufficient 
aepth to Obtain foundations on .ound ledge, free froai oj^en eee^na or 
other defects, ^m to take out the rocK In such a way that th« .^,r^ 
may have tim and fair t^earlngs upon It at every j^olnt, 

(22) in raakine theee excavetlone the Contractor shall blast the rock 
to the extent directed with exploalvea of etich power and in such quantl 
tlea and positions as will not crack the rock upon, or against which in 
the opinion Of the Engineer the masonry may be built. The Contractor 
Shan ren»ve by wedging and barring au partially loosened rocjcs which 
may be necessary to secure the required bearing, whenever tr.e Engineer 
deems It advisable to do it In thle way, 

(23) From time to time during the excavation the Contractor shall re- 
move all loose rock ana other material from the ledge to expose it and 
to auow It to be examined dy the Engineer for the purpose of detemln- 
ing Its eultifellity for a foundation; end the subsequent tlastlng to be 
done in continuation of the work, 

(24) The rock shall be left sufficiently rough to bond well with the 
masonry and shall be c«t In rough benches and steps as required. 

(25) The wariouB portions ol the rock foundation of the dam shall he 
cleaned if necessary and left free from all dirt, gravel, boulders and 
loose frasitents of all kinds; and the Contractor shall use water under 
pressure, or stiff brushes, or other effective aeane to accompli shlng 
the cleaning to the satlefactlou of the Engineer. 

(26) In excavating for the trench for the pipe, snd for the approach 
to the tunnel, the Contractor, jney. If raore convenient, excavate rock 

'beyond the lines given, but no payment shall be made for such adOltlona] 
rock excavated « 

{27) The excavated material shall be deposited along the banks of the 
Btream, but not in the stream, end any rock obtained in eicsvatlon, 
suitable for use in the masonry may be used, 

(28) Compensation for rock excavation shall be the price per cubic 
yard hid therefor, 

ITB( 5. 
EXCAVATION BELOW GRADE. 
- (29) Excavation below grade shall he all excavation for the dam below 
elevation 447 which le approximately the natural low water level In the 
middle of the etrtam at the upper face of the dam; end all excavation b^- 
low this level shall be paid for under this item. 

(30) It le impoBslble to tell In advance how deep it wUl be necessary 
to gD to secure the requisite foundation for the dam, and this will be 
determined as the work proceeds, 

(31) It ie believed that all material to be excavated under thle item 
win be boulders or ladge; but no distinction ehall be made, and earth 
or softer materials If encotmtered ehall be paid for at the Bsme rate. 



(32) The work to toe done under thla It em shaU conlonn In ell respect e Work to t>e Kept 

Pi!*e& Prop W&tei* 
to the spec iricat Ions under the preceding Item, end la addition the Con- 
tractor shall keep the excavetloc eurriclently tree from water to allow 
IhBpectlon of the work hy the Engliieer and detenalnetlon of the con- 
dltloue reached and requirement e lor further excavation, 

(33) Conipeneatton for excavation below grade shall he the price per 
cuhlc yard bid therefor. 
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CAIiS: op WATKH EtiPING CONSTBUCTION OF DJ*, ETC, 

(34) The Contractor eholl httlld . substantial coffer dara© ecrose the 
Little River, at least twenty feet anove and he low the lines of the pro-i 
poeed dam. He shall build a flume to carry the ordinary flowe of the 
aald river to a point entirely helow the proposed structures* 

(35) The Contractor shall provide pumping facilities to punip out the ffork to ise Free 
excavation made for the dam and ehall keep the same thoroughly pumped i 
out as long aa may he necessary and until the completion of the maeonry 
In it, 

(36) The Contractor shall make any other provlslona that nay he neces- 
sary for taking care of the water during construction and shall repair 
any damage to the work done by floods. 

(37) The Contractor may. If he wiaheB, Include undar this item the 
ciat of ajiy plar.t or equipment for placing nmeonry which is not depend* 
%n% upon trie volvEe of said masonry and which because of the uncertelati^ 
of th» &ald voltme of nasonry to hi required, he prefers to include In 
tfeifi way; hut in making progrees estimates no account shall he taken of 
plant BO included. 

(38) The compensation paid for this item si^all He fujl compensation fox Compensation, 
all costs of taking cere of the water from the start of the work to He 
rinla33, and shall ht the one lianp sum bid therefor, 

ITIM 7. 
CYCLOPEAN KASONFY DA«. 

(39) The Contractor shall build a maeonry dam upon the site shown, The Work to he Done, 
contract plans show the general character and dimensions of the dam. 
The elevation of the top, the thlcknees and manner of construction ft© 
etiown on these plans will be closely adhered to, 

(40) In other respects the design Is subject to change after the excav- Engineer May Change 
at ion is cociplete, and such changes will be made if the excavation dis- rock^^ Position of 
clOESB underground conditions which would allow change© In the shape or 
foriD of the apron or of the down-otream curve, or any other part of t2i© 
dam, to be me. oe with advantage to the work. 

(41) When such modifications are made, hy the Engineer, he shall give 
the Contractor due notice thereof, end shall furnish hlnj a© promptly 
as pofislble with plans of the revised locations and shape©; but no 
change shall be made in the general character of the work or In It© gen- 
eral dimensions, 

(42) The Contractor shall provide suitable and substantial forroa as ro4 porms 
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quired. The roims for ths hom ew^n * 

ins lor the don ehaXl In genermi be of two-inch plank 

^^ .. .tout posta, .el. in pX.ce .. ,oU., ..U .nto .n! 1 
Crete .ireaoy place., m general, .olt. wi.h m.ta at .o.h e^« ahaii 
IJt^Ufied, one end being embeaaed In the concrete when li, is p^ced 
Mter tn. bolts have served th.ir purpose v^.y ahall be screwed o^ of 
the holes, leaving one nut pen^Mn.ntly in the concrete, and the hole 
thus left shall be neatly f lued with cement roortar, 

(43) Foma Shall he of auch a height as to permit ^e concrete to be 
Placed in three-fcot layers. The roms shall be or smooth planed lu^ 
eubBtantltlly water-tight, end cut to approiln^te closely the 
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(44) Cyclopean oiasonry elmll be used for auhatantlally the whole of 
the worJc done unuer this item. This .^Bonry shall &e maae of large 
rocke or atones, enfl^edded In concrete, and as large a proportion of 
atone shall be used aa is conaletent with aecurlng tight work. 

(45) The work ehaU be so arranged that all msonrj' may be llid between 
April let and Dtcentier Ist, and no laaBonry shall be laid under thle 

-item during the winter months. 

(46) The proportiona of mixing concrete shall bet 

I barrel of American Portland cemsnt, weighing 380 pounds, nel 

II cubic feet of Bandf njeaeured loosely 
19 cyblc feat of ballast, iwasured loosely. 

(47) The cement ahall be made by a manufacturer of established reputa 
tion. The brand shall be subject to the approval of the Engineer, and 
only one brand shall be allowed upon the work, except by special per- 
mission of the Engineer, 

(48) Ceoent shall be furnlehed In bags of strong, cloee duck cloth, an< 
shall, in all cases, be la original packages, suitably branded. Cement 
shell he etorad in a suitable house provided by the Contractor for the 
purpose, near the concrete mixer or mixers. The hbuee ehall be eufflc- 
lectly large so tKat the different lots of cenient can be kept separate, 
ly and readily accessible: and no ceigent shall be used that has not 
been in the atorehouse for two weeks. Scales shall be provided for 
weighing the cejnent and a place for cement teetlhg provided « 

(49) The Contractor ehall keep a record of the dates and quantltlae of 
the various lots of cement received and of the cement used, and said 

.record ehall be accessible to the llne^lneer at all tlmea, 

(50) The cement shall be of a uniform color, finely ground, so that 
not more than eight per cent by weight shall ronaln upon a sieve with 
100 meshes per lineal inch, and shall have a specific gravity of not 
lass than 3,10* It shall contalD not more than 1.75 per cent of sul- 
phur Ic acid, computed as 80'^ 

(51) Hound pats of neat cement, about three inches In dlametar, one- 
half Inch thick at the center, and tapering to a feather idge, shall 
not show signs of swelling, warping, cracking, checking, disintegrating 
or any other signs of unsoundnees after being In air or «ater at ordin- 
ary temperature <ior twenty-eight days. 



(52) Briquettes of cement, with one equ&re Inch of croBs-sectlon, 
shall develop %h(t following ultimate tensile etreogtlia &s {ietermlnea 
from an avgrage of five epecljuemj. 
Hdat Cement; 

Age 24 hours (1 hour In air, ZZ In water) etrength 170 pounda. 
Age 7 days { 1 day in air, e in water) strength 450 pounds, 
As« Sa dajre (1 day in air, 27 in water) strength 550 pounds. 
One part or cement to three parts standard sand toy weight: 

Age 7 days (1 day In air, 6 in water) strengtn 150 pounds, 
4ge 28 days (1 day In air, 27 in water) etren^h 300 pounds. 

(53) If any lot of cement^ as detenu ined by a reasonable nuaber of earn-* 
plea, falls to pass the tests, or is otherwise unsuitable for use In 
t&e woric, the entire lot from which the samples were taJcen eljall be rs- 
JBcted and inmedlataly reiaoved from the work, 

(54) The eand shall be coarse-grained and sharp end reasonably free 
fpofli loaia and all foreign substances. It stiall ne equal to the best 
sand shown 1ft tJie pits near tlie road leading into the gorge and above 
the worJc. The beet layer of eand thus disclosed shall Se uncovered, «iU 
It Is believed that sufficient sand of a deslrai^le quality will be ol>- 
tained from tills general locetioo. In case, however, the supply should 

-be exhausted, sand of equal quality shall he obtained by the Contractor 
from 8on» other place, 

(55) Ballast shall consist of fragcients of bard durable stone, brolctn 
to such sizes that all will pass tJirough a two and one-half Inch ring, 
and from which excess of small particles shall if necessary be repoved, 

(56) The stone to be broken for ballast shall be equal in quality to 
that exposed la a ledge on the hillside 200 feet more or less from the 

■dam-dlte and above It, 

Moat of ledge exposed near the bed of the stream contains too 
Iflftch mica, and will not be acttepted for ballast, but any rocJc obtained 
lo excavation for the dean or tunnel of the required quality will He 
accepted. Screened gravel will be accepted for ballast ehould a suit- 
able deposit tie discovered. Loose stones obtained from the bed of the 
Little River maj- also be broJcen for ballast and the quality of these 
stones le acceptable, 

(57) The rock to be used In the cycle pean masonry shall he hard and 
durable, free from cracks or defects, and may be In as large pieces as 
can be handled and properly embedded In the concretd, not however^ 
usually exceeding la diameter ont-fourth of the thlcknees of the dam or 
wall at the point at which they are placed. 

(58) The rocks may be obtained from the above mentioned ledge above the 
dam, and the best rocK obtained from excavating for the dam asd tunnel 
will be accepted. Boulders from the bed of the stream also will be 
accepted. 

(59) When placing cyclopean masonry, wet concrete in sufficient, quant l- 
"tles shall be deposited in low places within the forms and in tht in- 
terior of the dam, and before this concrete shall have attained its Inl- 
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tial set, l^g, stonea a^iall ba Ul. in it, as clc.ly together aa 
possme. The stones ahall ba aovei m>out and moved with a bar and 
Jarred so aa to settle them well Into the concrete, am to force the 
escape or entrained air under the stones and to inaure the flUlng with 
concrete of all the spaces beneath and batwe.n the large aton.a. m tfta 
spaces betv^eon the large e tones and between these stones and the lacea 
6f the dflja, large enoi^ to admit, amller stone shall ae enteoded la 
the concrete, tiie object being to (Obtain a nionollthle nmee with as 
large a proportion of stone aa it le possroie to secure, and a wall as 
nearly Hapervlous to water as can be made, small walls or daras of 
spails laid In cewnt mrtar ehall be built ae necesaery, to retain 
the soft concrete in which large stones are being entedded, 

{60 J m Placing large e tones care shall be taken to secure good bonding 
both horizontal and vertical and to avoid In any way dleturbing ©tones 
after they have been placed, but the Engineer may order particular 
atones which he b el levee to be not properly bedded to be rei^oved and re-, 
set. 

(61) wnere work is stopped it shall be brought to such lines and rougji 
faces as will secure good bonds and lines of pressure between the new 
Viforjc and the old work and as will tend to water-tlghness and all old 
work shall be thoroughly clesosd and covered with cei»nt aorter laiaedl- 
ately before nstir work Is brought against It, 

(62) The top or crest of the daai sJiall be put In as one final layer at 
least three feet thick, containing the steel rails as shown, it cay be 
put in all at once, or la two or three sections each built as specified 
and with clean vertical Joints with grooves between thea, and shall be 
f Intslisd at the top before the concrete sets* 

(63) THe Engineer may require the use of an addUlonal quantity ef ce- 
loent In any part of the dam and apron. The order requiring such addit- 
ional quantity of cement shall be In writing, and. shall specify what 
proportion of the masonry is to be so mixed, ana the additional quanti- 
ty of cement used in each batch, and the representative of the Engineer 
shall keep track of and sliall report the additional quantity of cement 
used under tills order and the Contractor ehall ^e paid for such addi- 
tional cement. Including the cost of transporting It into the gorge, 
under Item 11, and no other payment for change In the porportion of 
mixing ehall ne mftde. 

(64) The Engineer may change the proportions of sand and ballast in 
the concrete at hie discretion, keeping the aggregate voliine to be 
mixed with one hart&l ot cewnt unchanged; and he may take into account 
any small and tolerably uniform quantity of ballast In the sand or any 
small and tolerably unifona truant ity of sand In the ballast, end ahall 
change the proportions as may be necessary to correct for such mixing, 
m case sand is contained in the ballast the volwae of it shall c« ea- 

tlmated and tne quantity bt sand shall be reduced, but wltiiout corres- 
ponding Increase in the quantity of ballast, as It is assumed that the 
sand fills Lh* voids in the baUaat and does not increase Us total 
volume . 
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{63J It iB bellaved tJiat all crueher duet otjtalned In llie worJt will 
coatftla too much mica for estlsfactory use ae «ajMl, IT, nowever, any 
rocJt shoulj tie crushed reasonably frea from mica, t?w crtiBher duet oay 
be allowed by the Engineer, after subjecting H to such reafloaable teeti 
M may be re^3ulr&d to snow its euUabillty for the work. 

(66) The concrete In the cyclopean masonry shall rie placed against the 
icrm mii shall Se rortasd and worked agalnet them to remove all air , 
and to worfe the stones in the concrete a little back from the lace , 
and tiie procedure ahall be auch that' when the forma are removed, a 
Biiiooth nnlehad face shall be produced at all points, 
{67} Any masonry showing voids after the forms are removed shall be 
cut out to a depth of at least two feet and to such lines as may be re- 
quired Uy the Engineer, and replaced with n»eonry meeting these specl- 
flcstlDna. 

(68) The top of the dam and the top of the abutments, not made a^inet 
rorais, shall be brought to the required levels and curves and shall t& 
ftnlehtd by rattrilng and trowelling to fom a smooth surface, but with- 
out the addition or richer nortar at the surface. All exposed corners 
shall be neatly beveled as shown by the plajis, 

(69) The Contractor shall have the option of building the exterior of 
the dam of concrete blocks, and of dispensing with vrooden forme. If 
the Contractor shall avail himself of this option, he shall notify the 
Engineer in writing three months before the placing of the (t&eonry la 
commenced. Thereupon the Engineer will make plane for the concrete 
blocks. These blocks shall in general contain not less than one cubic 
yard each, and shall be designed with headers and stretchers so as to 
afford a good bond with the masonry back of the blocks. The proportions 
of mixing shall be the same as herein specified. The oiocice shall be 
cast face downward with the face against a steel plate. If concrete 
blocks are used to any part of the dam they shall be used in all parts 
of it. The bloclcs ehaU be thoroughly set and hard before being laid, 
and shall be laid with three -quarters Inch Joints and aU Joints shall 
ba thoroughly filled with mortar. The mortar in the Joints shall 
afterwards be cut out to a depth of two inches and filled and caulked 
with cecjent mortar by skilled workmen. 

(to) Compensation for cyclopean masonry in dam shall be tJie price per 
cubic yard bid for this item, 

ITEM 8. 
CONCRETE MASONRy, 

(71) The concrete masonry shall be mixed of the materials and in the 
proportions specified for the preceding itemj, except that no large stones 
shall be laid in It* The specifications for mixing and placing, and 
eapeclally for surface finish, in the preceding item shall apply to it 
^dar concrete masonry will be estimated the walla and floors ana roof 
of the gate -house, ahd the roof of the screen-chairtQer, concrete placed 
around parts of the steel pipe llJie to anchor it, and any other ^ncrate 
atructures required In the proeecutlon of the work which are less than 
two feet in thickness. 
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m Coapanaatlon shall oe the prlca per cu^ic yard hid for thU lte«. 

ITEM 9. 
HUBBLE MASONRY, 

(T3) The Contractor ah^i huUd ro^gh etone retaining mu near the 
endB or the <,m, and elsewhere if required tx^an the work. The tiiLclEnea^ 
hatter of face, aiid other dUnenaloiie of sucb walla ehall he euch as ^ 
t^e required for their speciJlc purpoeet. such wall, shall oe hullt of 
the beat etone obtained In excavation from the dam or from the tunnel, 
or may ho taken froia the above mentioned ledge above the dam. 

(74) At no point shall a wall of lese than two feet in thicknsss be re^ 
ctulred under this Item* 

itb) The stone shaLL be placed by hand to secure solid bearinge and to 
prevent danger of subeequent movement or eettlement, hut Irregular etoni 
may be used, 

(76) On the exposed face of the wall selected etone shall be used, 
which eihall be laid up to an approximately even face, and with the 
enalleet dimension of the stone always parallel .vlth the fetie. Large 
etone, *rtilch shall not be easily movedj, shall be used at the top. 

(77) The toe of the wall ehall be well secured, and the Contractor 
ehall if required excavate a trench to coataJn U, and such trench shall 
he paid for as excavation, 

(78) All walls shall confona accurately to the lines and grades given, 
and no payment shall he raade for projecting stones hsyonci these lines. 

(79) Compensation shall be the price bid per cubic yard and shall coveif 
all worK and material at^ specified. 

ITEM 10. 
TUNNEL. 
(60) The Contractor sMll excavate and line with concrete a tunnel, en 
the line shown and between the points where the present elevation of 
tlie ground is about 30 feet above the invert of the proposed tunnel, a 
distance of about 4530 feet. The slope of the tunnel shall be 0,4 ft. 
per 1000 ft. 

(ei) Most of the tunnel will be In rocic, but a certain and unxnown 
part of It may be in sand or gravel, 

(82) The material obtained in excavating the tunnel ehell be deposited 
m the following manner, 

(83) At tlie Peterson end all sand or gravel ehall be deposited on the 
same dump that Is specified for receiving the material from the open cut 
All the rock that is excavated shall be placed on another dump near 
that first mentioned, and shell be kept separate from the sand and grav 

el. 

(84) At the gorge end of the tunnel the excavated material shall be 
placed along the bank of the river and not in the bed of the river. 

(85) Some of it sJiali be uasd for improving and widening the road to 
the work immediately below the outlet of the tunnel. 

(86) Material obtained in tunnel excavation suitable for use in inaklag 
concrete or masonry, as otherwise herein specified my be u^d for tiiat 

purpose , 
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(87) The tuimflX ahall be clriven from both ends, and no ehaft shall be 
required » 

(88) That part of the tunnel which proves to tit In eand or gravel 
ehall ne eecurely tlnijerad to support with eafety the niaterlal ol tiie 
eldea and top until the lining is in place, Tlniberlng eliall also ^e 
used If required in the rock portion of the excavation, 

(89) The excavation in rocfc shall b© carrUa at all points to the llne*[ 
of minlniura thlcknese of tunnel lining, aa eJiown on the plans p B.m all 
rock projecting heyond this limit ©jiaii be broicen off and removed, 

(90) The timbering of the tunnel, where used, shall &e placed on such 
llDBfi as to permit the required eeciions of concrete to be obtained. 

(91) The tunnel ©hall be sufficiently ventilated at all t Irate for th© 
health and comfort of the workmen employed In It, and to permit the 
Engineer and his Inspectors to examine the work as It proceedfi. 

(92) Tunnels shall he adequately lighted, preferalily with electric 
lights, and special UliBninatlon shall he provided where concrete is be- 
ing placed, or any work re<5iiirlng close and continued inspection, 

(93) Upon the coiqpletlon of the excavation the tunnel Is to be lined 
with concrete with the section shown on the plans. The njlnlmum thlck^ 
nesB of concrete shall p.e four Inches on the sides and bottom, and six 
Inches In the roof, except that against sand or gravel, the Increased 
thickness shown by the plans shall tie required, 

(94) All Epaces between t^e concrete lining and the rock or the tlcjberi Outside Spaces, 
ing aiall TDe filled with concrete, except that large spaces above the 
roof may be flUea .^ith closely laid rubble masonry. 

(95) The proportions of mixing concrete for the tunnel lining and the 
qualities of the tmxerlale composing it shall be as epsclfled under 
Item 7, 

(96) The forme for the lining shall tee true, and of the required dl* 
DienslonSj and firm enough so that they will not spring with the preaeuw 
of the wet concrete against them. They may be either of wood or of 
eteel, 

(97) The concrete shall be placed against the fonns and shall be spad-* 
ed end rammed eo as to present a finished surface when the forms are re-^ 
moved, and all parts of the concrete showing considerable voids when zin 
toTTiB are removed shall be cut out and replaced with concrete which 
meets th«ee specifications, 

(98) The Contractor may use brick work In place at concrete in miy par| Brick May he Used. 
of the lining, especially at the Junction with the steel pipe, and 
wherever the conditions are difficult or whare the work would be facili- 
tated by such use. 

(99) Bricks shall he of the best quality, of uniform slae and texture, 

clear ringing, burned hard entirely throughout, anu shall not absorb 

* 
more than 16 per cent of water after cojaplete drying. They shall be 

laid to lines one-half inch back irom the lines of the finished .^ectloflj 

uid an hrlck work shall be plastered before the completion of tim work 

tis the finished lines. Cement mortar mixed In the proportion of one 
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ly exc.vat.0, the Engineer »y pernlt them to be „nued rtth «„cr»t, 
containing only on.-talf or th. ,^»nt»y ,( eeo,nt spaclrud for th, 
llnlne, at hU aiscretlun, a«d under r«.ooal,le reBUlatSona; and aa 
««my etcnee aa possible may be entoaaded in the eoocrata In rBiilUne 
=ucli ca»ltl«, but Laving rooo tor th, regular lining oj the apecmed 
proportions. 

(101) In any parts of tb. tunnel wh.re water entara, a drain shall .. 
provider under ths floor to removt the watsr vhJls the liMng Is t,eing 
Placed. This drain shall be of tile, six inches in diaiDsier or larger, 
and In all cases large enough to cam' the i^hole quantity ol water to ' 
be removed. This dra^ need not he laid to line and erade, but ahall u 
low anough to secure the drainage While the rioor is being placed. 
Branch drains to springs or cracks where water Is entering shall L pro- 
Vlded If necessary. After the lining is placed and set the drains shall 
be securely plugged with concrete at convenient Intervale, not exceeding 
one hundred feet apart. 

{102 jAt the Peterson end of the tunnel the lining shell he carried to 
the end of the tunnel, end shall be thers IsU ao that It tsm^ after- 
wards be connected i»lth a &4-lnch ate el pipe to be laid in the trench ea 
cavsted under this contract, 

(103) In the gorge the regular tunnel lining shell be stopped at a 
point to he detertnlned by the Engineer alter the excavation is jmde, 
where the rock ie perfectly sound and solid, and wdiere a satisfactory 
connection can be made. Prom this point to the end ol the tunnel 54- 
inch steel pipe will be laid, 

{104 ) The BpBcn between the 54-lnch steel pipe and the rock shall be 
eolloly filled with concrete for sucU distance, not less tnan forty 
feet, as the Engineer shall require » The ena of the steel pips shall 
be neatly joined to the end of the tunnel lining, as siiown by the plans 
^e concrete between the steel pipe and the rock shall be very carefulXj 
placed, 60 as to fona a perfectly water tight plug, and speclsl care 
shall te taken In closing under the bottco of the steel pipe anid at 
the top to bring the concrete agaljist the top of the excevatlon and to 
Tsm It well in place to prevent leakage when the line Is used under 
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(105) All ccncrete required for this connection with the ateel pipe. 
In exciBB of that which would have been required with the regular lin- 
ing section carried to the end of the tunnel, shall be coiaputea by thi 

.Engineer and eetimated under Item a. 

(106) In iUBfcing progress estlraates for the work, two- thirds of the 
price of the t Inlahed tunnel shall be estlinated when the excavation la 
made of the full required slse, and the remaining third when the lislog 

Is completed. 

(107) Contract .drawings sTiow, and the apeclfl cations provide, lor ordli^ 
aiy methods of tunneling. The Board will, however, consider ^ropoalt- 
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ione froai Uie Contractor for Improved laethodB of tunnallna tetKllns to 
I dljaiah the quant It iee of axcavatea raterlaas and msoniTr, nlnLmlsB th* 
I tlrtbar left In place and reduce tue tlae inquired for drlvltig the tunnel, 
j The fact that eptclal raachlnery or devices for driving tunnels may re- I 

<iulr« a change of crose-eectlon will not diBar tl:iein from conel aeration. 

Any anu all such propoeltlone, if euggeatlog conelderatle changes, shall 

he the subject of written flgreenente, es provided in Article© ISO of this 

contract, 

I 

(lOS) Compensation shall te the price per lineal foot of twinel, and. 
Hhftll include excavation, bmclng, lining, relUllns all spaces beyond 
the masonry lining, draining and all work and naterlalB ae epeclfied 
unaer thia item, 

ITEM 11. 
HAULING STEEL PIPE, CAST IBO^J PIPKS AWD GATES, 
(109) The Board will provide the 54- inch ate el pipes and the 36- inch, 
8 -Inch and 6- inch cast iron pipes, md all the sates required for the 
prosecution of this work. Thees materials will be delivered to the Con-* 
tractor or on board cars at Weetfield, The Con-.ractor shall prompt ly^p 
unload these oalerlale on notice from the Engineer, ana ehall pay all 
dtmurage accruing to the railroad if not removed within 48 hours after 
such notice by the Engineer, shall inspect them to JnaXe sure that they 
-are In good order, shall haul them to the Little Klver gorge, end shall 
protect them from Iosb or damage from any cause until required In ths 
worR, and shall be reepoDslble for any parte lost or damaged efter he 
talces charge of theoi, end ehall make good by replacing or repairing 
such parte. The lareest places to be hauled will be 54-lnch steel pipe 
6-16 inch thicif, in about 50-foot lengths, each length weighing about 
6700 pounds. 

{110 J It Is suggested that It laay be possible to take the steel pipe, 
and perhaps some of the other fittings^ into the gorge through the 
tunnel sfter excavation Is completed. The approximate distance from th4 
Vrserbfleld station to Peterson's house by the public road is six milse, 
and from thence over the hill to tlie da^ by the propoead road Is abotit 
1.7 mllee. 

(111) The price bid Bh&Jl be a price per ton of 20O0 pounds for all 
roaterlal hauled and handled, under the Itea, but the Contractor shall 
not be rsqulred to make a special trip to haul Xese than two tone. ttn 
Board inay, et its option, make other arrangemsnte for hauling small 
lots . 

ITEM 12. 
PLACim AND EEPILLIWG ABOUT STEEL PIPE. 

(112) In the trench, paid for under Item 3, the Contractor shall place fforic to be Dons, 
the steel pipe provided by the Board, and bring the seme accurately to 
the required line and grade. He shall connect the steel pipe with tha 
structures at both ends in a workmanlike laanner. The Board will maks 
ths riveted Jolnte in the steel pipe and will caulk thoa after tHe pips 
Is brought to position, hut the Contractor shall make all needed excav- 
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« cp» on tne <.o™-«tre» .la,, it u .ei,,,,. that eurnce:^ .^ 
•Ul »> octMned in e.cav,tlon for tni. pun-o.«. sboold tser. be a 
ehomg, B p„rt ot the sacwiliine »y be „de »ni> cmuier dast or ea« 
or other epproved r.ne material. ADove the top ol the pipe coere.r 
loaterlal msy be used in fcacknillng. 

(U4) COBpeneatlon for placing and renu.ng about this pip, ^^ ,, 
the one lump sum tld therefor, 

JTm 13. 

STKKL REINPORCEMFrfTT W CONCRKTK, 

(115) The Contractor ehail rumlah and set 1 Inch '3-4- inch and 1-2 met 
roda 0/ twisted steel, aa ehown' by the plans and the a^unt Inolceted 
by the BcHedule thereto, end In eucli other places as may be ordered. 

- All the steel uaed for thle purpoee ahall be of the elmpee, weighte and 
eUfts ehowB on the drawings, or ordered. Other styles ot rel olorceinent 
having equivalent net croea section areas of steel, with Irregular 
surfaces for bonding and otherwise iaeetlng the specifications may be 
eubetltuted hy tJie Contractor, 

(116) The rods shall Oe of fuU dimensions, and shall cnoforta to stan- 
dard specif i cations for ajlla steel having a tensile strength of ^5,000 
to 65^000 pounds per square inch, and an elongation of at least 25 per 
cent and shall stand without cracking, bending cold 180 degrees to a 
dlaiDSter equal- to the nominal size of the rod, theee tests being imde 
on eamplee of metal before defdnalng. Twisted steel b^TB shall be twis- 
ted cold so that each bar shall have one complete turn in a length of 
not less than eight nor more than twelve tlmeB the nominal sUe, The 
steel shell show no tendency to crack in twisting and after twist log 
shall stand without cracking, bending cold 180 degrees to a dlaiaeter 
equal le two times the nominal sise of ths rod. 

(117) All steel relnforcecBnts shflll be placed In tiie ejfact poet Itl one 
and with the spacing stiowu on the drawings, or ordered, shall have the 
ends bent sharply at a right angle, and shall be so fastened In posltloii 
as to prevent becoming displaced during the placing of the concrete, ant 
the stones embedded la the ji^eonry shall be so placed an not to inter- 
fere with the steel relnforcementa. The metal shall be free fronj rust 
when placed In the concrete, 

(lie) Cojupensatlon for steel rfilnforclng the concrete ahall be the 
price bid per pound for the number of pounds actually placed. In accord- 
ance with the plans, or as ordered by the Engineer; ana shsll Include tlje 
cost of metal Including any royalty, the cutting, placing, fsstenlrig in 
position, keeping free from rust and all other costs connected there- 
with. It shall not Include any waste metal due to the fact that the 
lengths supplied were too long for their "purpose. The quantity paid 
for shall, howev§r, include extra metfU in laps where authorized t^y 
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the Engineer dtre %o the t&c% that a single bar would be unraasonally 
long. lo conputing the weigjit ona cubic mcb of ateel ehall be reckoned 
as 0*283 poundfl* 

ITBl 14. 
APPUBTEWANCE3, 
tll9) The Contractor shall place the followlnE appuTE^enaficeB, euppllea 
by the Board: 

(120) A line ef 36- Inch caet Iron pipe through the dam, at a low ele- 
vatlon^ to ftfislet in nanaeii^g the water during construction. When the 
work le nearly complete, a elulce^gate, rumiehed by the Board, ehall 
bt attached to the flange at the upper end of tlils pipe In a secure and 
worJaaanl lice manner aud making a Joint that le entirely -water-tight, 

(121) A line of 35* Inch caet Iron pipe with gate valvea serving aa a 
blow-off. 

(1^) A Jlna of 36- inch cast Iron pipe with gate valves connecting wltt, 
the steel pipe line, 

(123) Two 11 nee of 8- inch caet Iron pipe with gate valves for indicat- 
ing water leirela, 

(124) A line of B-lnch wrou^t Iron pipe serving as an air vent for th« 
steel pipe. 

(125) The extension etems and wheels and standards connected with 
SOJBS of the gates end serving to operate them, as ehora on the plans. 

(12$) Tha Contractor shall fumlab the lead for naklng the Joints, the 
l>olta, the gaskets, snd all other materials for completing these lines j 
sh&ll nut the pipe if necessary, end shall make workmanlike Joint© be- 
tween all the different pieces, and shall set them in the masonry and 
shall surround the ©sae, and shall make the Joints between the masonry 
and the pipe water-tight in all cases. 

- (127) The Contractor shall furnish and deliver upon the ground and 
place m the work the f ollowlng materials: 

(128) Thirty-five old rails thirty feet long of standard section welgii- 
Ing about twenty pounds per lineal foot, in good order and sound m 
tvery respect. Twelve of these rails shall tie placed In the inlet 
screen and shell be securely holted aa shown, to the i-beams. Twenty- 
three of them shall be placed in three continuous lines in the aasonry 
In the upper part of the dam. 

(129) These rails shall be placed and Joined together to form contlnu* 
OUB lines of steel. This iMiy be done ^y t)eQdlng the ends of each rail 
for a distance of about slghteen Inches to a right angle and hooking 
them together; or special fish plates may be bolted on In such way as tc 
make Joints capable of developing at least seventy per cant of the ten- 
13 lie streni^h of the rail; or the rails maif be welded by an approved 
process, and the Joints so nmde shall be subject to test by bending, 
without breaking, to demonstrate the strength of each Joint. These 
rails shall be laid so as to break joints in the different linae* 

(130) Five 15- inch, SO-pound, i-beanjs, 12 feet long, placed in ^e in- 
let screen. These I-beams shall r.ot be built eolidly into the aasonry 
^d(t recesses ehall be left for them in which they shall be laic, and 
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(131) T.0 B-lnch IB-po^d l-De™., u leet loag, to lo™ t.. guja^ 

HiBg. 6U1U ima the walls or the gate houee « Bhow. 

(132) Kail ^na Srackei for supporting HaMom !„ iroat of ==r»en as 
Shown, 

(133) Stael ladaere, furnlehel and a« in the eor.en cfcaober 26 leet 
lone; on the outaiae ra« of the am<. 38 feet loog; laaaiog to the weir 
W feat loug; and t*ee ladaare inalae of tta gate houae, «apeetweiy 
11, 6 and B reet lone. «i ladders asall (,e aecurely eat ana l.eten.d 
in the concrete, either by plowing the appropriate parte in «,norete 
When It le Ulc, or if not ao placed. Sy orllllag into the a^taonr, and 
setting theia artervvard,, 

(134) A manhole frame and cover in the top or the- screen chamber. 

(135) Three »vlndowB as Bhown with double sashes and counterwelghte, 
set in the gatfi-housa. And a double door each door of well seasoned 
stock, 2 1-S inchfts thick an4 i>rovidad with suitable hinges, latch arai 
lock Tor the gate house, 

(136) A pipe railing substantially as shown, securely set in the con- 
crete at the top of the dam, sM with an aegregate length of about £00 
feet, 

(137) Movaltle reinforced concrete slahs In the floor of the gate- 
house, as shown, the concrete and steel contained in ttjem being eetl- 
aasted under the respective items therefor, 

(136) All exposed metal snd woodwork shall be painted with three coata 
of approved paint, the last coat to be applied lnB»alately before the 
coBQileilon of the work, and of such color as the Engineer shall direct, 

(139) Compensation for appurtenances shall cover the materials speci- 
fied and the lanor of placing them, including the extra labor upon the 
oaeonry, and of arranging the stomas and concrete, because of the stesl 
and other structure b placed in it, and all expenses connected there- 
with, and shall be the lump sum bid titreXor. 

GENERAL CLAUSES. 

(140) The Contractor agrees that the eetimated quantities In the 
•Notice to Contractors* are only for tlie purpose of comparing on a unl- 
f oxtt basis the bids offered for the work under this contract, end he 
further agrees tlsst he is satlsriod with and will at no tin» dispute 
the Bfild estlinated quantities as a means of comparing the bids afore<- 
said J that he will make no claim for anticipated profits or for loss of 
profit because of a difference between the quantities of the various 
classes of work actually lone or of the material actually furnished and 
the said estimated quantities; and he agrees that neither the parties 
of the first part, nor tJie Board, or any of them^ are held responsible 
If In the construction of the woric any of the said estimated quant it las 
should Be found to be not even approxlinately correct. 
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(141) The Contractor Migrttut to {>«rf om all U» work cent roc tad for, n» AX'^nl'.Qtm. 
ApttcUUd la tW« coatrtct^ Gut any &lt«ratioii In lim fom, dliwiwtoni^ ' 
locfttioa or tttniwr of doing tlia work^ oroarea la writing by th* EaeU»««r 
•haU ht Dads a« Clrtctea, aad w!wo %m several ^mntltlis of tcrk^ op j 

any or tisea, rroia Utl« or any other cau*i «i«U t« Incrtaiwd Dtyond iht 
ijaount or amomits tttilblt^fl at iba lUm of lettlag this contract, aucb 
locreaat shall h© paid for at the ratea hirtia provldtd for the aaiw 
claaa of marki and whtnever the several quantltlea of worJc, or any of 
thera, ahaXl, la any reepect, ironj thl's or any other cause, ht dJ rami sh- 
ad balow ttie amount or ajrounts exhibited at the tljae of letting thU con- 
tract^ the Contractor agreea to perform the rerMlnlng vork Ht the prices 
Btlpidnted In thU contract and to mkM no claim for daisisee in conae- 
4U«nea of euch increase or diminution. 

{143} The Contractor shall conoence the work herein contracted to ^^» 
dona on tha ground within thirty days fro© the oate of tha award of thli 
contract. The work of tunnallng shall cownenca at Petenson^e within 
t«o fljonthe and at the Little Hlver end within three months of the 
signing of this contract. After start ing, the tunnel shall proceed at 
an av Mirage rate of 150 feet per month at each heading, 

^143) Eicftvation for the dam shall he carried forward actively in 1907 
and the dani and Its appurtenances efiall be finished coraplett during the 
working season of 1908. As it Is believed that the daai can be raore 
quiciOy built than the tunnel, and ae the greatest uncertainty In the 
astliafcted quantities ie in the ewount of excavation and In the amount oi 
iMftsonry for the dsst there shall be no extension of the time allowed for 
completion even though these quant it Us relating to the jflm shall con» 
oideratily exceed the estimated qiiantlttes used for the purpose or com- 
pering the tide. 

(144) The whole worJs covered by this contract shall be completed and 
ready top use In every respect two years from the date of signing thla 
contract, 

(145) If at any time before the commencement, or during the progresB 
of the «rork, the Dethods and appliances used or to be lised appear to 
the Engineer to he inefficient or inappropriate for securing the quality 
of work required or the said rate of progresa, he may oraer the Con* 
tractor to Increase their efficiency or to Inqarove their character, and 
the Contractor shall conform to such order; but the fallare of the En* 
glneer to demand an Increase of such efficiency or Improventent In char* 
octer ehall not relieve the Contractor from hie obligation to secure th< 
quality of #orlc and the rate of progress eatabllehsd in the apeclfica- 
tlona* 

(146) All materials furnished under thle agreement, unleae otherwise 
provided, etmll be the best of their respective kinds, and all the ! 
work conttiapla'-Bd and described in tble agreement, and the specifications 
forming a part thereof, shall he done In a good and workmenllkeimanner, | 
to the eat isf action of the Soglneer, and he ahall have the right no 
correct any errore or otalsstons in the contract or specifications i*hen 
Bucti corrections are neceeeary for tne proper fulflLlmsnt of their la» 1 
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t.. Engineer «iv« .m, „„tl« «,e.eor, »M «ny .ue,.u,ns i„ tn. ^^ 
renaaraa naceaeu-, thereby, sh»u he ^^e ^^ d:rect,,d. 

(147) SxploBlv^ IB proper ,u«nllu« shall fi, «»red In s «=„, a^ 
approved .nanner, snd only at approved placea. They =nall ., ha^Oed 
wUh cara ana sSaU « at all ti^ee undar apa.iai ,^,^ ,, ^ „ 
teat watchman. 

(148) Tne Board .111 pernilL .n* Ccntractar to cut and me all tinker 
^and wood no. growing upox. the land of the Board which ^ be neoea^a^y 

and convenient for the proBOcuvioii of thla work. The Board deair^B to 
leava thle land upon tht corapleilon of thla worjc ns lar aa posalblt !e 
a forested condition, and to tUla end tiittoar and woci ahall t>e cut so aa 
to leave ae gcod a growtn aa poBBlbU at all pointa. There are a naafcej' 
of large Jieinlocic trees oa the site of the proposed dam and pipe ILae 
Which will need to he cut, and which will furnleh tlafcer for fonas for 
the oera, and other parts of the woriti and such otfier heialocks near the 
work mir be cut Dy the Contractor, for this purpose as are noceesary. 

(149) wood nay alao be cut for fttel In the boilers and elsewhere, and 
euch wood shall ha cut out at points aeslgnated by the Engineer, leav- 
ing always the healthy young trees upon all areas wiiich art cut over. 

All the wood within the area to be flooded by the daci, and up to 
an elevation of 10 feet above the flow-line may be cut by the Contractoi 
and UBfld for this purpee. There shall he no charge maiie to the Contrac 
tor for the wood and timber cui for uae In this way; but the Contractor 
Bhall not have tHe right tc sell any part of the wood sjid tM;er bo cutj 
and any wood and tluibsr left over at the completion of tile work shall im 
the property of the Bo^d. 

(ISO) This contract, and the specifications herein contained, and the 
drarflQge herein referred to, may be raodlfiad and changed from time to 
tlmt as umy be agreed la writing between the parties hereto, in a n»nner 
not materially affecting the substance thereof or materially changing 
the price to be paid, in order to carry out and complete more fully and 
perfectly the woric herein agreed to be done and performed, 

(161) The plane and epecif icatlooe are Intended to be explanatory of 
ea«& other, but should any discrepancy appear , or any misunderstanding 
arlss^ SB to the Import of anything contained In either, tiie explanation 
of the Engineer shall be final and binding on the Contractor, and all 
directions and eiplanatlons requlrea* alluded to or necesBary to com- 
plete any of the provisions of such specifications and give them due 
effect, will he given by the Engineer, 

(152) The Contractor shall permit the Engineer and his ass l stent e and 
persons designated, by him or them, and other representatives of the 
Board, to enter upon the work at all times and places, and to give lines 
end grades, and to cifeasure and Inspact the work or materials, and shall 
provide safe and proper facilities therefor and such eamplee as nay he 
required. The contractor shall notify the Engineer, at a reasonaHe tlrii 
m advance, of t^e starting of any new class of work. In t:a6e %ny work 
16 to be done at night, the Contractor stiaU gtve notice to the Engines^ 



X!lctiObe£Jte&l.laK. 



Lines and Gratlee, 



at least tvo ^ys befora auch work is atarted. Only &ucb elaaaaa of 
worK aimll be at nlghi qb can be proparly inapected, and adaquata tli^Ht 
and facilities Jor Inspection ahaU be aupplled. The Contractor will 
not, however, tie tHerety relieved of hie obligation to oupervlae the 
worJc and to fulfill in every way nia contract » If the inspector shoijld 
t)a at^etnt or negllgeiit, or ahould consent to the allov^nce of inferior 
work, the Contractor will not fee thereby excused from repairing the 
work and removing fatHty toate rials at hia own coat. The Contractor 
ehall at aU times furnlah tlie Engineer rta6onal>Ie notice for the purpode 
of inapectlng the otaterlala fumiahea and the work done unuar this agrte- 
ment. 

(153} Ml llnee and gmdae will iie given by the Eaelneer, ttut the Con- 
tractor ehall provide eucl; material and give euch aaaiatanca therefor 
aa may be required by the Englneflr^ and the marks ao given shall he 
carefully preserved, 

(154) And the eald Contractors covenant and agree that In the employ- Lawa and Ordlnanca. 
mtBt of tuechanlcs and laborers in the parfonttanca of this contract pr«- 

farince ahould ha givtn to CLtlsene of the Commonwealth, and if they 
aannot be had in sufficient num'berB then to Citisena of the United 
States^ 

Said Contract ore ftirUier covenant and agree that no laborer, 
-workman, or mechanic working within this CoLinon wealth la the employ of 
eald Contractors, a sub-contractor, or other parson, doing or contract- 
tflg to do the trhole or a part of the work contei^plated by thla contract 
eJiall be rtque&ted or required to work more tlian eight hours In any one 
calendar day. 

(155) Suitable and satlefactory bulXdlnga enall h« provided by the Con4 Buildings, 
tractor for the houBlng, feeding ana sanitary neceeelties of the men and 

suitable Btabling for the animale employed u|Jon the work. Such building 
shall t>e located at approved places, | 

(156) On or before the complB tlon of the work the Contractor shall^ ei- Structure to be Re- 

moved. 
captlng as otherwise expr^aely directed or permitted m writing, tear 

down and remove all temporary bulldlnge and structures built by him; 

Shall reiaove the rails and ties and other wfoodwork of any railways 

built by hlmj arm all rubblsH of all kinds from the grounds which he 

bas occupied, and shall leave the spoil :>anka and all other parts of th( 

grounds, which may hisve teen affected by bla operations. In a neat and 

satisfactory condition. 

(157) The Contractor shall employ, only competent and skillful men to 
do the work^, and whenever the Engineer shall inform him that any man on 

.the work is, in his opinion. Incompetent, unfalthfid. or disorderly or 
Us«8 ttireatenlng or abusive language to any official having supervision 
of the work, such man shall be discharged from the work and shall not 
■gain he employed on it except with the consent of th% Engineer* 

{158) Within twenty days from the expiration of each month in which 
work herein contracted for shall have been prosecuted according to the 
teiTOe and eonditlona of this comract, the Board will pay therefor 
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Prices. 



Mnaty p.r cen. or ttie amoimt me lor the work done am perXonned aup. 
1H6 thg preceding montl, based upon uie Eiiglnaar'6 eBUmaUs for said 
work and tipon the approval ol the Board; but if at any tinie after euch 
payiaente have been n,.de it alkali be found that any or vm woric iacl^oded 
in the egtlmatefi on whleh eucb paymenta have been ciaae has been perfona. 
m in an unworkmnilke tnanner or contrary U these Bpiolfloatione, the 
Engineer ehall direct the Contractor to T^aKe down and rebuild eucii 
work in the manner required by tha epecUlcatloaa, and no Xurther pay- 
ments on this contract ahall be nada until euch directions have been 
complied with. 

(159) The Board agreea to pay, and the Contractor agrees to retieive, 
the pricee speclllad in the propoeal submitted bif him ana hereinafter 
BBZ forth, as full compuneatlon for rurnlehlns all the nmteriala callad 
for, not found in the wurK, ana for all labor ana use of toole ana other 
ijnpl&nents necessary for exacjitlnB the ^rk conteniplated in this con- 
tract; also for all loss or damage arising out of the nature of the 
noTk, or from the action of tiie eieiaante, or from any unforeeen ob- 
structions or difficult lea which may be eacountersd in Lhe prosecution 
of the work, aad for all reaeone of every description connecttd there- 
with; also for all expense incurred by and in consequence of the sus- 
pension or discontinuance of said work as herein specified, ana for 
well and faithfully completing the work, and the whole theraof, accord- 
ing to the plans and specifications and requirements of the Engineer 
under thent, which said prices are as follows, to wit: 

Itecn 1: For repairing and building roadway, the lump sum of 
... .. ..dollars^ and cents ($......) 

Item 2: For earth excavation near Peterson^s, the sum of 

dollars and .....^ctrnts ($ ) per cUblc yard, 

It«a 3: For earth excavation in gorge, the sum of 

dollars sad . . .cents ($. ) per cubic yard. 

item 4r For rock excavation, the suia of .dollars and 

.cents 0^,,.,.*) per cubic yard. 

Item 5: For excavation below grade, the sua of dollars 

and cents ($ ) per cUiilc yard. 

Item 6! For care of water during construction of dsm, the lump 
BKsm. of .dollars and cents ($....,). 

Item 7; For cyclopeaa irta&onry in cain, tiie suro of dollars 

and cents ($ ) per cubic yard. 

Item 8: For concrete niaaonry, the sum of .dollars and 

,...,.. cents ($...,. ) per cubic yard, 

Iteia 9: For rubble masonry^ the subj of ,,,. ...dollars and ..,.,. 
canta ($.....) per cubic yard. 

Item 10: For tunnel, tiae sum of .dollars and cents 

($.....) per lineal foot. 

Item U- For hauling plpee, gates, etc. the sum of dolisrs 

ejid cents (|...,,.) per ton of 2000 pounds. 

Item 12: for placing and refilling about steel pipe, the lump sm 
of ....... ..doilfl^B and .....cents {$ ). 



OcxoLfir Meatlms^igc 



Item 13: For steel rilnforceiaenti furnletied and placed Ln raaeonry, 
the sua of ,.,.,. »dollftre and cents (| ) per pound. 

liem 14: Por all appurtenftnces, aa specified, the lirnp eum of 
,,.**.» ,flollars and cents (| , ) , 

(160) For extra work or ni&terlals, If any, efi specified In Article lfi3 
the reaBonabla cost of the work or niaterlals, as agreed or ae cteten!iine4 
tjy the Eaginser^ plus ten (10) per cent of Buch cost, 

(161) Ten per ceat of the valui of the worlc done and materials furnlBh- 
ed un4»r this contract, at the contract prlcee thereof, sh^l he re- 
served Dy the Board until the whole work^ vhich U the subject of this 
contract, enall he fully and entirely coajpleted. 

(16S) It Is agreed that the Engineer Bhall, In all casea, determine 
the amount or quantity of the several tclndfi of work which are to he 
paid for under this contract and the ainount of conpenaatlon to ne paid 
•therefor, which coBapaneatlon shall not exceed the prices agreed upon 
lor th« Items of work herein specified, or a Just and raaaonable price 
for necessary extra woric done^ tmi directed ajid ordered pursuant to 
fttils contract and not otherwise provided for, and shall, within thirty 
days after the work: s!ti&ll in all respects have been completed according 
to the terms and conditions of this contract, present a final account 
and estliaate of the sa^ie to the Board, who shall rev Lew and when satis- 
factory, approve the Barns and pay the entire sum bo found to t^e due 
- hereunder after deducting therefroin all previous payments and all 
iBiountfi to be kept and all Hiuounte to be retained, unaer the provlsiona 
Of this contract. All prior estliBatee and payments shall be subject to 
eorreetlon in the final account and payment. 

(IfiS) The Contractor shall do any work not herein otherwise provided 
for which may he necessary for the proper completion of the work, if 
required, cut no such work shall be allowed or paid for except upon a 
written order signed by tne Engineer and countersigned by the Chalriaan 
oT the Water Board, at prices agreed upon and stated in said order or 
in the absence of such agreement at cost with ten per ceat» added and 
ttiere shall he no claim for extra work or loaterlals or articles or for 
Qi^msoa sustained except under this article. 

(1^4) The Contractor ehall, before the tenth day of the month Bucceed- 
lug that in which any extra mrk la done or mater leas furnished, file 
with the Engineer and with the Board a claim for such damage or extra 
work or materlale, with the order, or a copy thereof, on which such 
work or JBflterlals were furnished. In case the Oontraotor falls to file 
wich ft claias for such extra work doaa or materials furnished, he ehall 
have no claim for compensation for the satae against said Board. 

(IS5) The Contractor shall give his personal attention constantly to 
the faithful prosecution of the work, and shall Jiot assign, eiAlet or 
transfer, to any person or persons, this contract, or any of the work 
Bereby agreed to be performed, or any of tne moneys falling due or to 
become due under this contract; and shall not issue any orders or drafti 
on the water Board for any moneys due or to grow due under thia contract 
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^ xbe resolution enter., upon t.. .,nu... or ,he Bear.; aM .,ree. 
t^t no person o..er t^ ..e p^^, «,^,,, ,,,, ,^,,,^^^ ^^ ^^^^^^ 

preeent an tbe ..r. he .Mli at all tln»« bt represented ^y a ror^ 
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S^ven under this contract and whn phoTi *,= hm, , 

i-ac^., ana wno ehall te the legal repreeentatlve of 

the Contractor, 

(166) Th. Cont™.,.or sheu se h«l,l roBponsloU for any or all nateHalJ 
or «rK aone to th. ,uU amunt of aii j,j™>nte ™j, -.SerMo,™d he «u 
b. re,ulr.o to »j« god ,t 1>1. own cost «>j, inj^r, <,r te»g6 «hlch oau 
Mleriale or -ork nay sustain from ,„y eourcs or «u« «taie.er b«ore 
the Tlnal acceptance thereof. 

(167) If the work to he done under tWe contract ehau he ahtnooned, 
or U tht eon tract Bh^n he euhlet, or the contract or any claim there- 
under ehall tt aeelgned hy the tontractor, or Jf at any tir.e the Kngl. 
n^er ehall he oi tbe opinion, and shsu bo certify m wlting to the 
Board, that the condltione specified as to the rate of progreae are m% 
fulfilled, or that the work or my pert thereof le unnecessarily delayet 
or that the Contractor le violating any of the provleions of this Con- 
tract, the Board nay noLiry the Contractor to fulfill the condltlone 
of thecontract; and eliould tne Contractor faU to coiaply wltft said 
notice within three days, the Board may notify the Contractor tc dlecon 
tinut all work or any part thereof, arid thereupon the Contractor ehall 
discontinue eald work , or said part thereof ^ ae the Board may designate 
and the Board may thereupon , by contract or oti^nvlee, ae it nay de* 
tenslne, complete the vrork or siich pert thereof and charge the expense^ 
thereof to the Contractor, aitd may take poseesBlon of and use therein 
6uch materlalB, anlrjala, machinery, ImpleinentB and tools of every de* 
ccrlptlon aa may he round upon the work. The expense eo Incurred shall 
he deducted and paid hy the Board out of any noceye then dt» or to be* 
come dtae the Contractor under this contract, or any part thereof and in 
caee such expeni^e le leee than the eum which would have oeen payable 
under this contract if the same had been completed hy the Contractor, 
the Contractor shall te entitled to receive the difference, and in ceae 
eucai ojEpenae shall exceed the latter smi the Contractor shall pay the 
acDunt of euch excess to the Board, 

Stipulated Domages; (168) If the Contractor falle to fully and entirely complete and flnlaf 

the work In conformity to the teiroa and provlBlon© of these specifics 
tione said this contract within the tltoe hereinbefore specified^ he 
ehall pay to the Board of Water ConuilsBlanere of the City of sprlngflelc 
Itees. the sum of fifty dollare ($50,) for each and every day Including 
aundays and Holidays that the finishing of the contreot is delayed , 
which eiKJ ehall he deducted from the pji^ount due by the terjas of the con- 
tract; provided however, triat In the case of justlflal^le delay, the 
Board shell have Lhe right to extend the time ifor the aonpletion of 
eald work, with oj- without the renileelon of the ahove oentloned sm 
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HgTsed lipon ae etlpulsLtad dsmagea, during the time or Buld extenEioo, 
tj«t no exteiiBloii of time for any reaeon beyoniJ tlmz fixed iierela for t^i 
completion of the work, nor the doing of any pert ol the wgrfc called for 
by thle contract, enall be deemed to be a waWer by tiie eald Board to 
th# right to abrogate this contract for absndonraent or delay. And If 
the Contractor shall fully conipXete the same before the tlma specified, 
he-^all receive an extra or additional payment of twanty-flv* dflilara 
(I^S) for tsch and every (is^ that hie work la so rinlehed before the 
time epecUJed, 

(169) In case of any neglect or refusal on the part of the Contractor 
to perfonn ihe whole of the woric, or furnish all the materxalB or com- 
pletl the entire worK within the time herein epeclfled therefor (unless 
Bath time hae heen extended as aforeaald), bo that auch nof^ect or re> 
fueal may be construed as an abandonment of the work on this contract, 
then, end in that event, the Contractor in every such case shall forfel'l 
all right or clala for any conipeneatlon whatsoever for any part of such 
worlc wMch raay have been fto performed by him, or any materlalo whlcli 
J3»y have been so fumlehed under and in pursuance of this agreenient^ In 
ftddltlon to the dasnegeg for which he almll be liable to the Soard on 
-account of any injtn'y euetalned by eald Board arlBlng from tho neglect 
or d« fault of the eald Contractor In reef.act to said work, and Uie 
Board shall not be in any inanner llai)le therefor, 
.{170} "Hie Engineer of the Board has the power, !&x any tltne, to tjuspend Suspension of 
the execution of the work unoer this contract, and the Board ehall have 
poimr to continue such BUapenalon, and in. He diecretlon* to vacate 
this contract, either for a neglect or refueal to proceed wiUi tlve work; 
or for a violation of any or either of the covenants, teiroe, conditions, 
and provisions of this contract, without rendering the said aoard liable 
for any damage© therefor, and without In smy degree affecting any lia- 
bility upon the bond given to the Board, X>y or on behalf of the Con- 
tractor thereto. 

(171) The contractors agree to fumlah sufficient eeccrlty by bond or Liens. 
otherwise for p^rment by the contractors, and sub -contractors for lahor 
performed, or f urn; shed, and for materials used in said construction In 
accordance with the provisions of the Acts of 1904, Chapter 349. 

(172) The Board of Water Commleel oners of the City of Springflela, Indemnity, 
Ua.B8., ghall be held blameleae for any danege to person or property 
arising from neglect on the part of the Contractor or those in his em- 
ploy, the Contractor expreeely covenants and agrees that, in the event 
of a^y damage resulting from ^he work as It progresses, or from any 
matter or thing connected therewith or arising '^herefrom to any person 
or property, he will pay and liquidate the same at hie own expense, and 
aesune the llanlllty tturefor; end in the event of any action or actlonit 
being brought against the Board of Water Comcilesione^s of tlie City of 
^rlntfleid, Maee., by reason of, or on account of, or growing out of 
Maid work or its construction, or anything connectsd therewith, the Con- 
tractor will, at hie o*/n exj-enee, aefend the Bome, end ^lll pay any 
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nn, recov.r.d thBr.iz», «na wUl, in all respects, fully i.^^^, 
and save hai^esa the said Board of l^t.r Co^Uaipoare cf t.e B.ia cL 
Ua Officers, agents and revr.e..tatlv.B, fr«. ar.y a«d all coBt, expenei 
paia..nt or judgment, to t, recovered or imuTre^ m sucH actloii or f 

actions; an. the Board eMll mve the right to r.taln from u« c^,i,ract 
I price such Bum ae ehall enable it to pay Che aniount of any claUa for 
dama£88 reeultlns fr.in any such accident, and the co^t and dUburea- 
ments of any ^ult l^rought against the Board therefor, until tha valiaiti 
Of any euch claim aJiaU te eatahliahod, end, if eetat-lUhed, the .ame 
shall bo paid from the ansoimt eo retained; otherwloo, such ajnount shall 
oe paid over to the Contractor, 

(1T3) It le agreod and imderetood by and bstween the parties hereto 
that the Board, Us eucceseore and ae^lgna, shall not be precluded or 
estopped by any return or certificate made or given by the Engineer, in 
spec tor or other officer, agent or appointee of the Board, under or' in 
pureuance, of any tiling in this agreecmnt contained, from at any time 
showing fallura of perforaance of any or either of the conditions of 
this contract, or the true and corrected amount and character of the 
work which shall have been done, 6j;d mater iale which shall have teen 
furnished ty the Contractor, or any perfion or persons under this agree- 
ment, nor from at any and ell times withholding payment of the several 
SIMS herein specified until the Contractor, when tnertunto required on 
Behalf of the Board, shall make and fumiali eufficlent and independent 
proof of tha quantity and quality of the work and materials done and 
furnl6}»d under this agreesment, 

IN WITNESS WHERXOP, the said parties of the first part have 
hereunto, and to tv/o other original agreements of like tenor and date, 
set their corporate seal, and have caused the saaie to oa sljied by a 
jmjorlty of the said Water conmlesionere of the City of ajiringfleld, 
and the party of the second part have hereunto, and the two other ori- 
ginal agreements of like tenor, and date, set their hands and seals, th( 
day and year first above written. 

The foregoing petition was entei*»d on the eighteenth day of July^ in 
the year of ouj* Lord one thousand nine hundred and eevenj when the said 
petitioner filed its said plans and specifications of Its proposed workj 
nOilph were duly approved^ and the Coctnl as loners having inspected the 
work during its progrese end It appearing that said plans and specif 1 
cations have been faithfully adhered to. It is ordereo that the saiae 
be recorded. 
Springfield, Mass., October 6th^ 1909. 

Chas, C, ^eiUaan ) ^ _ 

' County 

J* M. Slckroan ) 

' Conml SB loners, 

Tftn, H, Porter ) 
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To th* HonoratJlt the Board of County CoimlBalcnere for tim County of 
-Hfiinpden' 

Tht Board of Water Conm Us loners of tht City of Spring fields 
'prtBOat Jhenwlth piano and specif 1 cat lone of a proposed dam In Mundale 
ftfld pray your Honorable Board to approve the same. 
Sprlnen&ld, llasB. 
Jtta, ZZ, 190G, 

Board of Water Conanlse loners of the City of Sprlcgfleldj 

ijy'P. C* Wooden, 

City Solicitor. 

^ECIFICATTONS, 

il) The work to tio done conaleta of furnlehlng all luaterlala not ex- Kind of Work. 
preeely ei,ated to be furnU)ied hy the Board, and of performing all labor 
required for the construction of a cedlmentatlon baeln, concrete aerat- 
ing fountain, uix covered naeonry filters, laboratory and office build- 
ing^ regulator houee, three filter entrances, and Eill the necessary con- 
{luUe, plpee, inlets, blow-off ft, outlets, waste drains, sand washing 
apparatus, and all appurte nances. 

(3) The location of tlie work ie on the property of the city In the 
town of Westf leld, and about one mile west of that part thereof known 
ae Htindfile, and ntar the Granville road, and adjacent to the and of the 
tlHUifil, now tielng driven under Contract No. 1, 

(3) The entire work and Its location is shown on a set of 17 plane 
ntanbered 1 to 17 and signed by Allen Hazen, consulting engineer, and 
also by tho Board and by its Engineer and dated January lEt, 1908, 
copies of which are filed In the office of the Board of Water Comnie- 
Qtlesl oners, and small printed copies of which are aUached hereto and 
loane a part of thle docunent. These plans show only the general char* 
Acter of the work, and during Ita progreei; such working plane will be 
turnisked by the Engineer as be may deem necessary. 

(4) The sedloientation basin Is to be formed by an iartb emhenkiDent 
with a central core wall of puddle and with a concrete cutoff wall at 
the bottom. The filters win ue covered, of concrete masonry, with 
under drainage eyatema, gravel and filter sand. The laboratoi7 build- 
ing will be a concrete structure with tile roof and wooden trlnmings. 
The regulator house and filter entrances will alec be of concrete, All 
neceeeary piping between the different structures and to the aerating 
fountain la included under this contract. The d4-lnch steel pipe llnej 
from tb© tunnel Is not Included. 

(5) The Board will furnleh the steel pipe, cast Iron pipe and 
epacialSj, Venturl meters, all gates sii inchee in diameter and over, 
with appurtenances, manhole and catch basin castings, the principal 
castings for the sand washer, and certain o'Jier apurtenancee required 
for the work. These neterlale will be delivered to tb| Contractor on 
board cars at Westfleld, about sii ralle© from the site of the work. 
The Contractor shall promptly unload these materials on notice from the 

ESttgineer end shall pay to the railroad all demurrage accruing if hot re-i 
moved within 48 hours af i^er such notice by the Engineer; shall inspect 
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th«. to ^e aure that .hay ^, ,, ,,,, ,^,,. ^,^^ ^^^^ ^^ ^^^ 
PP. or o^.r a.ucu.. .«.enal a., ahall aiu* ^h. b.^ t. r.r^,, «,, 
til inspectpd by th« Engineer; .h^ haul tna«. w the site ol -.h. ^^^ 
and .han protect ,h.m from loae o. a^g, rrom any eeus. until requir- 
ed la Lhe worK, and shall tu r.Bponslble far any pipe round t^r.ten on 
the work and for all parta let cr darned after ha takes charge ar thai 
and Bhall m^, good t>y replacing or repairing .uch parta. Ml «>aterial. 
Bholl &e handled so ae not to damage paint or coating. 

(6) Compensation for receiving, hauling and taking'care ol theae 
materlalB until required in the work shall be Included in zh^ varlDue 
Items of compeneation for placing the eaia materials. 

(7) The attention of the Contractor la called to the foliowihg 
clause from contract No. 1, for Dam and Tunnel, copies of ^hlchjaay be 
Been in the office of the Board. 

•The Contractor ahall have the right to jnalntaln a track along 
the line of thU excavation and to the duraplng grounda, until the com- 
pletion of this contract, it la the purpose of the Board to let other 
contracte and to do other work U the neighborhood of this track line 
^ while the work done under thle contract le in progreaaj ajia the Con- 
tractor shall uee all care and shall so conduct his work ae not to un- 
duly interfere with the prosecution of the other work to !:e done on tbli: 
ground; and In case of need hi a track may he moved, but all expense of 
euch fliovlng shall be borne hy the City, or such other Contractor as 
benfiflte by It.* 

This clause gives the Contractor for Contract No, 1 a right of 
way for a line of track t^irough the grouno on which sonie'of the work 
covered by this Contract le to be done. 

The Contractor shall have ail the rlglrta and privileges and 
aeaume all of the obligations of the Board under the above clause, and 
agrees to relieve the City of Springfield and its Board of Water Com- 
missioners frooi all expense of moving track or other work necessary to 
maintain euch track, 

ITEM 1, 
G R U B a I N G. 

(8) The lYork to XiB done unoer thle Item consiats of clearing and 
grubbing the area for the settllhg baeln, and under the dam. 

(9) All St tops, roots, brush, sawdust and rubbish, shall be removed 
from the site, and deposited or burned as directed by the Engineer, 

(10) All other excavation maue and material removed In connection 
therewith will be paid for as general excavation, 

(11) The price of grubbing under this item shall be the price per 
acre bid tJierefor, and shall be compeneatlon for all work necessary for 
clearing the site of all roots, etaaps, brush, sawdust, rubbish a^d 
Other material not classified as excavation. 

IT^ 2. 
GH'OAL EXCAVATION. 

(12) Excavatloi* shalX be trade for the various structurea to the liner 
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gradaa wad forms ehawn by the plans or given by the Engineer. 

(13) Alt loam or other material not euitaiile for use in fembanjcnents 
shall tte reoioir&d from, all areas to be excavatea and Bhsli fie deposited 
as t.ie Engineer slifill direct wl-Jnln 750 feet Of tjia east line of tJia 
filters. Piirt of it will be used In maKlng penimnent fills and tM re- 
inalnder piled up CiHUpactly for eubsequent use for Uie tops of embank- 
nents and filters. 

(14J Pemiauent fills not a part of the atructurea ahall be graded 
accurately to tiis lines and gradea given by the Englnserj and no furtlier 
l>ay«nt will be mada for this toaterlal. The remelnder of the excavated 
•material i*fill ne placed ultimately In the various fills and entanlayente 
and win be paid for as placed under the respective Itetas therefor. 
The ajftjunt of renandllng of the material so used vail depend lar^ly 
■Oft tSe raethode eiaployed by the Contractor in buildLng the dike and 
filter enfcahtonsnte, 

(15) In case the excavation at, any point Is carried beyond the line a 
and grades given by the Engines r, tns Contractor shall at hie own ex* 
peiiBs rsfill such unauthorized depth or width of cut with such raaterlale 
as rasy toe directed for insuring the stability of the varloue structuree, 
Under all foundations unauthorized excavations shall be refilled with 
concrete or such other material as the Engineer sliall direct, 

(16) In case mater laia are encountered at artf point which are not 
jftul table for carrying the load© or ©tructures to be placed upon them, 
^he excavation shall ^e carried to such aciditlonal depths and shall be 
filled with concrete or embanitraent or other material, as the Engineer 
ataaU direct^ In which case the excavation and concrete or embanianen't 
Of other material uead for refilling shall be paid for uni:^r the eevera], 
Itsms therefor, 

-(17) The Contractor shall provide suitable drainage and ahall reiDove 
all water promptly from all excavations and keep them dry vvhllt wor^ Is 
being prosecuted therein and until ite coraplttlon, 

(IS) Excavation for masonry structures ahall be msaeui'sd to the hot* Measurement, 
tom of the finished structures and to planes starting twelve Inches out- 
side ol the finished structures at the bottom, and sloping upward and 
outward at an Incltoatloa of two vertical to one horizontal, to tha sur- 
face of the ground. It is not supposed that the excavf^tlon will neces* 
earlly stand at this slope nor will the Contractor be required to ex- 
cavate to It If the ntaterlal will stand oa a steeper one; but it 1^ ex- 
preealy agreed upon that payment shall be imde to these planes and that 
no el aim shall be made for excavation outside of them. The Contractor 
eliall protect the a idea ot excavation until the cotupleuion of the 
structures to be constructed therein, and If material slides down. It 
shall be ramoved without further payment therefor* 

(19) The permanent channel for the dive re ion of the §ro^le will n^ 
paid for as excavation, under this item. All Other worlc or raaterial 
ara(iulr«d to care for the water during the conetructl on of the plant 
ehall be done at the Contractor's own expense, and ha stiall nia^e good 
all worjc damaged by water Oelor« the completion of the worlc. 
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(80) The contractor shall excavate e^ „»v, aay «U or other 
"aterlal fro« «.e 6otto=. of the Bettu„g ,„i„ ^, ,^,, ,,^^^^ ^^ 
.Uroctea al «iy point *ar» the average haul does not „=ee<l ^.eiy, 
httidred (aei, the «ount ot euch excavation to be tfeteraUed 6y vm jn- 
gineer as tne work proceedB, 

(21) All me^ure^n^u of «cevatlon ehaXl fte maae in place and tUt 
quantity paia for ehall be actually excavated -^Ithln mu llmlt« pi^- 
scribed. 

(2S) Por the plpee in rront of the filters and atout, the regulator 
house, the Contractor ehall eatarge the general excavation to include 
them, to the limits eiiown on xhe plans. 

(23) The price t>ld per cubic yard ehaU be compensation for all worie 
and materials, required to do all excavating except as hereinafter 
otherwise classllied, and to protect the excavation from water ana from 
caving in until the completion of ttje etructursB to be constructed 
therein, and for disposing of Wie excavated tnaterlal as specified. 

4Tfll 3. 
TRENCH EXCAVATIOM. 
[S4) The Contractor shall excavate trenches for all pipe linee ana 
drains not excavated under Item g, and for the cutoff wall in the dara, 
and for any other etructurss; shall shset and Drace them as m^f be 
necessary j and shall maintain them clean ana sufficiently dry until the 
pipes or draittB or other structures to be placed thersla are completed. 
The ex-javatloa for the main drains In the filter shall he claeaed as 
general excavation. All excavations not otherwise classified for which 
the width is less than the depth shall be classed as trench excavation. 

(35) The excavation for pipe lines ana oralns shall be computed in all 
cases for a width of trench at tho bottom two feet greater tlian tiie 
nominal diameter of the pipe or drain^ and with sides eloping two ver- 
tical to one horizontal upward and outward, to the enrfacc of the 
ground, or to the bottom of the general excavation, and to a depth of 
three inches below the ip-ade given for the Invert* The Contractor will 
not be held rigorously to these dimensions, which are agreed upon as an 
average of the amount of excavation required, but he shall excavate a 
trench in all cases sufficiently wide and deep to lay the pipe or drain 
accurately at the required line and grade and iraUce all necessary Joints, 

(26) After the completion of the pipe lines and drains or other 
structures, and their acceptance by the Engineer, the Contractor shall 
back fill all trenches. He ehall ram the taste rial and wet It, to Insure 
thorough settling, partlcuarly under the enibanJanente and under and near 
tije other structures which nileht be damaged by eubsequeat (Settlement, 

(27) In excavating for the cut toff wall for the dike, the excavation 
ehaU l>e carried In all cases to rock, at whatever depth that may be, 
unless otherwise ordered by the Engineer. The bottom width of trench 
ehall in general r.c; six feet and excavation shaU be made to a slope of 
45 degrees from that point upward to the original surface of the ground, 
or to the bottom.of the general excavation under the dike; and actual 
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oxcftvatlon to this line win ija required » vmerever i^hs deptli ie greateif 
than to'JLt itet- it shall nt conelderad as treadi ana paid Xor imd&r this 
Itsn, No back nillng of tnis trencH will be raquirea uniJar thla itejB. 

[28) No apace simli be paid ror ae excavation in tr^ncli t!mt comes 
within the space paid tor as general excavation, nor shall the saine 
sp&cB be Included in nore than one tranche 

(29) The price bid per cubic yard shall be corapensat Ion for all work Compenaatloiu 
and oate rials required to excavate all trenuhee and shall include ell 
sheeting and bracl&g and all puQping-and draining which oay be required 
to keep the excavation free from water, until alter the corcpletlon or 
the structures to be conetructed therein and all back filling required^ 
and the dlepoeal of surplue material, 

irm 4. 

HOCK EXCAVATION. 

(30 J Bock excavation In trenches for the pipe lines through the dam. Work to be Dens, 
and for the cutoff wall^ sjid eleei^are Including all boulders raeaeurlng 
over cm cubic yard encountered id tile work, shall be paid for under 
this Item, Typical sections showing the quantities or excavation to be 
paid for in trenches in rock are shown on Sheet No. 3 of the plans. 

(31) In excavating for the pipe lines the excavation shall be carried Pipe Lines, 
%o such points, that the pipe can be laid truly to line and graae, with 
sufficient rooo to inaKe all jointe end do all cauliilng t.iat may be 
tieceseary and leaving sufficient epace to surround the pipe with coc- 
crete whfire that le to De done. 

(32) in excavating for the cutoff wall it is not the intention to go 
Into hard rock for any considerable distance, but soft or inferior rock 
shall be removed to the extent required by the Engineer, and in hard 
rock holes shall be drilled and blasted and the siaterlal reaoved to the 
sxtent required by the Engineer, to leave the bottom In a rough and 
Irregular shape, bo that the cutoff wall will maice a eecure and tight 
bond with It. t 

(33) In case seams are disclosed In tho foundation, such excavation Foundation, 
ae the Engineer shall require shall be made to secure siA slant ial and 
tight work, 

(34) Tho quantity of excavation for the cut toff wall paid for eJiall Meaeurenent, 
be the actual quantity of material removed as directed by the Engineer. | 

(35) The price bid per cubic yard shall be cooipeneatlon for excavating Ccapyiisatlon. 
all rock, and for depositing the material as spscifled for general s£- 
cavat loa, 

um 5, 

BQRIKWED EXCAVATION, 

(36) Material for the core wall of the dike shall be obtained from a 
borrow pit. The approximate location of the borrow pit Is shown on 
Sheet Ho, 1 of the plans. The material is a hardpan, 8t clay mixed 
with gravel, 

(37) The Contractor shall excavate the pit as directed by the Englneai 
within the genoral location shawn^ to obtain the beet of the material 
available » He shall separate all top sell to a depth of eight inches^ 
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or lather imeatislactory material ima keep it separata 

(38) The quantity cf ^terial to be paid t,r shall ^^ »asure<l in ^e 
Pit rim Which it le excavated, making deduction for surface soil and 



other ims\iltable material thrown bacic 



end not rewved from ihe pit. 



All mterlal excavated under this item will aleo he paid for aa ^^ 
bantonent umer the iteia therefor. 

(39) The price Did per cubic yard for this work ahall be compensation 
for an additional labor and materials neceeeary for excavating and 

©electing and hauling mterlal taican frora the borrow pu. 

ITI^ 6. 
ROLLED aOAMKMEWr. 

(40) The surface of the entire area under t,he dike ehall be stripped 
and excavated to such depth as u> reniove all sods, roots, vegetable 
roaterlal, nmck or other material unsatisfactory for the base of the 
dlJce. On eloping surfaces the excavation shall, where required, be 
made in eteps. 

(41 J The eteel pipe ehall :>e laid in the trench prepared and as 
hereinafter specified for steel pipe laying. The trench in rock ehall 
then be bacfcfllled with concrete as shown on the plans, to the lines 
directed by the Engineer, The surface shall be left rough and irregu- 
lar ana stop walls built where tne Engineer snail direct. A ctitofr 
wall three feet thick shall then he built In the trench provided for 
It. The compensation for this work shall be made unuer items 2£ and 15 

{42) Alter the cutoff wall hae been laid the space in the trench 
shall be backfilled with clej^ puddle from the borrow pit, thrown into 
Water or taniped, a© the Engineer shall direct, in the loweet partjj and 
placed un 4- inch layers and rolled in the upper part or where the 
space Is wide enough to allow rolling. All cavities under the dike 
shall then be filled with selected material; all springs plugged or 
drained, and all other woric done neceeeary to prepare a satisfactiory 
base for the dam. The cutoff wail and all other preliminary work shall 
be cwnpleted before any embanlcment is started, 

(43) The laaterial in the dike shnll be spread In layers not exceedlfig 
four inches In thickness when finally compacted. The different grades 
of material sJioll he kept approximately to the lines shown on the plans 
but conslclerabls ralxing through a space of two feet each way troa the 
lines shown will be allowed and required, 

(44) The whole of the etrtoanknient shall be carried up at the same tlcie]j 
Lhat is, the gravel fill on the eldes shall be made at the saiae time 

ea the cere wall> and the eci>eLnkment, kept approximately level through' 
out Its langth, or such slopes maintained as the SngUeer shall direct 
to enable proper rolling of the enibsnloaent. 

(45) The Contractor shall provide means for wetting the ciftteriftl 
where required, and euch wetting ehall be done with fine sprays and la i 
manner to wet It uniformly throughout and to the degree required by the 
Englnser. Such raiting end breaking up of the materials, ssparatlng of 
stonee, or other. work necessary to prepare the material lo secure a 
thoroughly compact homogeneous layer of the specified x-hlctowii ehall 
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l)« done before rolling la stBrted, Wh«n required, the finiehed eitrface 
Bball Ue vtei dosni *,[> secure & Isonding for the euccee<iliig layer. 

(46) No raatc-rlal ehall oe placed In the eraDajnionents when In rroaen 
condlilon, or when the eurface of Uie eiabanJanent is froaen. Ae far as 
practicable the tranaporting at naterlal shall be <lone in such a way 
ae to aid In toapactlng the material, 

(4?) All erabantoaente shall tie thoroughly rolled with a grooved roller, Holllng. 
•feighlng at least im tojia per lineal foot of roller, me roller 
ahall paae over each part of the eaibaiitaiient at least eix time© to 
tboroiighly cotopact it. No rolling ehali be done when the material le 
too wet, either from rain or other cauaea, to properly compact. At 
Buch timee tho work ehall be auapended until it haa dried out aufflcienl 
ly to he properly rolled^ when the work s^:all proceed, 

{48} The material wed for the central portion or the dike ehall be 
puddle or herdpan obtained from the borrow pit and excavated and hauled 
under Item 5. All ©to nee greater than 4 Inches in dlanieter shall he 
excluded from the cort wall and kept aeaprate for use in rock rill. 
Such emaller etonea ae are placed shall not be in contact with each 
other, ar^ ehall be well scattered through the core wall, 

(49) The portion of the dike on the upetreem elde of the cor© ehall Upstreaa Side, 
be made of the finer material ottalned from the filter or other excava-* 
tlon. It ahall te of a mixed gravelly nature. All stonea greater thaji 
6 Incliee nhall he removed end kept eeparate for use la rock fill, 

(50) On the upetream face of this material ehall be placed a layer of 
ftDotJt one foot thlcteeas of material selected from the excavation and 
containing aa einall an amount of fine i:iaterlal ae possible, "niia ma- 
terial ahall be aelected by the Engineer ae the excavetion Is made and 
kept separate until It Is retiulred, 

(51) The portion of the dike on the down-otrean eiCm of the core ^ 
shall be meds of the coareer tneterlal from the filter excavation. All 
atones of greater diameter than 6 Inches shsll be removed and kept 
separata for Qse aa rock flll^ 

{5&) The outside of the ftnttankment shell be carried approxlntttely to 
such lines as will bring the nniehed etructure to the required dlmsn- 
sionSi lut no attempt shall "be made to roll it ejcactly tg line or to 
grade it up. 

(53) The outside face shall be covered with eoll, kept separate in the Soil Covering, 
eicflvatlon for that puriioea, to an average depth of about eight inchee, 
and coarae, gravelly materiel, ealected and kept separate for tfiat pur- 
pose, ehall be used for finishing the top of the dike In the shape of a 
road with the required crown, 

(54) On the upstream face the aurface shall be finished to approxi- 
mately even lace to receive the rock fill, 

(5&) A eaiall part of the filters Is to be constructed on fill. Such 
fill a^.all be made after excavation of the surface aoll and ot^ter soft 
meteii alSj and shall be omds of material obtained from excavation of 
llltera or from the borrow pit, ee re<iijlred by the Kaslneer, and ensll 
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^^ rolled ... prepared In the ea^ way aa th. .^an)o«nt In t.a aUe 
and siiaU te paid for iinaer tliis item. 

(56) Th. Engineer my further reqi^lre any part of tj^ outelde .la^anlt 
ment at>cut the Illtera to be made of Ilice material, ana under tha.a 
apeeincatlone, ard eafcantonente go c^de thaU te paid for under thia 
Item. It le Intended to buUd the lower part of the embaiikmnti «here 
the fill Is hlgheet in thU way. 

(57) All nettsrlal to be used in embankmEnta wVll alao be paid for m 
excavation either as general excavation or aa borrowed excavation, 

(58) The Contractor shall, if required, piaco a tile drain under anj^ 
part or the whole of the tot of the outelde of the dike and shall 
place any other dralna or do any other work required in connection ^ith 
springe which nay bfe diacoverad, cocipensatlon for aald dralne or work 
to be counted as extra work and paid for under Article 251. 

(59) Compenaatlon for rolled eafcankmeni ehall include all lac or and 
JMtenalB required in placing, compacting, rolUng and flnlahing the 
entoaiikiuente ae herein apeclfled. 

nm 7. 

KOCK FILL, 

(60) On the upatream faco of the dike a loose rock fill to conform 
approxlujately to the ilope ahovm eJiall be placed to BUch a thickneaa ae 
the Engineer ehall direct^ 

(61) The material for Uile fill nmy be §tonee eeparated from the 
tiEiterlel ueed for eidbankment, and the beat rock available from the 
rock dunp from the tunnel excavatloE Contract No. 1, the approxiflate 
location of wMcb ii\m^ is stio'^n on the plana, 

(62) The price bid per cubic yardjehall be conpeneatlou for all work 
and materlala required In aecurlng and placing the rock fill aa epecl- 
fled. 

um &. 
PAVING. 

(63) The top of the upetream elope of the dike ehall be covered tilth 
a rougb paving J and like paving ehall be ueed for protecting the brook 
diannel, and elsewhere aa required upon ths wrork. The inaterlai for pav-^ 
Ing ehall be at ones obtained In excavation, not leea than elx Incnee m 
Qlamoter, end, after theae are exhausted, the beet aelected stonee from 
the tunnel excavation. The atone© of the paving ahall be laid on their 
edgee, with faces to approximately true aurfacea, carefully placed by 
band, and with epacea between and below filled with ecialler stone and 
spall p, so that the eurface will not be easily displaced by frost or 

ice. 

(64) No fitonts shall be used in the paving having a less width thajj 6 
Inches, and the average thlckneea of the paving shall ta at least 8 

I inches. In computing the voluoie of materlala below the pavliig. a thJdc^ 
mBB of 8 inches will be allowed for tne paving la all casea, end all 
material below will be otherwise claalfled. 

(65) Goinpensatlon for paving shall be the prla» bid par square yaru, 
snd Shall include' all labor and materials required In securing and 
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pl«cln£ thft paving as hsrela specif iod to ftn average deptn ol elgto* 






inches. 
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GENtnVX FI1J-. 


i J 
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(66) The Contractor shall fill over the tope of the filters, shall 


Where Placed. I||| 


I^H 




hulld sueh enit<anJ£inent6 about the filters ae ai'e not classified under 


L 
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rolled eniiaiikinent, end shall do any other filling or tiradlag required 


■ 


^^1 




for the completion of the work. 


■ 


^^H 




(67) The top eight inches of all ganerai fill ehaU be maue of soil 


Loam, " 


' ■ 




or loam obtained in excavation, end kept separate and retained for this 


It' 


H 




purpose . 


H 




(68) Tht most suitable material round in excavation shall be used In 


Other Material. 


H 




laeltlng the ecSbankraente about the filters, and ehaU te kept separate 




H 




and used for thle purpose, but otherwise no claeslflcation of materials 




H 




shall be required. 




■ 
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(69) Ths top BO 11 shall not be deposited tspon the underlying part of 
the general fill until the etme hae settled through several heavy rainSj 
or it amy be ertincally settled by wetting and eprlnkllng to the satis, 
-^fftctloo fcf the Engineer. The top soil shall then be deposited and 


Placing Soil. 


1 




fcrou^t accurately to the required lines and grades and lightly rolled 


H 


I 




or temped to a oraooth surfAce, 


1 1 


■ 




(70) In paklng these fills such allowances for eettletosnta shall be 


Settieioent. 


■ 




isade as the Engineer shall direct. 


1 1 1 


H 




(71) The vaulting la strong enou^ so that teams may be driven^ over 


ilil 


■ 




It in raeuclnK filling, hut m general the driving shall be upon the 




■ 




eertii fill and not over the bare concrete. 




1 




(72) After making the general fills tne Contractor shall protect the 


Protection from 
Slipping. 


1 




•urfaces and ecfcankinente from wash by rains or other causes, and from 


1 




ellppine and sliding^ until the completion of the whole work, and shall 




■ 




repair the effects of such washing or sliding, and tuna all over in 




1 




good condition. 
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(73} All iiiat-erial used in naJcing general fill may be obtained In ex- 
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cavation. 
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^H 




(74) The price hid for general fill includes all labor and materials 


Compensation. 


^1 




required in securing and placing tJie fill as herein specified. 
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SODDING, 




' ^H 




(75) The Contractor shall furnish and place good grase sod on top of 


Sod. , 


^H 




the loam or top soil, at the edges by the emt^anlonents and at other 


' 1 


^^^^^^1 




places designated by the Engineer. 


1 


' ^^1 




(76) The sod shall he of good quality of eerttt, covered with heavy 


Quality* 


^1 




grass, sound, healthy, itt lea&t one foot square and two inchee thick 




^^^9^ «i 




and free frcm weeds. They shall be cut with a bevel on thQ siaae^ so 








that they will lap at the edges. • 




^^B 




(77) The surf act of the top soil shall be daoKpensd Inmediateiy pre- 


Placing, 


1 




vious to laying the sod, The sods shall be properly and carefully set 






^^^K CO &u to Mvd a mil baarlDg on tbelr whole lotrsr eurfacee. They shall 
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Care &m Waterlcs 



Compensation. 




Seeding. 



Lines. 
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Cexe, 



CompenBatton, 



vmere Placed. 



Muterlal. 



be paldSd do™ iinrty »Uh t .p«4e or wooaen i«, ™i p.^,, „ 



»ary. 



nec6B- 



(78) The souaed =™aB el»u fc. „ni m..red as onc« sb n«,6«,^ ». 
Ill the sraee hea becon» well rooted. The soi shell be carelully 
looked alter Dy u,e Contractor m>tu the final acceptance of the wrk 
arid left in good condition, ■ ' 

(79J The price bid aimi t:. the price ptr square yaxa lor ecdding 
and shaU Include all labor, and niaterialB i^cessary, for tv^ut^ir^ 
and placing eod and inalntalnlng aoddtd areae, and no deduction in the 
volume of entoanhment and nil shall te made because or the space 
occupied by the sod. . 



(80) 



ITEM 11. 
SEEDING . 
After the embantonents and niie have been graded and the top 
fioil trlcaiitd to the required ilnea, the surface e shall be seeded by the 
Contractor, 

(81} Tiie surfaces to be seeded shall be careliaiy prepared and raked 
over, and then seeded with a mixture of good grass seed, Hiingarlen rye 
and clover seed, together with a surriclent ajuount of a^provea fertlll- 
aer, 600 pounds to the acre, and all wall rolled. 

(82) Care ehull be taken to have all the surfaces confonn to the 
lines and grades ^iven. Any sliding or stttllng which may occur shaU 
be repaired by ths Contractor at his expense. 

(83) The seeded areas shall be well watered as often as shall be 
necessary until the grass has become well rooted and In a healthy con- 
dition. All seeded areas shall iae carefully looked after and cared for 
by the Contractor, and be turned over in good condition on the final 
acceptance of the work* 

(84) The price bid for saedlng shall he ,the price per acre, ejid shall 
include all materials, and labor neceeeary for finishing^ placing and 
maintaining all seeded area£ as specified. 

ITEM 12. 
RUBBLE MASONFY. 

(85) About the intake structure of the settling Basin the Contractor 
shall construct rubble nasonry walls j as shown on Sh^et No. 3 ol the 
plans. 

The rubble masonry shall be built of atones ol the best quality 
found aboitt the work or available from the rock dtop of Contract No. 1« 
Thsy shall be of sultatle size to be laid easily by hand and no stone 
shall be lees than eli incnes In thickness. Ko facing stone shell 
laeaeure lees than twelve Inches In its least horlssontal dimension, nor 
leas than its thickness. Pacing stones shall be roughly squared bo aa 
to present an approximately rectangular face, and be iala so as to 
break Joints. All vertical spaces shall be packed full with apalU. 
Tbs stones shall be neatly laid to the 11 nee and tirades given. 

(86) The Contractor shall construct any other rubble B^onry e&out th^ 
work which the Engineer ahall designate, but n^ rubble masonry lees than 









^^^^^ 


^H 


■ 




1 


DctQhfir BftftirlnF. 190? 


■ 




. . — ^ 




^^^^^1 




tm feet tmcic ehan be required. 
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(fi7) The price uid tor rutjbie maecnry «hall te the price per cutolc 


Compeneatlon. ^^^^^H 




yard for 6elec^lng the cmterial ano buliaing li. complete a© epeclfletl. 
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ITJMS 15, 14 and 15. 
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CONCRETE. 
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(88) There sliall be tfiree claeeee ot concrete, ee rolloitffi; 


^Hj 1 ^^1 




ITEM XZ, 


^^^H| 


^^^^^1 




Concrete with Relnlorclng. 


w ■ 




fhi» dlaea ebau Include the ooMulte, aerator waUb, the vault* 


■ 




log un<ler the gand court and all other concrete in which the steel re- 




■ 




inrorclng Is used, unleee otherwise &pecined. It shall also Include 




■ 




the plere under the send court. The concrete shali be mixed in the pro^ 




■ 




port Ions 01 : 




■ 




1 harrel Portland cement, weighing 380 pomnle, nat. 


■ 




e cubic leet of aand, meatiured loosely. 


^^^^H 




14 cutoic feet of ballast, ineaeured loosely. 


^^^H 
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IT^ 14. 


H 




Coucrete m Piers and Vaulting. 


H 
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(99) All concrete in plere andvaultlng not included l« item 13 sj3all 


■ 




De paid for ttnder thla Itera, ancs 'shall be Mxed in the proportions of: 


ill 1 




I barrel of Portland Cement, weighing 380 pountie, net. 

II cubic leet of sand, measured looseli'. 


1 




19 cubic feet of ballaat, roeaaured loosely. 


II 1 
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All Other Concrete, 


I 




('90) Floors, walls, concrete about main drains. Inlet walls, foimaa- 


I 




tloDfi for building, protection for pipes, intake frac settling healn. 


■ 




backfill in trenches, cutoff walls, and all concrete not otherwise 


H 




specified, shall he inclutled In this cla&a. The proportions of mii- 


1 




tng shall be as specified for concrete In Item 14. 


■ 




(91) The concrete for the build Inge and for the sand ftaaht^r boxee Is 


Buildings. H 




not included In the above Items, and coorpensatlon for it la included in 


^H 




the pricea for those structuree. 


I 




{92) The Portland cement ehall be made by a jjwnuf scturer of estahHal 


Cement. H 




ed reputation. The brand shall be suoj^ct lo the approval of the En- 


^^^1 




gineer, and only one brand shall be allowed upon the work, except by 


J 




special permiseion of the Krtglneer. 
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(93) Cement shall be furnished in bags of strong, close duck cloth, 


Packing. i^^l 




and shell, in all cases, be In orlglml packages, suitably branded, Ga- 
- nent &hall bt stored in a suitable house provided by the Contractor foi 


^^1 
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tijjs purpose , near tha concrete mljter or ailxere. The houae shall be 


H 




fiitfllclently large eo that the different lote of cement can be kept 


' ^^^^v 




•tparately and readily accessible, and no cement shall be uead that has 








not been In the store house lor two weeks. Scales shall he provided foi 


■ 


> 




-weighing the cement. 


^E 
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-(94) The Contractor shall iceep a record of the dates and quantltlee 


Records, ^B'' 


^^^^^^1 


cif the varioua lots of cement received and of the cejnent used, and 


H * 









Quality 



T«ete, 



BrlQuettee, 



Bejec-^lon, 



Sand. 



BalX&et* 



(95) Iho c«=e„t smi b« ox a un»o™ „lor, tUely sr«»d, ao itat 
no. «„ ^..„ e,^, ,„ ,,^ ,^ ^^^^^^ ^^^ ^^^^^ ^^^^ ^ ^.^^^ _^^t 

than 3.10. It al,Bll „Mal„ «ot ,aore than 1.75 per cent ot «ulw.«rle 
acid, con^puted as SO3 

(96) Round mis Of naat cecieni-, at>out three inches u diameter one 
half inch thick at the center, ana tapering to a feather edge, shall 
not 8how slgna of swelling, warping, cracitlng, checKl^g dUlntegratlng 
er any other slgn^ of uneouadneae alter being in air or vrater at or- 
dlnf^ry tejnperaturesfor twenty-eight days* 

(91} Briquettes of ceiaent, with one square inch of crose^eectlon, 
ahflll ^^velop the foUowlne ultimate tensile strengths, as detemiLd 
from an average of five apeclmens. 

Age S4 houTB U hour In air, ZZ in water) strength 170 pounds. 
Age 7 daye t 1 day In air, 6 in water) strength 430 pounda. 
Age 28 daye (i doy in air, 27 In water) strength 550 fjounaa. 
One part of cement to three parts standard sand hy weight: 
Age 7 daye (l day in air, 6 m water) strength 150 pounde. 
Age 28 days (1 day In air, 37 In water) strength 2C0 pounds. 

(98) II any lot of ceaent, as deterrjlned by a reasonable number of 
sssiplee^ fallB to pass the teste, or Is otherwise unaulteJjle for uss In 
the work, the entire lot from which, the samplee were taKen shall be re- 
jected and Inmedlately removed from the work. 

(99) The sand shall be coarge grained, sharp and reasonatly free from 
loam and all foreign eilbetenGes, and no sand shall be used not setting 
up promptly and making a strong and satisfactory briquette, 

(100) If aatleractory eand Is obtained in excavation. It may be used, 
otherwise eatlejaetory sand. may be obtained upon lend helonglng to the 
city within a wile of the work and above n, 

(101) Gal last shall consist of clean gravel or fragmente of hard durable 
stone, broken to such slaies that all will pass through a 2 1-2 inch 
ring and from which all particles smaller than 1-4 Inch shall have been 
screened out« A mixture of gravel and broken stone laoi' be used. Mater -j 
lals shall be graded from fine to coarse and that which is all of one 
size shall aot Xte used. Ballast shall be fr«e froin dust, loam, clay, 
ashes or other lioproper sutetancee. It shall be washed or screensdCir 
bgith if necessary to nsnove «iich substances. 

(102) The Engineer may change the proportions of sand and ballast In 
the concrete, at his discretion, (ceeplng the oj^regate volume to be 
mixed with one barrel of cement unchanged; and ne may take Into account 
any eman and tolerably uniform quantity of bailaat In the sand or any 
small and toleral>ly unlfom quantity of sand in the ballast, and may 

' change the proportions as raay he necessary to correct for such mixing. 
In case sand is contained in the ballast the volime of it SHall b« es- 
tliBatad and the quantity of sand shall ne reduced, taut without corree- 
pondlng increase ^n the quantity of ballast, as It is aesuraed that tht 
sand fills the voids In the ballast and doee m% increase Us total 
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VoltanBt For i,he purpose of i;bl8 calculat-loii all rnaterlal Ibeb than 
1-4 Incii shall be considered as sand, 

^03) SQnii>las at sand and ballaet which Uifl Ccntractor proposes t*o vse 
shall be submitted t.o the Engineer for exajnlnatlon at least three days 
before the Contractor contnenceB to deliver the imterlale upon the 
groUDd. Materials shall not be delivered iintll the aainplee have been 
approved by tbe fiiglneer, ma, as (leLlvoradj they shall be in all res- 
pects equal to the sainples siibnilttel and approved, 
(IXW) The concrete shall be loijced tn the laachlne mUers of approved 
form, la which the ra&terlale are mixed in batches^ and measuring boxes 
or otiier approved apparatus e);ail be used so that the proportions can 
b0 easily and axactly ietarralned. The concrete shall in general tie ralX" 
ed rather wat^ as may be directed by the Engineer, smd the control of 
-the enount of water in t^e mix shall be exact and certain. The mixing 
Bhall be thorough and shall be continued until svery particle of ballaeil 
Is coqplately covered by the cement. Provision for rapid traflsportatiojj 
^mll ht madf eo that the concrete shall be in place before the initial 
aet cofiisenceB. 

(105) In it-alls more than 18 inches thick the Contractor may embed hard 
clean stones In the concrete. Such stones shall not be ereatar in dia- 
jOBttt than one»rourth or the thickness or the wall and the a^regate 
yoliiae alvall not exceed one-fifth of the total volume in any part of the 
worlE, Such stones stiall be kept wn&y frosn exposed faces of the ^all. 
Iron each other, and rr«a pipes, and their use may be prohibited by the 
Eaglnesr at any place or places vvhere experiencs shows difficulty In 
eoniplylng with these conditions, 

(106) All concrete shal). be depoalted In 6"inch layers or layt^rs of 
such thlcJmesB as the Engineor shall direct, and thoroughly taiaped. 
Where vvork Is left unfinished, grooves shall be made by driving piec#s 
flf wood (to be removed afterward) into the concrete at proposed Joints 
befors it has set^ such Joints to be aatisfactory to the Engineer, In 
joining new work to old, such precautions shall he taken to secure a ' 
perfect bonding at the Joiot by cleaning off and washing the work al- 
reatiy m placa and by adding cenent grout as snail be satisfactory to 
tbt Engineer. 

(107) The operation of tamping shall be so conducted aa to give a 
t^orotj^hly corapacted^ dense^ impervious artificial stons of high speci- 
fic gravity. Great care shall be taken to remove the air near the 
lorms. This shall be dons by thoroughly churning the concrete after it 
Itas been deposited in the lorcts, Porks^ spades or other suitable Im- 
plements shall be used for this purpose. Thaae Implements shall alec 
^e carefully pushed under all pipes in the forms and along all faces of 
the walls. In order that there shall be no voldSj left in the concrete, 
Wbon deficiency of moisture is indicated during raxintinlK it shall be 
suppllsd by sprinkling with a fine spray of water. All exposed surfaces 
of f I Dished and unfinished work shall be kept continuously moist by f 
covering or by sprlnJcilng at short Intervals, or both, and this raolstsn- 



Samples. 



Mixing, 



Placing. 



Tamping, 
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las Bhau .e aonUnue. until U,e pe^ent eavering or tac.lag U in 
Place. Tne ..p. cr walls and other eurraces penMnenUy exposed .nail 
t>« tnus prot.cte. ror a pe.lod not exceeuing t.o «eelcs. Preeh wor. 
ehall .e protected fro« rain by cc.enng «it. .anvas .. othe. euita^le 
mterlal. Concrete shall not ot laid in water, nor el^ water be 
allowed t,o now over it before u haa tHoroufebly set. 



Grooves in Joints. (lOB) 



Ploore * 



Placing. 



Ponas 



Walla 



uroovea shall be ror^d in general wherever Joints occur in the 
concrete. One vertical groove ^all be made in each Joint between the 
floor bloclce under the outside and crcas walla gj the nitera but no 
other groovea shall ^e required in the Joints between the floor blook^ 
nor between the eectio^iB of the vaulting, m walls, grooves shall be 
formed In all Joints, and auch grooves shall in general be twice as 
wide as deep and wlVn a all^t batter, but the dinienelonB ehall bo am- 
jBct to Change by the Englnesr on particular parts ol work. 

(109) Concrete for floors. Including the bottom of the aerator and 
loundatlooB for walla, shall bs placen on the ground as excavated, and 
6h«U be brought exactly to the required oiinenslons. The upper surface 
of the concrete etiall be flnlahed smooth and inipervlous to water, and 
free from the appearance of stone, 

(110) The floors of the filters shall be Invarted grolued arch vaulting; 
Diagonal rorras Shall be placed and concrete placed In alternate squares 
and screeded with straight Boreede to the forme. The remaining blocks 
shall he screeded to those first set. The Joints shall In all cases 

be sharp and vertical, and planks shall be provided to hold the concret* 
to this shape. 

(111) The floor blocks under the outside and cross walls shall be 
built In sections 13 feet long> the ends of the sections coming midway 
between the pier lines and shall bs ecreeded to forms placed at their 
ends, every other length being first Jaullt and the intei^iedlata sect lent 
afterwards placed and screeded to tlie blocks first built. 

(112) The fonae for all walls shall be of lunJber planed on one side 
and two edges. One edgo shall be sll^tly beveled. This beveled edge 
shall be placed against the straight edge of the next plank &nd orlven 
to; form a tight Joint with an even surface. All fonoe shall be clean 
and of a snwoth surface. Porras shall ^e rigid against the pressure of 

-the concrete while It Is being placed. Wires to hold the forms loay be 
used In the lower portion of the walls. They shall be neatly cut off, 
after the work la finished, flush with the face of the walljs. 

(113) The walls of the filters shall be made up la blocks or lengths 
13 feet long, and ths Joints slioll be midway between the proloiigatloo 
of the pier llnss. Ths snds of the blocks eliall be vertical and grooved 
and grooves shall ne painted with tar or other satisfactory fuaterlel 
to prevent the tongues from sticking in them. 

(114) The concrete in each block sJiall be placed in sU-lnch layers 
and thoroughly tanjped and churned, and sach layer ahaU be placed be- 
fore the precedlQg layer has set, so as to make the blocks monolithic. 
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Aera.1i(>r 



Opening or Jolnte. 



(115) Tha mixing aLiid tauping of the concrete siiall tte.eucb tnat ths Hegulator ltoue«. 
6 Idee of all. walle Bh&ll be perfectly saoo'Lh and freo from voids. | 

(llfi) Mo JolntB etiall tje allowed la the corners ol the wallB, — Founcia^lone* 

All comere e}mll be imUe ;nonollthlc, the Contractor 

-furnishing the prot^er forrae theralor, 
(117) Where plpee pass through the walls eare shall be taken to hrlng 
the concrete Into g^od coatact with the pipe, particularly around and 

-underneath nil Joiatn and flaneea and to have the fome tight around tin 
pipe to secure water-tight maeanry. 

tllB) Wall nlocicfi not ajeetlng theae epecincatlons when the forme are 
removed shall oe cut out anu replaced with bloclce which do meet them. 

(119) If any Joints between the blocJce of cdncrete shall open more 
than 1-8 Inuh he fore the final acceptance of the worlc, the Contractor 

-shall caulk euch Jolnte with jwte and ahall then grout them with neat 
Portland cement, to the eat 1 erection of the Engineer. 

(120) The regulator houee substructure to Elevation 463.5 shall he 
^tnil Of concrete as shown. The waUa ehall he raonolUhlc to the hottoii 
of the main floor, and arreneezoente ehall be cmde for placing the i 
Mioie of the concrete without stopping work, so that no concrete will ha 
placed on concrete which has already sat* The top of all exposed walls 
tiiall be rinlehed hard and siaooth with roundedcornere. 

(121) The foundation for the office and laboratory building shall be 
^dllt of concrete as shown. The walls for the wet well a^iall be built 
BOnollthic, as specified for Lhe Eegulator House, Article 130, 

(122) The Aerator ehall consist of a circular well of concrete, as 
eJiown, The wane shall be monolithic, antt the tope of the walls shall 
be flQlehed as specified under Article 120. 

(123) The concrete roof over the niters shall be of groined arches 
supported by pLere^ aa shown on the plans, and the concretei ehall be. so 
mixed and tamped as to preeent a smooth and finished appearance. Should 
an^ voids appear after movlHig the centers, they shall be pointad as 
directed by the Engineer^ or defective ivoric shall be removed and re* 
placed with satisfactory work« 
iJ24] For supporting the concrete vaulting suitable centers shall be Centers, 

provided which ehall ^e finn enough to allow thorough tamping, and shal^ 

I 

be smooth and tight and prepared in a way eatl&factory to the Engineer, 
to allow them to be readily removsd and to leave the concrete with a 
smooth and presentable surface, Centers shall be provided for at 
least one -sixth of the work, and centere may be moved forward and used 
«eftl8 under regulations eetahllshed by the Engineer. No center shall 
^6 used that 16 not clean and of a proper ehape and strength and in 
every way sultahle. De formed ^ broken or defective centers ehall be re- 
paired or removed from the work, 
(125) No centers shall be struck without the express ^on seat of the 

Engineer, and subject to such conditione as will secure the safety of 

II' 
the work. 



Fipee in Masonry* 



Eoofs. 



{126} Joints in the concrete shall be o^de on the sumnits half way be- I 



Joints . 
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Placing. 



Sand Courts* 



Wall about Sard 
Court, 



Fie re. 



Gonaulte, 



Cleaning, 



•.»en the plera. .uttlag th« vaulting tn^« . «rl« or „„„,. «,, ^, 
li« a nor ae a center, strong a«. suable pisnkB shell 6, ^„y,^,^ 



' ana- placed for tnaklng theee alvisl 



one. All tiie concrete In one or 



theee squares ehall ba placed at one tl«ie, tnat Is, tt*e piaeing- shall 
proceed 80 that no part of th. concrete km set before the concr.t, ad- 
Joining l6 placed, 

(U7) The method ol placing the concrete and the arrangement of the 
nmwaye shall ba such that concrete already in pUce shall not be Jarr* 
ed while it is in a condition to be injured by such Jarring, The En- 
gineer may require the concrete to be pieced in alternate equaree, the 
ranmlnlng eauaree to bt placed only alter that in the square first 
placed le fully eet to the iatlslaatlon of the Engineer. 
(138) That part of the roof which le to be built ae a eond coiirt, shall 
be built of richer concrete as specified, and ehall have steel rode em- 
bedded In It. The rode shall be laid to break joints ae directed by 
the Engineer and no rod ehall end at e distance lees than six feet of 
any Joint In the concrete. The court 6hall be built In four sections 
or ah out equal area, as dlnjcted by the Engineer, Eacli section shall be 
placed feionolithlc without Joints or any interruption of the worit from 
start to finish^ ana the etirface shall be troweled smooth and given a 
finish equal to the best sidewalk work. On top of the court aball be 
built piera lor eupportlng stop planKs. These plere shall be reinforce 
with steel as shown ann the tope shall be finished ae specified for Lhe 
wallii of the eond court, 

(129) The Engineer will fumlaU the Contractor with full slaed drawlngli 
of the shapes required for the forms for the floor ana the centers for 
the vaulting and the lunlber shall be cut to conform accurately to such 
drawings* 

(130) The Contractor shall construct a wail around the sand platforta 
over the roof of the filters. Suitable forms shall be provided for 
this wall and the walls shall have a smooth and flnlahed appearance j 
equal to the best curb work. The top of tUe wall shall be troweled 
hard and smooth and the corners shall be rounded, 

(131 y The piers shall be njade monolithic in suitable forms. The inan- 
holes ^all be constructed of concrete In eul table forms, and shall be 

.made oonollthlc with the vaulting. The fonas shall be tight and rlt^ld 
and shall be of planed plank. Any pier or manhole showing voids when 
forms are removed shall be removed and replaced by satisfactory work. 

(132) The Interior of all conduits ehall be of the same form and siae. 
The thlcknese of the concrete may be changed at different parte of the 
work. Hie conduits ehall be built in sections not less than twenty 

-feet in length. Tne floor shall be bulit first with Joints prepared for 
the walls, ae shown. The walle ana roof of each section sJiall be buUt 
monolithic. Steel reinforcing ehall he placed in the conduits as di- 
rected by the Ehijlneer. 

(133) The interior of each filter, and the main underdraln, shall be 
^thorou^ily cieai^d preparatory to placing the filtering materlala, and 

any cracks In the floor or other defects which msy then be apparent 
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emu Qe rupair&ji ^q the ©atlerfiction of Uie Englaoir, 
(134) In tJtiii-aini; the concrete tfte Contractor elmll place, fonn and 
build Into It all the pi pee and otfter (aate rials fihown on the plaaa or 
jaentloned in Tihf epeci fleet Ions, and the ccanpe neat ion peld for placing 
tbe&e pi pea and other nfiterlals uncier the respective Hftiufi tfierelor 
eMlI be full coffipea^atlon for all tbe additional trouble and labor and 
materials required Oecauee of tHera. 

(133) Tlw Contractor siiall provide- eui table loriae Ior» and place ail 
oniier concretf whlclj may be required for the coopletion of the work. 
(13$) Tim price uid per cubic yard for each elase of concrete elmll be 
c^Mpeneation for all ^hotK and HKiterlals, Including fonae and centers, 
all -as herein epecifled, protected and delivered at the corapletlon of 
the worK m good order. 

ITEM 16, 
STEEL REINFOBGING. 
(137) The Contractor Bhail provide and plaee In the concrete in the 
roof of the flltore over the area for the sand platform, twisted eteel 
rods, as shown on the plans and. listed on Sheet No. 17 of the plans. 
The rods shall be of the required lungth as far as practicable, and 
i*here Joints are necessary they shall lap at least three feet, The roda 
shall bs of ths lull dimensions shown and shall be accurately spaced 
and placed, ana snail conform to standaraspecir icatlons for mild eteel 
having a tensile strength of 55,000 to 55,000 pouhds per- square Inch, 
and an elongation of at least 26 per cent and shall stand without crack- 
lag> banding cold 180 degrees to s diameter equal to the noealj^al side 
of the rod, these tests being made on samples of metal before deforming. 
T^ey shall be twisted cold, so that each bar shall have one cojnpiete 
turn in a length of not less them ei^t nor more than twelve times the 
Boiainal size. The steel shall ehow no tendency to crack In twisting, 
and after twisting shall stand without c^ac^tlnB^ bending 180 degrees to 
a dlan^ter equal lo two tlmsB the nominal sles of the rod. 
(13d) Other fonaB of reinforcing approved by the Engineer may be used 
In place of the twisted rods. In such case the smallest section of rod 
shall oe equal to that of the sl^e spinel fled, but in case the stock 
eijse differs sllgtitly rrom the size specified^ the epacing of the rods 
tssy be rearranged to give the required seotlOB of Steele The rods 
shall be free from rust when placed in the concrete. 
(139} The rods shall be held accurately in place during the placing 
of tjie concrete. 

(140) The Contractor shall also furnish and place the steel rone for 
tlie covers for the central drains, for the aerator walla, tor the sand 
KEshers^ for coriaults and other structures as sho',-m. 

(141) The steel reinforcement for the building is not included under 
■tfela Itam, 

(142) Compensation for steel in concrete shall be the price bid per 
pound for the ntaiibsr of pounds actually plficed, in accordance wltj^ the 
Silans, or es ordered by the Engiiieer; and shall include the cost of ' 
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mem, inciting m^ royalty, ^, eutLlng, plying, i.^tenlog in po... 
Uon, keeping free fr™ rust, and all .Uiar costa connected therewm 
It fihall noT. inciUQe a,iy wa**te met.al «ue %o vne fact that tba lergthe 
aup,.nad were too Ion« for tftalr purpoea. Tlie quantity paia Tor shaU 
however, Irclude extra i:,etia In lapa where authorlaad by the Sngin^er ' 
due to the fact that a elngle bar would be uireaaonably long, m cm* 
putlng the weight, one cubic inch of eteel ahall b^ reckoned m 0.2B3 
poAJnd, 

ITEM 17. 
FILTER GEAVEL. 
(i43| On the floor of the filters and eurrounalng the underdralns sliali 
ise plecad gravel or broken stone to a a^pih of about one foot. la- 
etructicne will be elven by the Engineer a^ to the exact arrangement anA. 
poeltloR of the various layers when the etone c<OTence^ to be received 
on the ground, but the arraageroent wlU be approxlnjately ee follows: 
Tlie lower eeven Inches shall consist of brofcen etone or gravel which 
will remain upon tne screen with a neeh of one Inch and wlilch has very 
few etonee over two inches In dlaioeter. Above thle ehnll be placed two 
and one -half inches of broken etone or gravel which has passed a screen 
with a mesh of one inch, end which remalne upon a ecreen with a clear 
meeli of three-eighths inch, end abova tnie shall be placed two and one- 
fealf Inches of broken etone or ©ravel which has passed e screen with a 
mesh cf three-eighths inch end which Is coaraer than the ordinary eand 
and having an effective size of between Z and 3 mllllroeters Rnd entirely' 
free from fine material. The ea^ct depth of the various layers and the 
cieehes of the various screens may be varleo soma what, ana the Contract oi" 
will be allowed to make such reasonable changes as will allow the tm- 
terled to be handled economically and to the best advantage, but before 
making any changes he shall consialt with the Engineer, and no change 
sMll be allowed which will In any way Interfere with the efllclency, 
of the filter. 

(144) Gravel ahall not be placed within elx feet of the Inlet chembere 
nor within two feet of the outelde or cross walls, these spaces being 
reserved for filling wltii eand. 

(145) In case the gravel ueed for the lower layers should contain any 
material so fine that pieces might enter the Joints of the drain plpsj 
the Engineer may order the coarser, material to be selected frcao the 
gravel or broken stone, end to be placed shout the Joints, the quantity 
of such material not to exceed one ctiblc foot per Joint. 

(146) The gravel for all the layers may be broken rock, screened to 
tha proper sue, or gravel acreened from sand end gravel tanks cf e 
sandy nature. Gravel screened from hardpan or clayey material cannot 
be sufficiently cleaned. The gravel shall not contalh mora than a very 
small amount of shale or llDeetone, The gravel shall be washed entire-^ 
ly free, from fine material so that water passing through It or agttateit 
m contact with it win remain substantially clean, 

(147) it is beUeved that atocic to prepare filter gravel frcm can he 
ohtalned on the land belonging to the city end within a n,lle of the 
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worlc, and It aay be tiiat it will be obtained U the escavetlon tor the 
work© covered by thU contract. 

(148) The niiere shall be entirely and tHoroughly cleaned before any 
ST&^6l 18 placed. No airt or foreign mtter of any Jtlnd eJiall be al- 
lowed to enter the filters alter beginning to place the gravel, end any 
gravel maoe dirty in any va^ after placing shall be at once removed and 
replaced by the Contractor, 

(149) The price bid per cubic yard for filter gravel includes the fur- 
niahlJig, screening, weehlng and placing of all of the different grades 
above enttne rated, no leductlon being made for the apace occupied by the 
tmderdrelna. 

iTm 18. 

FILTKH SAND IN PLACE. 

(150) The filter sajid shall be ftlfian aand, with either sharp or round- Kind of JtoterlalEi, 

I 
ed grains. It shall he entirely free from clay, duat or organic Ixupurl- 

ties, and Ehall, If neceeaary, be waehed to remove such oaterlale from 

IX, . Tht grains shall, all of %'mm^ be of lard taiterlal which will not Grain Slae 

I 
dlBlntegrate. The effective elae shall not be lesa than- 0.25 rallllmete* 

jaor mora than 0,35 rallllifleter. The uniformity coefficient shall not 
be more than 3, 0, The aand shall be free froia dust and shall not con- 
tain more than one por cent finer than 0,13 mllllnioter, and ahsll be en* 
tlrely fre© from particles over five millimeters in diameter. The sand 
&mll not contain more than two per cent by weight of lime &nd magnesia 
taken together and calculated aa caitonntes. In all other respects the 
aanil shall he of a quality aatlefactory to the Engineer. i 

{161j The Contractor shall taice adequate precaution to prevent forelen Kept Clean, 
or polltftlng isaterlal from becoming mixed with the aand and ahaU pro- 
tect the sand from such imterlel until the final acceptance of the work 
or until the filters are put In operation, 

(ISS) Samples of sand fulfilling the above requlrententa may be seen Samples, 

at the office of the Engineer, end he will examine eai'iples of sand aub- 
fiiltted by Intending bidders and advise them whether or not they are euli- 
able , 

(15^) No sand shall be placed In the filter until the gravel has been Placing, 

placed for a eulflclent distance ahead to prevent any posElhlllty of 
the sand and gravel becoming mixed. The filter sand shall be placed In 
three layers, each layer to be ah out one foot thlcitj end the sand ehall 
fiot be dropped froa a height Into final position or otherwise unduly coiq 
pacted. The first two layers shall be fiUea In to only approximate 
dopthe and the surface need ndt be smoothed. The final layer shall be 
brought lo a true and even grade, snti the aurface left smooth and tml- 
form, and such allowance shall be made for settlements as the Engineer 
may direct. 

(154) It ie believed that there are deposits of sand Itpon the land be- 
longing to the city within a mile of the worK which can be used for 
filter sand after suitable screening and washing, 

I 

(155) The price bid per ci&ic yard for filter aand includes securing, Cprnpeneatlon. 



F 



M 



luk^Au 




Inspect Ion* 



Joints, 



Majiholee. 



EicHvation for 
B-lnch Drains, 



ran^portin. ^. placing th. a..., ^o,..^. „,u. all ac.e.a,^, .,^,^ 
or other leaning which aay be n^caasary to ^u It conform to the a- 
bove r.qulrer,.nts, sn^ the flaal ^^ur.mm .naU b. ^ue in poaition 
after satUine one week uMer wat.r and with the liiter in operation. 

ixat 19. 

OUTSIDE TILE DRAINS^ 
(156) Tha Contractor ehaU nimleh ana place 24^ inch vitriried pip«, 
to drnln the niters and regulator house, and Uie 8- lech vitrified tlla 
draiuB for draining the tops of th. tineru, togathar with the j^nhole.^ 
aa ahown on the plana. The iron pipe and gateB, catch baa ins and nwn- ' 
hole caatlngs necseaary therefor Bhall be f umlahed ty tha Board and 
placed by the Contractor tindar Item 23. 

(1-57) All pipe ehall be of the beat quality, sound, hard burned, aalt 
glazed, vitrified clay of unlfom teitura, of standard thlcknees and 
- ehall be acceptable to. the EDglneer In every respect. The pips elmU 
be true in shape and form, of full diameter throughout and sub e taut lallj' 
straight. The bella^,BhaU be at latst 2 inches deep for eight-inch 
pipes and 3 1-4 inchea deep for twenty- four- Inch pipe a and large enough 
to receive to their full depth all spigot ends without chipping, and to 
leave a space of not le&a than one-fourth of en inch all around. 
Pipes and epeclals shall be free from bllstare, flaws and all defects, 
and shall in sll casee have smooth j hard even surfaces, especially on 
the interior, 

(158) All pipes and specials shall be subject to such inspection and 
teste on delivery as the Engineer shall require, and ehall be subject 
to his s^proval or rejsctton, and ell rejected or damaged pieces shall 
tie removed icmed lately from the work and replaced hy such as are accept 
able to the Engine or, 

(159) All Joints sbsll be niade water ti^t by first using bl small jute 
gasket thoroughly saturated with neat Portland cecentj^ carefully coiled 
and placed In the ball of the pipe. The Joints shall then be cads of 
Portland cement mortar of one part of cement and one pert of clean, 
sharp sand. The dortar, after being pressed Into the joint by Jrand, 
shall present a beveled surface, the outer edge of which shall be flush 
with the beU of the pipe. The Joints shall be carefully and thoro^shl2|^ 
swabtied on the Insic^e es soon as made, 

(160) The Contractor shall build the manholes as shown on the line of 
this drain. They shsU be m size, form and thickness as shown on tha 
plans. They may oe of brick or of concrete, or of reinforced concrete 
rings of approved design am construction. The Board will furnish the 
manhole covers as shown on the plans and the Contractor shall sat and 
securely faaten them into the structures. 

(161) For the 8- inch drains on the top of the filters the fill ehflll 
be carried about one foot above the invert of the pipe and thoroughly 
cooipacted by tamping and afterwards Lhe trench a^tcavated for the pipe. 
Five catch baalna furnished by the Board shall be placed on each drain 
ss shoim. The contractor shall cut all pip. necessary to piece the 
catch basins accurately to grade 
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{1(}2) EiCRVBtlon requirfid for these drains *1I1 be paid for under Item 
3* Care ihall be taken la backlilllng not to dletvirb tlst pipes, - 
(163 J Ali drains shall tje cleenQd and kept free from all Olrt, cement, 
©uperlluous an< fflaterlale and obstructions as the work proceeds j and 
-the Contractor shall maite good any defects before the acceptance of the 
work. 

(164) Coiapensatloo shall be the lump sum price bid. 

lim SO* 

24- INCH CEWTRAL DRAINS. 

(165) The ContracTior shall pl»c« the central underdraln in eacn filter^ Work to bs Done, 
as shown by the plans. The necessary excavation Ie paid for by the 
ctiblc yard as general excavation. The vitrified pipe and branchea 
shall conlonii to the sptclXl cat lone for pipe under Iztm 19. The pipe 
shall be selected In such lengths that the center of each branch ehall 
cfiae within three Inchee of the point designated for It, which points 
are 13 fset apart. This can be accotBpllfihed by usii^ pipes of diftereni 
lengthSji and the pipe shall be selected in lengths to eccoatpllah this 
purpose. The Joints shall be ciade water tight In the same manner as 
frpeciflad for under Item 19, The open ends of the pipe already laid anc. 
ell branches shall be protected so that no dirt or other obstructing 
material can enter the same, 

(166) The pipe shall be supported and sJiall ae carefully eurroimdad by 
concrets without floating or moving it. The concrete shall be esti* 
Wfrtad tinder I ton 15, The concrete shall be brought flush with the top 
of the barrel of the pipe, but shall not entirely cover It. The Con- 
tr«ctor ahall provide suitable and aUb stent lal cloalng blocks for all 
dpeninga to prevent the admission ol foreign imtter during the euhee- 
Quent operstioas, end shall isaintaln them In place until after the com-' 
pletion and cleaning of the masonry of the filter and the removing of 

- the canters for the vaulting. The Contractor shall then cause the drain 
to be cleaned and Inspected, and shall remove all lorei^ cnatter then 
found In It. 

(IS?) The Contractor shall provide the necessery pipe specials, and 
build two raanholee on each of the six drains, ss shown on Sheet No, 6 
of the plane but all concrete and steel reinforcing sliftll be estimated 
under the Item therefor. 

(168} In some of the openings the Board wlU place annular brass discs j 
upon the coniplstion of the drains and before the lateral connections 
are made. 

41G9) Cojupeneation shall be the lump sum price bid for central o rains, 
and shall include compensation for all labor and materials retiuirsd 
therefor. 

rim 21, 
SPLIT TILE DRAINS. • 
(170) The Contractor shall furnish and place split or channel 10-inch 
pipe and la-'inch epllt tUe covers, all aa shovm on Sheet No, 6 of the 
plans end listed on sheet No. 17 of the plans. The pipe. shall Us of 
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^ne Qtiainy specified unoar lte« 19, ,^.n have . tnic^ea. or at Xea« 
«veu.Mghths inch, an. shall .e «ll .urn^a anu atrang .0 aa t. r^sl.t 
■ eplUtlag. The pii>e «hall fta In two-foot Ungthe, an^ Bhall Da laid 
with open jomta with a apace of three- quarter b m.h b.....n barreie to 
allow TOt«r to enter. The far end of each line ehall b, closed by pii- 
ing brlcka agalnBt it, or with a cement i^XngV to allow the entrance of 
water, but to Keep the gravel from entering. The oralna ehall ba kapt 
in line and the Joints In proper poaitlon until aurrounden by gravel. 
(171J Where the lO-lnch apllt tile pipes croee the central drain 12/ 
inch eplit tile covers without be 11b ehall Da provided e« ehown, and 
Bhall ce plBced eo as to entirely cXoEe the opening into the central 
drain, 

(172) The price bid ehall oe a lump eiw, and shall be coa^ianeatlon for 
f urn 1 eh ing, placing and oalntalning until eurrounaed with gravel all th^ 
drains and conuectlona here specif led* 

ITU! 83. 
PLACING 5JTEEL PIPK. 
{173) The Contractor shall place eteel pipe, provided by the Board, In 
trench otherwise paid for, and bring the eame accurately to the re- 
quired line and erade. The Board will inake the riveted jolnte m the 
steel tlpe and will caullf them after the pipe Is in poeitlon, but the 
Contractor ehall m^ke all the needed excavation to maice the Joints 
accessible to the Board for this purpose, 

(174) The Board will aellver the pipe to the Contractor at the railroad 
freight station cr yards In Weatfield when needed, but not before July 
let, 1906. In hauling the pipe and ,ln handling It, flue In all the 
operations connected therewith, the Contractor shall use precautions to 
prevent the dlsturhsnce of or damage to the coating on the pipe. 

(175) After the pipe in the trench has been riveted and ceulkeo it 
shell be thoroughly cleaned Inside and outside, and all abrasions or In 
Juries to the coating caused t>y the Contractor shall be thorouerily 
repaired ana coated as follows: The pipe at all places shall be thoro- 
ughly heated by a flajne, and a coating matt! rial of the brand directed 
fey the Engineer shall be applied to it at a suitable temperature. The 
places shall tje further heated until the new coating Joins and becomes 
thoroughly incorporated with the coating prevloualy applied. 

tl76) The Contractor shall be ready to place the whole of the steel 
pipe for rlvr^lng and caulitlng so that the work of riveting ana caulJc- 
Ing may proceed continuously and with one gang of men, The Contractor 
shall give the Board ten 6B:^e written notice of the tlrae when such ri- 
veting and caullclng Is to conBience and ehall be rssponsllsle for any de- 
lay and lose of time to the gang because of failure to have the pipe 
ready after the work ccHiinencea, 

(177) The Contractor eimll connect \n a workaanllfce raanner the steel 
pipe -with the east Iron plpe and specials at all points ^here It Joins 
with the cast iron pipe placed under Iteni S3, and ehall make all the 
needed Joints, except those Joints pade by riveting and cauUlng. 
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(179) Conn: ensft^ Ion for placing fftfefll pipe ehall be ex the sadi tjld per' CoEipenBatlon. 
ton, which inciuaea liorHpeneatlon lor tiaiillng, placing, and protecting 
the plpCi and all labor and taateflals required In connection therewith, 

itai 23. 

PLACING OAST I HON PIPE AJJD GATES. 

(i79) The Board vyUL lurnlsn the caet Iron pipe, epeclale, gates and Delivery, 

Ventwl meters at the Railroad freight station or yards In Wtstfleld^ 
The Board will furnish the bolts and gasket e for laalclng flange joints. 
.Tte0 Contractor shall fumlfiai lead for lead Joints and aU other amterlais 
for yarforralng the work, 

(ISO) The work conelstB in haul log, storing, la:/ing and placing the 
pipes > special 6, gates and Venturl me til re in Uie work in a complete and 
sorkinanllke ntanner. 

(181) All flange pipe and flange gate a will fto ordered wl'^n holes drill 
ed tro correspond. 

(1S2) The Contractor shall cut all pipe that cmy be neceesary In a 
laannsr satisfactory to the Engineer, 

(IBS) Proper and -suitable, tools and appliances for ti>e safe and con- 
venient handling and laying of all pipes shall he ue«d. Great car^ 
etiall ne taken to prevent the pipe coating from being damaged, parti en- 
larly on tHe insl(ie of the pipes. The pipes shall he t,horoughly cleaned 
hefort t)«lng laid, and '.vhen laid shall confonB to the lines and grades | 
given by the Engineer, Each length of pipe ehall he laid upon blocking, 
two hloeks heing provided when required for each length. The hlocking 
fibaU. ne of sound planks three inches thlck^ ten inches wldSj and of a 
length equal to the dlanjeter of the pipe. Wedges IS inches long, of 
4x4- inch J shall be placed on the blocking to hold the pipe In position. 
The blocks shall oe itedled level across the hottora of the trench, and 
Hhen any block 2ifis ^cen BunR too deep^ additional nloclclng shall be 
placed to bring th§ pipe to the required grade. 

UB4) 7or the lead ^Joints the spigots shall be adjusted in the bells 
60 as to £^lve a unllonD space for the Joint, w^lich Shall be EHde irith 
twisted or braided hei^p packing ana soft pig lead. The packing shall 
be tborou^ily driven into the bells so ag to leave a epace for the lead 
«t least two Inches in depth. Tlie melting pot shall tie kept near the 
Joint to be poured, and dross shall not be allowed to acconmulate In 
the pot. The Joint shall be thoroughly caulked by conjpetent mechanics, 
the caulking to be done In such a manner as to secure a tight Joint 
without overstraining the Iron of the bell, 

[185] Where cast iron pipes pass through cnaaonry Malls they shall be 
built Into and carefully surrounded by concrete where shown, or as 
©rdertd, and lead Joints shall be made Jiflthin two feet of the ext*jrlor 
face of the walls. The piping will be laid out ae far as practtcablf te 
bring Joints within this distance, but where necessary^, pi pas shall be 
cut to niaJce lead Joints in thaae poBltlonu. The Board will furnlah the 
pipes and gates j if needed, by July 1, 1908, 
(Iflfl) The price bid for placing caet iron pipe and gates shall be a Cojapensatlon, 
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ITEU 24. 
SAND WAaiEns km PIPING. 
(187) The CoritracLor eholl duild eand mehers complete as shown on 
Sheet No. 9 or the plane. The Board will lurulah at the railroad 
rreiebt station or yard in Westfl.ld all the castings for the hoppers 
and ejectors and the stael fraiaes needed for the worJc. 
(186) The concrete hoxee for the sand washer ahall fte of the best con. 
crete-ateel workmanship, entirely free from voids or rough places, and 
aSJEolutely and entirely ^ter tight. No plastering or pointing after 
the concrete has set will he aUowed. All corners and edges shall ae 
neatly rounded* 

(lfl9) The Concrete shall ^e mixed In the proportlou of 

1 barrel ol Portland cement, vi/elghlng 380 pounds, net. 
B cubic feet of ©and, measured loosely. 
8 cusic feet of hallast, measured loosely, 
(190) Tha hallast ehall ^e screened to pass a three-quarter- Inch nesh. 
{191) The Contractor ehall furnish and place all the wrought iron pipe 
and flttlqgs and tne i^atea on tiie lines for the Installation of the 
saiid washing eyetem cnmplate. 

(1S2) The wrought iron pipe shall be standard wrought Iron pipe and 
fittings, of the weights and thicknesses given In Walworth's catalogue. 
The pipe shall he supported along the cross wall by substantial ivrcueJit' 
Iron pipe hangers. All the pipe shall be cut, connected and finished 
lo a workmnnlike and substantial manner. All wrought iron pipe shall be 
coated vvith asphalt or tar, 

(193) The gates on the pressure and Band, lines shall be of the best 
quality braes or bronze valves^ suitable for use with a pressure of ISO 
pounds. Brass or bronze hose connections shall he provided as siiown on 
Sheet No. B of the plans. 

(194) All pipes, gates and fittings shall be entirely tight and shall 
be euhject to such tests as the Engineer shall direct to establish this 
faot. 

(195) A schedule of the approximate anwunt of material required is 
shown Qti Sheet No. 17 of the plans, 

(196) The Board shall own all unused njaterlale and the Contractor shall 
deliver them at aorae convenient point upon the grounds designated by 
the Engineer. Should pipe or specials be required tg finish the eysLam 
In addition to those shown ^y the schedule on Sheet No. 17 of the plans 
they ehall he furnished by the Board. 

(197) Conipensatlon for this Item ehall hs the lurap aim bid for sU wori 
and materials necessary for installing the system complete, which in- 
cimes placing castings for the washers, building boies and fumlshlijs 
and placing all pipe, gates, hangers, hose connections, etc. , all as 
shown. 
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iTmS 25. 26 Aid 27. 

BUILDINGS. 
(X98) The Cont.raiit.Qr shall construct five buildings^ ae siiown on the 
plane, upon the concrete foundatlonfi prepared for thera, and in addition 
tfta concrete otalra and lavatory in the baeeraent ol the laboratory. 
All buildings shall be or tM taeet concrete steel construct Ion* 
(199) The concrete ajieii conlorm to the ©peclf icatioas lor concrete 
iMin No, 13, but In walls and floors six inches thlcK or lees the hal- 
iast shall pass a 1 1-3 inch screen. The outalda eiiall bs nnlshed by 
TUbblog the surlacs iBmed lately aftdr the Xtmna are removed to take off 
aU Irregularities. All expoeed corners and edges ahail oe matly 
rounded. 

(SCO) The Contractor shall furnish and place all steel reinforcing, 
coliranSj, I-beaoie and other forme- of steel or Iron as shown. The steel 
relnlorclng sliall coafons to the specifications tor stesl reinforcing, 
Item Id. 

(201 J All loreie shall Jie of tongue and groove plarilc; shall be eraootli 
And thoFOttghly braced in a manner to secure a eraooth finished surface 
of concrete. No pointing or plasti^rlng of the concrete will be allowed 
after the rerooval of the fonns* except for filling holes caused by the 
use of bolts for tying together the forms. In case such bolts are 
Used thsy shall b« pulled out iriinied lately after tli# removal of t^e 
loTim, or neatly cut off, ana the holes InKsedlat&ly filled with iiiortar 
of the saxne mixture as that ussd In the concrete. 

(202) The Contractor shall build Ihto the concrete all material shown 
on the plans or tnsntloned in the specifications, or listed In the 
schedules. He Ghaii leave all openings required for the installation 
for any electric wiring, pipes or other appurtenances; he shall furnish 
and place nailing stripes, vmll-plfites, wall -hangers and other fittings 
and fixtures necessary to the coiapletion of the building, as shovm on 
Uia plans and not specifically mentioned as being furnished ty the 
Board, He shall place all hangars for shafting, conduits for wiring, 
and all the material shown which tha Board furnishes. 

(203) The Contractor shall furnish and place all wood work shown on tb« 
plans, or necessary to the completion of the buildings. The roofs 
elmll be formtd of sound seasoned heTo^oclc, free from all defects that 
would itnirair its strength or durability. The tlnmer stiall ha of the 
sUee specified and set to the centers shown on the plans. Bolte shall 
Ije provided for securing the '*all plate to the -concrete. All framing 
eliall be well spliced. Door fraioee shall be 1 3-4 inch plsa planic; 
fitiall he built Into the forms oad thoroughly bonded ta the concrete. 
Window frames shall be of pine and shall be set as specified for door 

,frsBjee. The ^sh shall be 1 3-4 Inch thlck^ acorn moulded, and weather 
lipped. 8ash shall he glazed with first quality doubles -thick American 
gleise, well bedded, tacked and puttied. The outside doors shall be of 
.pine 2 1-2 inch thlclc, with moulded panels, as shown. The front -door 
to laboratory and office shall have plate glass as shown, Bacii uoor 
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Painting* 



Piaeterlng, 



PlURftjlng aiMi Fli- 
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Shall have a ..r.e-ti^i.r XocM .ith .rem. fac, .a.. ..on.e .no.a 
and »>Ton« pi,,e roee ana eecu.cn.ons. inal^ ooora snail he 2 m^^ee 
thlcu. an. Shall .e hung wl^n 1 1-2 pair .x5 loosa .in .ronze .u.t« wiy, 
bronze locics, .nobs ana eacu.cneone. The sash tor the wlnd^we shall be 
hung mth Chains, bronzt faced pullejrs and cast, iron weights Bron^« 
sash fa«tB shall be provided, atop bead aerewsBhall he round nead«o 
hrass. The arnall windows far the basement or laboratory shall .e Hinged 
to swing vertically, md dimll be provided with transom futures. All 
Shelves, benr^SB, closets, drswtrs and trtalngs, shaU be maae or the 
best white pins, clear, and thoronghly seasoned. All closet doors 
shall have substantial bronze butts and loolcs and ail drawers shall 
have bronzs drawer pulls. 

(£04) All interior and exterior wood-work shaU be prliuea and given 
three addltloml coats oi best white Lead and Xlnsesd oil paint, in 
colors as directed, and all defects shall be puttied before the second 
coat , 

(205) All walls and partitions shall he Ilnlehfid with plaster on meta] 
lath, or wire cloth, of a quality satisfactory to the Enelneer, leaving 
an air space of about one inch between the concrete and the plaster. 
The partitions shall be made of 2x4s with metal lath. The csl lings 
shall be plastersd on wlrs cloth or petal lath as abovs Bpeclfled, The 
angls betwreen the celling and wall shall ^lave a cove of 6-lncn radius. 
The first coat of plaster shall ne a scratch coat, the second coat 
shall be floated on, and the third coat troweled smooth , The lower sli 
inches of all walls and partitions shall be made of Portland ceEsnt 
mortar to forro base boards* They shall be neatly rinlahed with rounded 
comers . 

(206) The Contractor shall build partitions, around the water closet. In 
the basenent of the laboratory and of Ties building at the place dlrecte(i 
by the Engineer. He shall fumlsh door with substantial hinges, lock, 
etc.^ complete. The partitions shall be of plaster on petal lath as 
specified atiove. 

(207) The Contractor shall furnish and place the following plumbing ancf 
fixtures. He shall do all piping necessary to furnish hot and cold 
water for the fixtures shovm. He shall malce a 2- Inch tap into tlie 
36 "-Inch pips In the basement of the laboratory ana sl-iaU carry a 2- inch 
pipe to the tanJc in the roof. He shall also make a 2-lnch connection 
from this pipe to the 6- inch discharge pips from the pimp, tapping Into 
tht 6- inch pipe for that purpose . All cold watar connections may be 
mads from this 2- Inch pipe. Ths hot water piping shall include all pip- 
ing from the heater In the basement to the various fixtures shown on th* 
plans. Gate valves shall be provided oa the pipes leading from the 36- 
Inch and the 6- inch pipes and one near the tank on top of the building, 
and a valve shall be provided for each supply pipe to each fixture, 
A 1 1-2 inch waste pipe shall oe talcen off aoovs the Junction of the 2- 
inch pipes leading into the mains ana carried to the lower part of the 
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tjaBement wuere a valva shall De provided to drain ti]ie system. There 
flhftll be provided conntjctlonfi for 3-4 inch hoes on each floor at points 
near the a-innh pipes as directed ^y the Engineer » A wooden tank hold- 
ing 1300 gallone lined with copper No. 16 Birmingham wire gauge shall 
be provided and placed at the top of the building^ ae shown orJ tlie 
plana, A 4«lnch waste overilow sJiall X>e provided from the tahJc to con- 
nect Into the 4- Inch soil pipe. All fixtures shall De connected wltB 
the 4- Inch soil pipe^ which shall oe carried to a point in the channel 
for the DrooJc a^jout 100 feet from the building. The 4- inch soil pipt 
shall be extended shove the roof and properly capped. One drain shall 
he provided for the floor of each room and shall de connected to jhe 
soil pipe. A drain shall also be provided for the refrigerator In the 
laboratory. All drains shall be covered with reEoovaUle brass strainers 
set Into the floor In such a manner as to give thorough drainage. All 
fixtures not otherwise specified shall be provided with lead traps 
with deep seals. 

(206) All cold water piping shall he of standard wel^t galvanized 
'wrotlght iron with gftlvaniaed malleable iron fittings. All hot water 
pipes and fittings shall be lead or lead lined. All vs-aate pipes from 
the laboratory shall he 1 1-2 inch three -pound lead pipe to the soil 
pipe. All other waste and drains shall ^e standard wrought iron. All 
piping shall be placed In a neat nanner properly supported and graded 
and in every way conforming to the best practice In plamiQlng. 

(209) Water closets shall be as siiown on plate 5279--R, Mott's Catalog- 
ue j or tqualj and shall be equipped with porcelain floor slabs as shown 
on plate 5275 l-2-'-R, Mott'e Catalogue, or equal, and shall hava nlclcel 
plated flush and supply pipes and quartered oak seats and covers « 

Urinals shall be Stevens Ventilating urinals as shown on Plate 6053 

B or equal Mott*e Catalogue , with floor slab. Lavatories shfill be of 
iron, porcelain eneigelsd all over^ end shall be provided with fittings 
as shovm on Plats 6052- -H^ Mott's Catalogue and shall be provided with 
nickel plated supply waste and vedt plpea^ equal in all^ respects to 
thosa shown on Plate 4155- —H, Uctt*e Catalogue. The 5-foot bath tub 
eihall be iron with porcelain lining. The sinks in the laboratory 
^ball be IroOj porcelain enaneled with overflows and shall be fitted 
with nlclcel plated compression faucets. All extjosed piping to be nlcjcel 
plated. 

(210) All pipe except the nickel shall be coated with two coats of 
igpproved enamel paint after the woric is completed, 

(211) The following fixtures will be required: 

3 as sine nt 1 water closet 
1 urloal 
1 lavatory 
First floor 1 bath tub * 

1 water closet 

1 lavatory 
second floor 1 lavatory 

2 sinks 
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Heating. 



^ciletorB, 



Chimney, 



Booft?. 



Tile Rooriufi, 



Roof« 



(m) The contractor smi fxiraleh ^d m^.^oi «u piping ,„ „ ^ol 
«atsr l»«i:« system f»r the ls6or«,r, «d oirice .0 ,. point in U,e 
-bae^ont to b. aesl^teu by the Engineer, e„a «,, .n =on™«loos ^ 
furala, rsdlatore to sive the following heating surfaces: 
First Floor 

Lower Hall, 100 so.' ft 
Bath Room^ 50 eq, rt/ 



Pump Room, 1!)0 aq. ft, 
wept Room^ 100 eq, rt. 




second Floor 

Hnll nrd Office^ 150 aq. ft. 
Laboratory, 200 eq. ft. 
West Boom, 150 uq. ft. 

(213) The radUtore sMl be of a neat substantial aeelen capable of 
being ^ut off separately, painted witj^ two coate of alunlnum tronae 
paint, and first-claRe in every respect, 

(214) All piping shall tie or adeiiuate elze and leld In a manner to 
elve proper drainage, ello^ance for expansion, and the entire eysteai 
shall be euarante£.d in aU reapacte for two years after completion ol 
the work, 

(215) A chimney ahall be proviaed for t fie laboratory with 3 ilm& &£ 
shewn, A cnlimiey with one flue sball be provided for the Regulator 
House, They may ht of brick or concrete covered with plaster. The 
flue lining ehall be first quality flue lining of the size ehovjn, and 
with one opening into each flue ae directed. 

(21fi) The laboratory and office and the filter entrances ehall te 
covered with tile roofing laid on one layer of roofing felt over the 
sheathing, end shall be guaranteed tight for one jiaj, 

(217) All crimneye end intersect Ions In the walls ehall bt flushed 
with 14-0 z. soft rolled copper, shall he 10 inches wide and Becttred In- 
to the masonry to make thoroughly tight. The copper under the tile 
shell be turned up at leaist 1 inch. All nails shell be of copper and 
used only when necessary. 

(218) The felt shall be asphalt roofing felt weighing not less than 40 
pounds v^T 100 cc|. ft. All layers shall lap at least three inches and 
shall be carried over the flashing. No holes by roofer stake e or other 
attachments shall he all owe a and the surface of the felt shall be un- 
broken, 

(219) All tile shall be hard burned of a uniform natural red color. 
Joints shall be broken and all tile laid perfectly true and even end tt 
linee accurately struck. All tile shall be ctit to form accurately n"her< 
necessary and all hips, ridges, etc., shall be of terra cotta of the 
form selected by the Engineer. All hips and eaves and eround chimney 
shall be closed tile. The tile shall be of a quality equal in all re- 
spects to the samples to be seen at the office of the Engineer^ manw- 
fttctured by the Ludowlcl-CeladoB Co., end known as French A tile. 

(220) The roof for the Regulator house ehall be a tar and gravel roof 
supported by steel I-beams, as ahoim on the plans. The roof timbers. 
Shall be Of hemlock, covered «lth 2-lnch sheathing, «Pon which shall be 
laid a four^ply Ur and gravel roof. All felt shall weigh at leeat 




iacT.nriftrMftfit.3nfi, 13CB^ 



14 towndB par 100 aquare feet and tjs vtci'^Tl^ ieppefl and nailed, Tiie 
gravel shall D« ol auch a. gra<ie tlmt bo particles ahell txceed 5-8 inch 
or b^ leea than 1-4 Inch In elza. It ahall be dry and free from TH&t 
or dlrtr when laid. Not lese Vn&n 400 pounds chall be used per 100 
equare feet. All li Itch shall te coal tar jtltcH ana thera ehall ba need 
not leas than ISO pounds per 100 square feet ol oocipleted roof, and 
shall te laid sraoothiy a^d ivenly. The nailing shall te with three- 
penny barbed wlr« roofing nalie drlvaji through discs, 
(221) All Jntereectlona with walls shall be flushed with lfi-omc« soft 
rolled copper to fonn gutters as shown on plane and the gutters shall 
be connected to the copper down-cpouts. There ehall be provided four 
down-opowtSj 3 Inches by 4 1 no he a, of copper, cr Unpad, and eupplled 
with copper screens, 

(223) The Contractor shall rurnlah and build the concrete -ct eel plat- 
fona IR the regulator house and In the filter entrances, 

(223) Compensation shall IDe the lunip eume bid, es follows: 

Item 25, LttBp sun for office and laboratory building j 
Item 2fi, Ltin^ eun lor reEulator houae; 
It en 27, Lump sum for three filter entrancaej end shall be 
full corapenaatlon for all work and material necaeeary for conBtructlng 
£he buildings as herein specified. 

ITm 23. 
APinjm'KN«,'CES. 

(224) Schedules of appurtenancae are shown on sheet No. 17 of the 
pleas* The weights given are approxUaate &nly and reeaonahle varlatloni 
from them may ba expected, and no additional compensation allowed oa 
that, account. 

(225) The Contractor shall place the following appurtenances, whlcJi 
will be furnished by the Board at the reilroao freight station or yards 
in Weatf leld. 

All extension stems, standards, floor tush Inge, wheels and other 
iippiirLeiiences for operating the gates, as shown on the plans. 

All castings for manholes on filters, on pipe lines or other 
parts of the T/orlf. 

The catch baeln caetlngs on the 9 -Inch drain on top of filter 
roofs and on the sand court. 

Brackets for the wiring between the float tubes and gaugee In the 
regulator house, and all other brackets and supports mucesBary to sup- 
port the appurtt? nances furnished by the Board, 

Screens for Intake chamber . 
(£26) ThS Contractor shall furnish and deliver on the ground and place 
In the work the following materials t 

All 3-4 inch lead lined piping from the 36- inch Venturl meter to 

the register In the laboratory and office, and from thS 20- Inch Venturl 

meters and the filters to the gauges in the regulator house. Including 

the braaa pliilng through the filter aralls, 

m 
All float tubes for the regulator house. 
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Conpeneatlon, 



Estlrnated Quant 1- 
ziee only for the 
PurpQee of Corn- 
perl eon. 



Alte rat lone 



A line 01 3-4-lMh le^rt im.d pipe tr^ «,, o,i„ „,,^ ^^ ^ 
"pjlaior house to the oince eM iterator, sulldlBg, wua a corpore- 
tlcn cclc near the „EUl«or i,ous,. aod « taucet l« the b«ee«„t or «,. 
ofn(« building. 

Steel etaire and rallinga in ihe niter entrances leading trom 
%hB doar to Lho plattQin. and Uience to each or the filters, Tlie atalra 
shall be or *teel cr a neat ana subBtantlal deelen, with checkered 
treada ar^d Iron raUlnee, all to bt securely and ftnnly fastened to the 
concrete, 

A wroueht Iron or eteei ladder for tht IntaRe chamber. 

Wrouent Iron or steel laddera or atepe ror all majiholea, all to 
ha strong and securely aet in the casonry. 

Agricultural tile pipe through the filter roof over each pier 
with H braaa atrainer 8 Inehee aQuare, No. 15 wire four wires to the 
inch over each pipe. Over the atralaar ahaU be placed one cubic foot 
of gravel of aucb alea that it will not pass through the screen, and 
Rftove, ten cubic feet of good laortar sand, other agricultui^ or spUt 
tile pipe for paBBagee of pi pee through walla, aa shown on plane. 

CAfttlnga m the roof of the filters for the electric ligihte to 
he placed under the sand court, 

lallljige on the trldge across the brook as shown on Sheet No, 14 
of the plana for the regulator.hauBe platforta, and for the office and 
laboratory. 

All eupportfij hangerSj bracket s^ etc., that shall be necessary 
to support the above mentioned appurtenaiices , 

(227) Compeneatlon for appurtenances shall cover the material apecl- 
fled and the labor of piecing them, incluolng the extra labor «pon the 
maaonry because of the structuras placed In It, aiid all expenses con- 
nected therewith and shall be the lunp bxmq bid therefor. 

GENER/iL CLAUSES, 
---00--- 
(22B) The Contractor agrees that the estimated quantities in the 
■Notice to Conti^ctore" are only for the purpose of comparing on a uni- 
form baeis the bide offered for the work under this contract, and he 
further agrees that he is aatisfled with and will at no tloa dlsputa the 
said estlmfited quantities as a meana of comparlug the bids aforesaid j 
that he will roaka no claim for anticipated profits or for loss of pro- 
fit because of a difference between the Quantities of the varloua class- 
es of work actuaUy done or of the cater ial actually furnished and the 
said estimated quantities; and he agrees that neither the parties of thi 
first part, nor ^he Board, or any of them, are held reeponeiole if In 
the construction of the work any of the said estljnated quantities 
eJiould be found to be not even approslaiately correct. 
(229) The contractor agroaa'to perform aU the work contracted for, a« 
specified in this contract, but any alteration In the form, di^nenelons, 
location or manner of doing the work, ordered in writing by the Sagln^e 
shall be mda as'dlrected, and when the several i;uairt it les of work, or 
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any of than, tram this or any ot*lier cauee efcall be lijcreBsefl ueyeiid thfi 
acsoum, or aisoimtB flxhibued at the time of letting Uils contract^ euch 
Increase shall be paid for at tne raiee herein provided ror tm Bane 
claee of work; ^oA whenever the several quantities of work, or any of 
them, shall in any r aspect, from this or any other cause, be 4imliilehe<l 
below the anrount.or anounte eamiMtea at the time of letting thl^ con- 
tract, the Contractor agraes to perfom the recjalalng.work at the 
prices 6tlpulate<± In this contract, and to u&Ke no claia for damagee im 

■ cooj»qusnc€ . Of such Increase or diminution. 
(230) Th« Contractor shall commence xhe work herein contracted to ha 
don© on the groimd within thirty daye Ircju the iJate of the awar^i of 
this contract* 

(SSI) The whole work covered by this contract eiiall be completed and 
ready for usft in every respect on or before October 1, 1909. 

(£3£) If at &ny time before tlie comuan cement, or during the progress ot Proper Methods and 

AtpilBjncee to be 
the work, tiie am^hodt and appliances used or to be used appsar to the Used. 

KnglGMr to be inemcient or Inapppoprlate for eecurlng the quality of i 
ifQrJc required or the ssld rata of progress, he luey order ^ho Contractor 
to Increase their efficiency or to improve their character, and the Con- 
ttactor ahaXi conforiD to such order; but the fttllure of the Engineer to 
<lfa»itd an increase of such efficiency or Ijnproveiaeut in character Bifiall 
not relieve the Contractor from hie oblleatlon to secure the kiuallty of 
work and the rate of progress established in the specifications. 
(£33) All oiatfjrlale furnis2isd under thla agreeiaent^ unless otherwise 
pr&vided^ ahsll be the be^ of their respective kinda> and all the 
wark contemplfited and described in this agreement, and the specifica- 
tions fornilng s part thereof, shall be done in a good and worioiianllke 

-manner, to the satisfaction of the Engineer, and he shall have the 
right to correct any errors or omisslona In lh& contract or specirica- 
tlocfl when euch corrections are necessary for the proper fulfil intent of 
^alr intention. The action of such corrections £hall date froct the 
(UM tDat the Engineer gives due notice thereof, and any slteratlons in^ 

-the work, rendered necessary thereby^ shall be made as directed. 

(234) Explosives In proper quantities shall be etored la a secure and 
approved manner,, and only at approved places, and es allowed by the 
laws of Uassachueetta, They shall be handled with care and shall be at 
all t line 8 under special charge of a competent watchc»n, 

(235) This contract and the specifications herein contained, and the 
-plane herein referred to, smif oe niodlfied and eiianged from time to tlcie 

as oay t>e agreed In writing between the parties here to j in a manner not 
inaterially affecting the substance thereof or materially changing the 
price to be paldj in order to carry out and complete ntore fully and 

■ perfectly the work herein agreed to be done ano perfonaed, 

(236) The plans and specifications are Intended to be^" explanatory of 
each other, but ahould any discrepancy appear, or any raleunderetandlng 
•rise, as to the import or anything contained in either, the explanation 

- Of the Enginssr shall be fliuLl and binding on the Contractor, and all j 
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eifect, win be given by the Engineer. 

(237) Tht contractor sh^l pemit tne Engineer ^ m. aasl.tant. a«4 
persons designated by Mm or tbam, and othsr repr.s.ntativ^a of the 
Beard, to antar upon the work at all timee aha pUcee, and to elva 
llnea and gradee, and to meaaure and inapact th« work or mat^rlala and 
ahall provide sare and proper lacilltiaa tJierefor and aucb aainplea'aa 
may be required. The Contractor ahall notify the Enginaar, at a raa^onH 
abia time In advanca, ot the Btartlng of any ne*. claea of wcrk. m oaae 
any work la to ba dona at nlgftt, the Contractor shall giva notice to the 
Engineer, at least two days before auch work la atarted. Only each 
clmaeea of work ahail ba aona at night ae can ba properly Inapacted, 
adequate light and facllltlee for Inepectloii ahall be eiippUed, T&^ 
contractor wiu not, however, ba thereby rallevad of his obligation to 
eupervlee the work and to fulfill in every respect hie contract, if 
the Inspector ahould be absent or nagllgant, or ^ould consent to the 
allowanoe of inferior work, the Contractor will r^t be thereby excused 
from repairing the work and rerjK-vlng faulty materlaU at his own cost. 
The Contractor shall at all times furnish the Engineer reaaonabia not lea 
lor the purpose of inspecting the materlaie lumlshed and the work oona 
under this agreement » 

(838) No concrete ahall be placed or other work done which Is subject 
to damage by frost during the winter montha, between December 1st and 
April Istj and the Contractor shall repair and replace and rsBke good all 
work daroaged by frost because of its being left In an inconiplete con- 
dition during the winter montitSi, 

(239) All lines and grades will ba given by the Engineer, but the Con- 
tractor ahall provltia such material and give auch aaalatance therefor 
as may be required by the Engineer, and the marks so given shall be 
carefully preserved, 

(240) And the said Contractora covenant and agree that in the employ- 
ment of mechanics and laborers in the perfornance of this contract pre- 
ference ©hcuXd be given to Cltlzene of tbe Conraonwealth, and If they 
cannot be had In aufficlent numbers, then to Citizens of the United 
States, 

(241) Said Contractors fiather covenant and agree that no laborer, 
workmen or mechanic working within this Conmonv/ealtn in the employ of 
said Contractors^ a sub-contractor^ or ether person, doing or contract- 
ing to do the whole or a part of the work contamplated by this contract 
ehall ba requestea or required to work more than eight houra In any one 

calendar day, 

(242) suitable end satisfactory buildings shall be provided by tha Con- 
tractor for the housing, feeding and sanitary neceealtles of the men, 
and suitable stahllng for the anlmLfi employed, upon the work. Huch 
buildings shall be located at approved places. 

(243) On or before the coinplotlon of the work the Contractor ahall, ex- 
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eeptine ae oyserwle* eipresely dirtcted or parmUtea in writing, tear 
down and rfctaove all tengjomry builaiugB and Btnicturea tjullt by ntm; 
Bimll remove the raiit and ilea and o^her woodwork of any railways 
built by him, and all rutoDiib of all kinds from tue erounds which he hac 
occupied, and shall leave the epoU banks and all other parte or tht 
^ounde, which raey have tj^en allected hy hie operatione, In a neat arid 
eatiefactory condition. 

(344) The Contractor shall provlda at place e approved &y tiie Engineer 
cultBble and euiflclent eanltary convenience a for tlie use of all work- 
men employed upon this work and they shall be exclualveiy UBed by all 
workmen. Should polluting eb to rial be deposited In the filters, or In 
any part of the work, the Contractor shall a^ once clear up the mater» 
4ai to the eatlefactlon of the Engineer. Any vorkman making euch pollui 
tlon shall be forthwith aiecharEed and not again employed upon the woricj 

I 

(245) The Ctontractor ehall employ only competent and ek 11 full men to do Competent Men. 
tHe work, and when^ivor t-he Engineer ehall inf onn him that any man on tn^ 
work le, in hi a opinion, inccraipetent, unfaltHful or disorderly, or uses 
t&reatoning or abusive language to any official having supervision of 
thfl mritt Buch man «hall be discharged from the work, and shall not a- 
^In t>a e/nployed on it except with the consent of the Engineer, 
(846) Within twenty days frwn tlie expiration of each mnth In which 
work herein con tract ed for shall nave been prosecuted according to the 
tenas and conditions of this contract, the City will pay therefor nlnetj 
per cent, of the araount due for the work done and perfonaed during tht 
preceding ccntli, based apon the Engineer's estimates for said work and 
tgjoa the approval of the Board; hut if at any time after such payments 
have been made it shall be fcimd that any of the work Included in the 
eetlisatss on which such payments have been made has been performed in an 
liRworkmanlllta manner or contrary to these spec if teat, lone, the Engineer | 
shall direct the Contractor to take down and rebuild such work in the 
manner required by the specifications, and no further payments on this 
eontraat shall be me^^o until such directions have been U all respects 
coniplled wltH, 

(247} The City egrees to pay, and the Contractor egress to receive, 
the prices specified In the proposal submitted by him and hereinafter 
set forth, as full corQpsnsatlon for furnishing all the materials called 
for, not found in the work, and for all labor and use of tools and otheTj 
JiQjlaments necessary for executing the work contemplated In this con- 
tract; also for all loss or damage arising out of the nature of tJie 
work, or from the actloa of the elements, or fr«m any unforeseen obetruo 

tions or difficulties whlch-may he encountered in the prosecution of the 

I 
HOirlc, and for all reasons of every description connected therewith; aleci 

for all expense Incurred by and in consequence of the suspension or dls 

continuance of eald work as herein specified, and for ifesil and faith- 

fully completing the work, and the whole thei'eof, according to the plant 

and spec 111 cat lone and requlrenjunts of the Engineer imder them, whlcli 

said prices are as follows, to wit: - 



W 



Prices. 



rl 



I 



^^^ 



28 - 




**^«<*it| 



nm l: For br^Mng, the sun of ,,,^,, ^^ 

"n^s (^.. J per acr«, 

Ittm 2: For general excavation, the eim of 
^■^^ s«i^e (*.. ) per cualc yard. 

Item 3: For trench excavation, the sum ol rtniT 

•^ '* ^^iit,8 (I J per cubic yard. 

ttera 4: For rock excnvatloa^ ttit auzn of 
^^^ .cente {$ ) per cubic yard, 

Ueju 5 : For borrowed excavation, the buqj of . . . „ , dollarfl 

and ,,♦,,.» .cents ($•♦».»,,,,) per cubic yard. 

Item G: por rolled enfcankm&nti, the eum or 
^^^ *♦ cents (^ ) per cubic yard. 

Item 7: For rock nil, the eum ol ColUra and . 

cents (^..,., ,,) per cubic yard. 

Item 8 r For paving, the sm ct dollars and 

cents (^ ,,,,... ) per square yard . 

Items! For general flU, tne sura of dollars and 

•■•• cents ($. ) per cubic yard. 

Item 10: For sodding, Vit aura of .aollara and 

cents ($ ) per tjquere yard. 

Item 11: For seedlns, the sum of ........... .dollars and 

cents ($ ) per acrs. 

Itera 12: For rubble rafieonry, the sum of dollars ane 

...tfCente ($ ...,) per cubic yard* 

Itera 13: For concrete imsonry with relnforclog^ the sum of 
..dollars and ,.,.... ..cents (^..... ) per cubic yard. 

Item 14: For concrete nssaonry in piers and vaulting, the stra of 
......... .^dollars and . *»» ,,.,ceat8 ($......,..) per cubic yard. 

Itera 15: For all other concrete laasonry, the sum of ,,,... 

dollars and cents (| ) per cubic yard. 

Item 16: For steel reinforcing, the eusi of dollare 

and cents {$ ..,,) per pound. 

Itera 17: For filter gravel, the sura of dollars and 

cents ($ ) per cubic yard. 

Itera IS! For filter sand, the sueo of ..dollars and 

^•t ..<*.. .cents (^ ) per cubic yard 

Item 19: For outside drains, 24-ineh and 8-inch, the lurap sumiof 
dollars and cente (I ) 

Item 20: For central drains, 24- Inch, the lump sura of 

dollars ana cents ($ ) 

Item 21: For split tile drains, 12-lnch and 10-inch, the i«5P 
eua of dollars and cente (| ) 

Item 22: For placing steel pipe, the swo of ..dollars 

ftjoi cents (!^. ) per ton of 2,000 ponnda. 

Itera 23: For placing cast iron pipe snd gates, the sura of 

dbilars .nd ceata {*..... ) per ton of 2,000 pounds. 

Itera 24: -For sand washers and piplBS, tM lurap sura of -- 
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doilare and .cente {| , ) 

lt«m 25: For of I ice ana iaboratiory building, tne liinp suu of 
,,....,.►, .tlollars auid cents (|, , ) 

n«m 2f5: Per regulator home, the Ittgp 6«q of 

-doiiars and ....cente {$., ) , 

Item 27: For Var^e filter entraiices, the Ivm sum Of 

dollare and .cents (| ,) 

Itiffl 38: For appurtenance a, the lisap sura of * . , dollars 

and cents ($.....,.....,) 

For extra worit or ra&t-riale, if any, ae specified under Article 
251, the re«i»onable cost of the work or jaat-s rials, as agreisd or ae de- 
termined fty tixe Engineer, plus ten (10) per cent, cf such cost, 

(£48) Ten per cent of Lha value of the work done and imte rials fin^nleJi- Ten Per Cent He- 

Borvisd. 

ed under thle contract, at the contract price a thereof, shall t:e re* 

aerved by the city until the whole work, which la the subject of this 

contract, ehall 1:5 a fully and entirely conipleted, 

(249) The Contractor agrees to niake all the needed repairs on thi© enld Hepaira. 
work during a period ol one year after its final completion and he a- 
greee that the Board la autliorlaed to retain out of the raoneye payable 
to Itln under thle agreement tht sura of two per cent* on the amount of 
the contract, and to expend the same, or ae niuch thereof a^ may be ra- 
QUlred, In ceklng %h% aforesaid repairs to the satisfaction of the En- 
gineer, If within ten days after the delivery or loalllng oT a notice la 
writing to the Contractor or hi a agpnta, they ahall neglect to make 
the aXoresaid needed repalrej provided, however, that in case of an 
smergancy, nnhera In the opinion of the Engineer, delay would cause ser- 
ious lose or damage^ the Board nay oafce repairs without previous notice 
eaid at the expense of the Contractor. 

(250) It la agreed that the Engineer ahall^ In all cases, fletermine the Final At^oount. 
amount or quantity of the several kinds of work which are to be paid for 

tinder this contract and the amount of cojapeneatlon to he paid therefori 
which corapensatlon shall be at the rates agreed upon for the Items of 
work, herein apeclf led, or a Jwst and reasonable price for necessary 
ixtra work done, directed and ordered pursuant to this contract and not 
otharwlee provided for, and ehall, within thirty days after the work 
shall In all respects have been completed according to the terme and 
conditions of this contract, present a final account and estimate of th« 
same to the Board, who shall rsvlew and, when satisfactory, approire the 
same, and the city shall pay the entire sum so found to be due heraundet 
after deducting therefrom all previous payments and all amounts to be 
kept and all amount a to be retained, under the provielone of thla con- 
tract, All prior estimates and payments shall be subject to correction 
In the final account and payment* , 

(251) The Contractor shall do any work not herein otherwise provided Extra Work, 
for which nay he necessary for the proper completion of the worjei if re-^ 

quired, but no such work shall he allowed or paid for except upon'a | 
written order signed by the Engineer and countersigned by the Chalmaan 
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Contractor to Glvs 
Hie Personal 
AttenMOQ, 



HeB^onsilDillty for 
tiie work. 



Coodltlone under 
which Board May 
Compl«t« Work. 



r tne Wat.. Boar., at pricaa ^r... upon an. su.^.a ,. «.u .r.«r .r 
la th« atoance of «uch agreem.nt at coet wl-^ ^, ,er cent. aOded ana 
t^ar. Shall .t no claU. for axtra work or mterlais or artuiaa or Tor 
Oecaages sustained except under this article, 

£252) The contractor shall, .afore the tenth day of the ^nth «uc.ee4. 
ing that in which any extra work is done or materials fumiahed tiU 
With the Engineer and with the Board a ciate for auch danaet or extra 
work cr oHterlala, with the order, or a copy thereof, on which such 
worJc or amterlala were furnlaned. In caae the Contractor falla to so 
file auch a claim for auch extra work uont or mterlale furnleh.d, he 
aftall have oo claim for corapeneation for the b^hb against eaio city, 
(253) The Contractor shall give hie pergonal attention constantly to 
\- tiia faithful prosecution of the work, anu aHall not asalgn, sufilat or 
transfer to any person or persona, this contract, or any of tlie work 
hereby agreed to be performed, or any of the TOneya falling due or to 
become due under this contract j end thall not l&sue any ordera or Orafta 
on the City for any moneys due or to grow due under this contract, un- 
less by and with the consent of the Board, fir tit iuly Md and obtained 
by resolution entered upon the ml mites of the Board; and agrees that no 
person other t/san the party signing tuts agreement ae Contractor shall 
have any claim t]ie re under; and that when he Is not personally present 
on the work he shall at all tlcies be represented by a foreimn or agent 
who shall be competent to receive all Instructions or orders given unOet 
this contract, and who shall be the legal representative of Lhe Con- 
tractor. 

{2&4) The Contractor shall be held responsible for any or all raaterlala 
or work done to the full &nount of all payments made thereon, and he 
will be required to make good at his own coat any Injury or damage 
which said materials or work may suataln from any sources or cause what- 
ever before the final acceptance thereof. 

(255) If the work to be done under this contract shall be abandoned, 
^or if the contract shall be sublet, or the contract or any clalra there- 
tmder shall be assigned by the Contractor, or If at any time the En- 
gineer shall be of the opinion, and shall so certify in writing to tht 

Board, that the conditions specif ied &e to the rati of progress are not 

I 
fulfilled, or that the work or any part thereof Is unnecessarily delayed, 

or that the Contractor Is violating any of the provisions of this con- , 
tract, the Board may notify the Contractor to fulfill the conditions of 
the contract; and should the Contractor fall to comply with said notice 
within three days, the Board way notify the contractor to diacontinus 
all work^ or any part thereof, and thereupon tht contractor shall discon- 
tinue said work, or said part the -e of, as the Board oey dealgnate, and 
the City Rjay thereupon, by contr*ict gr ahe™is«, as it may detemina, 
coiopleta the work or such part thereof and charge the axpanaaa thereof 
to the contractor, and imy taka possession of and use titsrein such ma- 
• terials, anUnals, iwichlnery. Implements and tools of every dsBcrlptlon 
as mey be found upon the work. The expenat so Incurrad shall se deduct- 
ed and paid by the City out of any monaya then du« or to become due the 
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Contractor umior this contract, or any part tlwreol, aaii in caea aucli 
expsHfla le leee trJian the sum whlcti wouia iiave been payable under Uils 
contract if the flome had been completed tjy the Contractor, the -Contrac- 
tor atsall oe entitled to receive the difference, and In case euch ex- 
pense shall exceed tiie lattor euo, the Contractor bI^II pay the amount 
of .such exc«s8 to the City, > 

(256) K the Contractor falls to fully and entirely con^leta and llnls^i Stipulated Deimgea 
-the work In conlonalty to the terme and provisions or ti^eae apeclllca* 
^loite and tMfl contract within the tliDS herelnlberore specified^ he shalJ 
pay to the City of SprlnEtleld, Masa., the sum of fifty dollars (|50.) 
for each and every day thereafter Including Sundays ana Holidays that 
tha^flnlahlng of the work: Is delayed, whldi B\m shall tie construed as 
BtliniiEtad and liquidated dariages and not ae a penalty, and shall he de- 
ducted from the amount due hy the terms of the contract; provided, how- 
ever, that In the cu^a of Justifiable delay, the Bo^d ehall l^ve the 

-right to extend the time for the completion of said work, with or with* 
out tJse reffilfielon of th« Shove ment loped sura agreed upon as stipulated 
flad liquidated danBgas, during the tine of said oxtensJon, Taut no ex- 
ttaslon of time lor any reason laeyond the time fixed herein for the caia- 
plat Ion of the work, nor the aolng cf any part of the work called for 
hy this contract, ehall be deemed to be a waiver tiy the eald Board of 
the right to ahrogate this contract for abandornEent or delay. And if 
tbe Contractor shall fully complete the sane hefore the time specified , 
he -shall receive an extra cr additional psiynient of twenty-five dollard 
(^5) for each and every day that hie work Is so flnlehedbsfore the tlmi 

-i^eclfled. 

(E57) In case of any neglect or refusal on the part of tha Contiractor 
to perform the whole of the work^ or furnish all the mater lala or coib- 
plftte thfl entire work within the tljue herein specified therefor (Unieaa 
auch time has he en extended as aforesaid], so that such neglect or re- 
fusal may t>e construed a£ an abandonment of the work qn thla contract j 
thsn, and in that event, the Contractor in every such case shall forfeit 
6]«I rlgi3t or claim for any compensatlou whatsoever tor any part of audi 
Work which may have been so performed by him, or any mater ialij which may 
have been so furnished under and in pursuance of this agneemant. In 
Addition to the damans for wlnlch he shall ht liable to the City on ac- 
count of any injury fiustalned by said City arlelng from the neglect or 
default of the Bald Contractor In respect to said workj and the City 
ehall not be in any manner liable therefor. 

The Engineer of the Board ha€ the power j, at any time, to suspend Suspension of Work 
the execution of the worJc und^er thle contract, and tjis Boai^d ahall have i 
power to continue such auspenslcn, and In its discretion^ to vacate thlsi 
contract, either for a neglect or refusal to proceed with the work, or 
for ft violation of any or either of the covenants, teim, conditions and! 
provisions of thla contract, without rendering the said Board or City 
liable for any damages therefor, and without In any degrae affecting any 

-Liability upon the bond given, by or on behalf of the Contractor thcrctd. 




Abanacnm&nt of 
Work. 



^kAy^^ 




Board not Eeto^ped 



(MS) Th. Cn.«cto„ .^» „ ,^,rt .^,,,„„, „^^j^ ^ 

«.racT.ors ror labor j-«rron»d, or lurnleted, ana for lat^srlalii 
tt*«d in eald coHHtructlan In *cccrdanca wHii ,n. pr^UicnE of the Ac^s 
of Mae««chuaetLe of 1904, Chapter 349. 

(259) TJie Board of Water Connleelon^re am tha cuy of Sprln^ltid, 
Ua^s., snail be held blajnelesa for any dimgft to peraon w proi«rty' 
arising from n^slect on the part of the Contractor, cr thoet m hiB m- ' 
Ploy. The Contractor expressly oovenantB and agrees that, in ti« evum. 
Of any damga reealting from the worJc aa u prograeata, or from a^y 
njatter or thing connected therewith or arUlng ther^fron to any pereon 
cr property, he will pay and liquidate the same at hu own expense, and 
afisuraa the llttoUlty therefor; and in the «veht of any actloa or actioni* 
-being Drought ageinet the Board of Water CoiitnUaionere or the City or 
Springfield, Maae., by reason of ^ or on account of, or jawing out of 
'Bald mrk or its construction, or anything connected ttereytith, tht Con 
tractor will, at his own expense, defend the same, and will pay any 
Judgment recovered therein and will, in all reapecta, iully Inmmnlfy 
- and save Imrraiesa the eald Board of Water Cormleelonere and the said 
City, Ita officers, agents and repreaentatlvea, froci any aiiU all cost, 
ejtpehse, i^aywiit or Judgiaent, to be recovered or Incurrao In eucJi actloi 
or actions; md the City aliaU have the right to ratatn from tha coatraclt 
E^rlcft such aim as ehall enahle it to pay the amount of arjy claim for 
damegeB reatiltlng from any such accicfent, and the cost and Qlanurea- 
ments of any aul^ brotight agslnet the Board or said City tho refer, uatU 
the validity of any such claira shall be estaMlBhed, end finally detar- 
mlnadj and, if eetabllshed, and finally diit&rolned> the same ahall be 
j»ald from the amount eo retained; otherwise, euch eaiount ahall be paid 
over to the Contractor, 

(260) The Contractor, stipulate a, covenants and agrees for himself, bu 
helre^j, execu^ora, adrolnletratore, aucceefiors andaealgna^ that he had 
the rlEht, power, euthorlty and llcanae to fumleh all eald matnrlala 
and do all the worK in eald epeclf Icatlona aa hereinbefore deter ittd, 
and that he and his helrE, eiectrtore and admlctatratora, aucceeaors and 
aaalgna^ win, at his and their own coat and charge, defend any and all 

■ACtlona or proceedings that wey he brought agalnat the party of the 
first part, the City oX SprlogflaXd, Mass., for Infrlngeaient of patent 
rights, by reason of the use of any such ciaterlalfi or artidaa fitmlnhtd 
or work done aa aforeBald; and that he and they will Ihdwmify siid eaVi | 
harBaaea the eald Board ,of Water Comsl esl onera and the at Id City of 
Springfield, Maaa., from .any judgpiant that may be reaovartd agalnat 
them or either of them for infrlngeiJient of patenta or patent TleJr't.3 by 
reaacn of the use of said articles or SBterials for the do inn of aald j 

work aB aforesaid, 

(261) It is agreed and uatieratood by and hatw«n tf*e part tea hereto 
that the City, ita suc^asaora and aselgna, ahall not be prtcluded or | 
.•toppsd by any Pattmi or c.rt'flcati md- or eiven by the Knglnetr, is- 




Bp»ctor ©r oiimr offlear, epeni or fippoinue or Uie Board, uucter or In 
pure\»nc« of ajTSfthlflg in this a^floraent contained, from at any tlma 
EhowfLng fallurfl or perfonmntie of any or «ii>her of tfae coadltlotiB of 
thlB coiit,rQr:t, or the tru« and corrected amount and character of the 
urorJC wnicft ehftll have tjetn dona, and mater tale which ahall have tean 
turnlelied &y the Contractor^ or any perron or peraone under this agree- 
iBent, aor from at any and all times wlti]lioldln« paytnant of the aever&l 
aumB herein specified until the Contractor, when thereunto raauired on 
behalf of tJie aoara, shall tmke a«d furnish euf flclent and independent 
proof of the Quantity and quality of the work end materials done and 
ftimlahBd un<iBT tJile agreement* 

IN WITNESS WHEITEOP, the Bald parties of the flret part have 
itaretinto, eM to tt«o other originai egreeraents of lUe tenor and date^ 
set their corporate seal, and have causa the eajjie to be elgned tiy.a ma- 
jority of the aald Water Conmieel oners of the City of Sprlnglleldj and 
the party of the ©tcond part have hereunto, and the two other orlglml 
««re«aent6 of 11 Ke tenor, and date, aet their hands and aeala the day 
and year flr^t ehove written, 

Xbe foregoing petition was entered on the twelfth day of February^ In 
the year of our Lord one thousand nine hundred and eight, when the eald 
petitioner filed He. eald plans ar«d epeciflcationa of ita proposed wcrk 
Uhlch were duly approved, ana the Commle&lonere having inspected tha 
^work during its progresa and It eppearlng that eald plana and specif 1* 
c«xions have tie en faithfully adhered to, it is oroerea that the same he 
recorded. 



8prln|!^leld, itetca. 

October 26th, 1909, 



Chafl. c, apellmen ) 
J. M. plcJanan ) 

tOn. H, Porter J 



Cotinty 
Coirmleslonera, 



to the Ho no ran ie Board of County Comaiss loners for the County of Hompoeo Board of Water Coni- 

The Board of ffater CoounlBSloner© of the City of Springfield ml se* oners of the 
prteent herewith pltms and apec If 1 cations for a covered ciiii*r water ree* city of Sprlagflelrt 



trvolr and pray your Honorable Board to approve the saine. 

Board of Water ConniiaalonerB of the City of Springfield^ 



by F, G. Wooden, 

City Solicitor, 



Sprlngfleltl, Masfi.j 

May 11th, 1908, 



Petit lonere for ap^ 
proval of plane and 
spec in ctft ions for 
reservoir on Provln 
mountain. 
Contract #3. 
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Ktnd or Work. 






Koadfi . 
Earth Excavation. 



Hocjc Exf-avatlon 



EmbankmentB, 



Structures, 



(1) 



spficipi colons, 
T.a .cr. to be «one coi,.lsta ot ^^jehlng all mv.vi^, .,, ,,. 
Pra^Bly statea ^c be lumlahed by tne Boar., and or p.rronnlng all Xabo. 
ra^mred r.r the .cnstr.ctl.n cf a re.ervclr, .at. h.u.ee, pipe« 
drains, conduits, dwaiiir^, road ai^d all appurt.nancaa. 

(3) The location or u.e work la on the property or the city i^ the 
towns or A^mm and Westrielo on the ridge or Provln Mountain, 

(3) The. entire work and Ub location U ahovm on a Bet or 11 piaoa 
niMberlng 43 to 55 and algned by Allen Hazen, conaultlne engineer, J 
slBo by th. Board and. by its Ehslneer, ai^a dated April 20, 1908 rapug 
of ^Itn ore riled i,i the orrice or the .Board or Water Commlaslone^B 
and BB»11 printed copies or which are attached hereto ^m maae a part 
or this docuDBnt. These plans show only the general character ol tJis 
work, and during Its progress such working plana ffiU be rumlshefl by 
the Engineer as he may deem neceseary. 

GEIilFSAL ISaCEIPTlON OF THE TOM, 

(4) The contractor sfcall build, complete, a roadway rrom the highway 
at the root or the mountain to the site or the work. 

(SJ . The Contractor shall take orr the earth and soil down to rock, 
or to the bottom or the roundatlons or the structures and so much earth 
and sou below the said roundatlons as may be necessary and ordered by 
the Engineer. All material so reaovedahall b^ removed rrom the site anc 
piled up on adjoining land for eubssquent use. The best or this mater- 
ial ehaU be kept separate for use In rolled embankments, 

(6) The rock shall then be eicavated ror aU the structures ae shown 
Oh the plane and as required, A crusher plant shall te installed to 
crush a part or the excavated rock ror use in making- concrete and in 
making rill 6 and ror building the road, 

(7) EM^ankmente shall be made under the llocr or the reservoir where 
the natural or excavated surface Is below ©rade and under the outside 
and cross walls as shown or as required. These entoanlonentB shell be 
made of the best materials oljtalned in excavation selected ror the re- 
Bptctive places, and shell be rolled In layers; end In the case or the 
enfcantonentB under the outside wall shall be carried to sooewhat larger 
dimensions than are to be finally usedj^ and ehall afteTwerdB be tr lamed 
to form a foundation for the masonry. 

(8) On the founcbtlonB thus prepared the concrete structures shall 
he built, The floors upon rock shall be riat on their upper eurfaces 
and otherwise shall be in inverted groined arches. The wails ehall be 
of concrete with steel relnrorcement . Dilferent typee of walls shall b< 
built, depending iipon tlie nature of the rovmtfitlon and the deptJi at 
which the rock is encountered. The vaulting stoaU ie of concrete groin 
ed arches. The division wall shall be built of concrete, reinforced 
with eteel with a conduit through It, for uee as a bypass. The Inlet 
and outlet wells shall be built of concrete with eteel rolnforcing, and 
ehall contain pipes, gate -valves, sluice gates and appurtenances as 
Shown. Ovsr the -inlet and otttlst wells, houses shall be built of con- 





Divelllogf 



by the Board. 



Crete BnA ote«l &a sl^ovm* Various pipes, maimoles and otJier appiirtea- 
fuiGes ehall be placed and eet as shown, 

(9) The wftllfi of the reservoir shall ta backed up wivh fllle ol 
earth J -^rvEhed atona, end with rocJt ae excavated, the outside being in 
all caaea the looee rock fill with eome hand worlc oa the outer swlac© 
to true It up and fill the larger volda. The concrete vaulting ol the 
reservoir ahall be covered with soil, 

(10) All earth fllla shall be made oj the material obtained in the ex- Earth Pill. 
eavatioo eo Tar as It Is suitable and available. If additional mater- 

* ial or Plater lal of different quality shall be required it may bs ob- 
tained rrozn borrow pits at points deelcnated by the Engine er^ in -^which 
caaa tiio fair additional cost of excavating and carting ehail be eetl- 
tfiated by the Engineer under Extra Work, Article 203, 

(11) On th? high ground to the south of the reservoir and above it a 
dwelUng house shall be constructed. The flrat story ehall be of con- 
crete and steel with wooden conatructlon above. 

112) Tiw Board will furnish to the Contractor all cast Iron plpe^ I 
apeclfLlSj pates and appurtenances, and manhole castings required for th€i 
work, Th66« tnaterlala will be delivered to the Contractor on board 
car« at Mlttlneague, on the B. & A. Ry,, a^out six miles from the sltt 
of the workj or at the option of the Soard, at Feeding HUlfe, on a 
tiraiKh lice of the N. Y,, N, H. & H. Bar., about three and one-half 
mllea from the elte of the work. The Contractor shall promptly unload 
l^hees materials on notice from the Engineer and shall t^ay to the rail- 
read all doaurrage accruing if not removed within 48 houra after euclt 
notice by the Engineer; shall Inspect then to make sure that they are 
In good order; shall report all cracked pipe or other defective material 
and shall allow Wie sanje to remain until Inspected by the Engineer; 
aMall haul them to the iite of t^e work and shell protect theia froio 
lose or damage from any cause until required In the work, and shall be 
respensltle for any pipe found broken on the work and all part a lost or 
deinaged after he takee charge of them, and shall make good by replacing 
or repairing such parts. 

(13) All materials shall he handled bo as net to damage paint or 
Coating. 

(14) CoiBiwiisation for receiving, hauling and taking care of these 
iMterlals until required In the work shall be Includevl in the various 
Items of compensation for placing the eald materials. 

ITEM 1 
B A D W A Y , 

(15) The work to be done consists in building complete a roadway from 
the highway et the foot of Provin Mountain to a point above the reser- 
voir j, as shown on the plans, 

(Ifi) The road shall follow approximately the route Shown, and there 
shall be sufficient out and fill to give it a nearly even grade, not ek- 
ceedlng eight per cent, 
* (17) The roadway shall be ^aded t.o a width of 16 feet^ excluelve of Drainage, 
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Base, 



Pinleh, 



Eolllng. 
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Head. 



LlnCfE, 



DlspoBltlon of 
Hater 1 fid. 



Ifnauthorlzed Ei- 
cevatlon* 



tb. ™dw.y « and, .hail t. a«g „ ..o™, «,i,h ,^,,, ,,^,j ^^ 
nectea ev.,y three hundred f«L .m « lJ-,„.h a«l„ lai. a„a.e ^h. 
roed, and axt.ndlng tayond «or ™t,anf™ent that may ba „ec«aary i„ a 



wood am 



secure toint of aiBClmrKe. The croRc R*r.+ */,« ^* .^ 

*6e, ijie croee Bsetlon of Uie roadway ahall be 

flnlehed with a rounded surface t& shown oathe plane. 

(18) All trees and brush shall b. cut trom the llije of the road, snd 
to a width of 15 foot each way from the center Una snd bOI 
brush shall ha removed or humad, 

[19J After the euhgrado le prepared, trap n>ck etonos, obtained m ex-^ 
cavfltlon, shall he i^laced to a width of 10 ft., making a base averaging 
four inchefi thick. Theae otonee shall he placed compactly to form a 
rough pavement. 

On top of this base snail be placed run of cruaher, crushed so 
tJjat no ©tone is over Z 1-2 lochee In diameter, and the top ahall be 
finished with at least one Inch of finer ecreened meterlal. 

iZQ) The different layers shall he rolled with a roller, hereinafter 
specified for uae in rolled entsankment. It shaU paee over the road a 
siifficlent niiriber of tlnies to thoroughly compact the imterlal and leave 
the surface smooth and hard and equal in all respects to good macada- 
mised rood. 

(£1) Any rock encountered on the line of th« road as laid out by the 
Engineer, and necesaary for its proper coigpietlohj shall ne excavated 
and shall be eetimated as rock excavation under item 3. 

(22) In case the road is used for construction purpceee by the Con- 
tractor, it shall be thorou^shly repaired and reeurfacad ana turned over 
to the Board at the completion of the work in every reepect as specif ieti^ 

(23) Compensation for roadway shall cover all work and Jtete rial re- 
quired to build the road coraolete as above specified, except rock ex- 
cavation, and shall he the price bid per lineal foot therefor, 

um 2. 

EAKTH ^CA VAT ION. 

(24) Excavation shall be made for the various structures to the lines,! 
grades and forme shown by the plans or given hy the Engineer, 

(25) All loam or other selected materiel shall he removed from all 
areas to he excavated and snail be deposited on the adjacent land, It 
shall be piled up compactly for subsequent use for the top of the reeer-i 
voir anci in embankments, 

(26) The best of the mterlel excavated as selected by the Engineer 
shall be kept separate for use in rolled enftiankmente. Any excess ma- 
terial shall be depoilted at places designated by the Engineer huBBdlatft- 
ly adjoining the site and shall be neatly graded to the lines and 

grades given. 

(27) In case the excavation at any poitJt I a carried beyond the lines 
and grades given by the Engineer, the Contractor shall at his own ex- | 
pause refill such unauthorized depth or -.idth, of cut with such mat.ri- 
ala as may be directed for InBurlng the stshillty of the varioue stmc- 
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ftrt.f^n^T> Mftivt.liip;, ^yjyl 



AddUlonal Excava- 
tion, 



Drainage , 



tured. Vnti&r all fotmcla^jcnfl uoatithorl aeu excuvationa ebaU be r«fnied 
wlXih concrete or eueh otfter materiftl as tha Engineer shall tilrect. 

(£8 J In caee ra&terifila are encountered at aiiy points whlcti are not 
suitable lor carrying the loads or atructuree to oe placed upOB them, 
the excavation shall be cari-led to aucn additional deptn^ and ehall Ve 
I Hied wun concrete or eraibaiiJanant or other nmterlal, as the Engineer 
eheU direct, in which ceee the excavation and concrete or enitbaniteiefl* 
or other Ji»terlal used for refilling shall be pain lor unoer the severaij 
Iteois therefor. 

{Z9) The Contractor eJjaU provide suitable drslnsBe and ehall remove 
all water promptly from all excovatlone and keep them dry while work is 
tielng proeecuted therein and until its conipletlon, 

(30) Excavation for n^eonry structures shall be measured to the bottom Meaaurement 
of the finished structures or to roctt, and to lines starting twelve 
Inches outside of the finished structures at the bottom, or at the sur<* 
fact of the rock and sloping upward and outward at an inclination of 
two vortical to one horizontal, to the surface of the ground. In ex- 
cavating for 1-1 pes the excavation flfcall be neasured to a depth of thr«s 
inches below the invert and to lines 12 Inchse outelos the pipe at ths 
base and sloping ui»werd and oiitward with an Inclination of two vertical 
to one horizontal to the surface of t)» ground, it la not supposed that 
the excavation will neceesarlly stand at this slope, nor will the Con- 
tractor be required to excavate to It If the n»terlal will stand on a 
steeper slope, but It Is ex;;reesly agreed upon that the payment shall 

M9 mads to these lines and that no clalia shall be made for oxcavation 
outside of them. The Contractor shall protect the slaee of excavation 
tmtll the ccmpletlon of the structures to be built therein, and If the 
material slides down, it sliall be removed without further payment tiiere* 
lor, 

(31) The exac^ depth of excavation for the walls of tlie reservoir will 
depend upon the elevation of the rock surface. Typical atctions of 
KiBlls are shown on the plans. 

(33} Wherever the Engineer *ihall order excavation below the above 
epfclfied grades, payment eftall be made for the actual amount of mater- 
ial removed to the lines and grades given by the Engineer, 

(33) Tbo prlca bid per cUblc yard shall be compensation for ail worK 
and ir»terlal required to do all earth excavation and to protect the ex- 
cavation from water and from caving in until the completloa of the 
atriictures to be constructed therein, and for disposing of the excavat- 
ed material. 

ROCK EXCAVATION, 

(34) After the earth has been removed the roclc shall be excavated to 
the lines and grades neceesary for the respective etrtfetures, All sol It. 
ledge and all oouldere meaeurlng more than one cubic yard shall be paid 
for as rock excavation, 

(35) So ta\itb. of the, rock obtained in excavation as is necessary shall Disposition of 

Material » 
be crushed and used for ballaet tor concrete and for the crusher nm 
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aha ne pUect up untu eo use., ^ .^eas .ocic «^i ., ,e,oalL 
a. Placs d.alsna.ea .y ..e Engineer i.^aiat.iy adjoining t.« alt. ^ 
neatly graded to the lines and grades given, 

(36) The mini™ thlcKnese of tne floor ana wall to be allowBd ia 
di f ferent places are shorn on the plana. Excavation to b^ paid for 
Shall he treasured to llnea al. in.hea outside of the Itnea of mini™ 
tmcfcneaa of wall and six Inches below the Unea of ^mi™ ,,ic)cneea 
Of floor and paynient shall ht imde to theae lines whether the rocR la 
reoioved or not. m rr^Ti.nt for n«terlal excavated outside of thaae 
llnea shall he raade even though such excavation Is actually Bade. 

(37) The actual amount of rocfc to be removed and of concrete to be 
placed outside of the specified lines mi depend upon the atjlllty of 

-the Contractor to taKe the rocJc out to the lines given. The Contractor 
ahall remove all rocfc inside the llnea of dlnlaiin thickneee of the 
floor and wall^ artd smch loose rocJc outside thoae lines as my be nec- 
886sry« Be ahall not be required to retJiove any fina undisturbed rock 
outside of these lines. 

(36) In excavating near places where concrete is to rest against tha 
rock only euch explosives sfiaU be used and in such quantities as to 
reracve the rock without shatter Ing or wealcenlng the remaining rock. 

(33) Where concrete masonry rests upon rock, all loose rocjc shall be 
removed, even though it is outside the llnee^ and rock so removed by 
order of the Engineer will oe estimated at the actual voUme so removed 
The use of channeling machines for cutting the sides for the walla is 
favored but not required. 

(40) The excavation for pipes shall be meaaurBd in all cases to ver- 
tical planes 12 Inches outside the interior of the pipe and to a daptU 
of six inches below the grade given for the Invert. All space between 
pipe lines near together shall be excavated and paid for. 

(41) The Contractor will not be held rigorously to these diraenelans 
which are agreed upon as an average of tne amcunt of excavaticn reguirei:. 

•l^ut ahall excavate a trench In all cases sufficiently wide and deep to 
lay the pipes accurately at the required line and grade and make all 
necessary Joints, 

(42) The price bid per cubic yard shall be coMjpenraitlon for all work 
and laaterlal required to do all rock excavation and for disposing of 
the excavated material, 

ITEM 4, 
ROLLED EMBATKMENT. 

(43) About certain parts ot the reservoir and under a part or the 
floor a rolled embankEKUt shall be constructed as ehown on the plans. 
The embankment shall be of selected fine raaterial. It is believed that 
a surf icleut quantity of this material wiU be obtained In the excava- 
tion. It adilltlonal material, or If matertaX of different quality Ifi 
required it sh^ll be obtained from a borrow pit, at a point designated 
by the engineer in whicji case the additional £ost of excava-ol^g end 
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baullns ^tiO laat trial win ob paid for as extra work linder Art. 203 ♦ 
miere required the flna material snail he eurroundsd by a layer ol 
Bjaterlal which shall i^o a cilztur^ of ee lee ted nne material and eruahar 
run. (Item 5) This layer eiiall he rougMy graded in such a my that 
^a Inner part ahall bo mainly rine mate rial and tHo outer part mlnly 
crueher run. Outside of thle layer atiaU be placed a layer of cmahar 
run. All stonea greater than 4-lncb in diomster shaU be excluded from 
tJi« rolled efflbantoient and icept separate for tlie use la rocJc fill. SucH 
en»ller etonea as are placed ehall not be In contact wltli each other 
and iliall be scattered through the embajikment . 

(44) The raaterial shall be spread in layers not exceeding four inches 
in thteknees when finally compacted, 

{45) Ihe Whole of the embanteEient shall be carried up at the sane time, 
that le, th« crusher run and rocic fill outeide of ttie rolled embanJmeut 
ahall De itept at approximately the same level, in order that the elope a 
nay be maintained. 

t4fij The Contractor shall provide meana for wetting the material when 
required, and auch vfettlng shall '^^e done with fine sprays and la a mea- 
ner to wet It uniformly throughout, and to a degree retjulred by the En- 
gineer. Such raking and breaking up of the raaterlale, separating of^ 
gtonaa, or other work necessary to prepare the nnterlal to secure a 
thoroughly compact homogenaoue layer of the specified thlcjcneae ahall 
be done before rolling la started. When required the flnlahed eurlace 
shall be wet down to secure a bonding for tlie succeeding layer. 

(47) Ho material shall he placed In the embanlcmeiita when in frozen 
coMHlon, or when the eurfact of the edbanlonent is froaen. As far as 
practicable the traneportlng of oiaterlal shaH be done In such a way aa 
to aid In compacting the embanXntent. 

{43} All ejttanJcnenta shall he thoroughly rolled with a grooved roller 
weighing at least ten tone and with an aggregate length of roller not 
exceeding 6 feet. The roller ahall paaa over each part of the embank- 
ment at laaat six tlinee to thoroughly compact It. No rolling ehall be 
done when the material Is too wet, either from rain or other causes, to 
properly conipact. At euch tljaee the work ahall bo auapended until it 
has dried out sufficiently to be properly rolled when the work sMll 
proceed. 

-{49) Around pipes and on any parts of the work where It is impractical 
to use the roller the fine material shall tie carefully puddled and 
tai!Q}ed In a manner aatlafactory to the Euglheer. 

(SO) The corapensatlon for rolled esffcankment shall include all labor 
and materials required in placing, compacting rolling and finishing Uia 
tfflbantaient as herein specified and shall ha the price bid per cubic 
yard therefor. where embantonent Joins cruaher run and is partially 
itilxed with it In placing, as h«reln apeclfledj, the En^neer will eetl- 
iaftt>a the proportions of mixing and will estimate the proportionate part 
of euch mixed embankment under each Item, 
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lTO( 5, 

C!RU3iES HUN. 

{51) The crueller run for uee sn u«fr.fi«u«*-* 

luxi lor use in anibanfcn^at and otJier portions of t>,« 
woric ahall be Uie trap r-nf\t ar^*.»a+^t ^ 

"cavated aad cruatisd so tnai; all pi«cae 

WUX paaa thro.gl. a 2 1-2 men nng. t). c^tarlel shall .. well ^.ed 
and .nail contain a coneidemie quautlty of na. naterlal well diatrl 
tutad tnro^ each part of u, and if ^ha flna «..,nal .eeom.t smmt. 
M It ahall be thorouglHy mixed with the coarsa aatfrlal oefore aaine 
in general .niahar run ahall .a rolled aa specified for relied e™.anlcl 
ment hut no milng will he required for ttie cruaher run UBad to rinlah 
the sdga or the flU over the top or the reeervolr. 

(52) m crusher run will de measured in place and where mixed ^ith 
rolled em^antoent the proportionate parte thereof will ,ie eatlmated 
under each item, 

(53) Compensation for crueher run ahaU Include all lahor and material 
required in securing, placing, coinpactlng and flnlaHlng and shall be 
the price bid per cui&ic yard therefor. 

ITfiM 6, 
ROCK PILL. 

(54) Roclc fill ©hall be used for the greater part of the eiribaakmeata 
and elsewhere aa required. All material for making theee fllle will he 
obtained from the required excavations. 

(55) For a distance of two feet from the crusher run and frcaa the coni 
Crete *alle no stone a larger than elx Inches in diameter eholl be placec. 
Otherwise no clasalflcatlon of rock fill will be made. 

(56) The rock fills ^lall he graded approximately to the elopee shown, 
On the outside of all slopes the spaces between large rocks ehall be 
-roughly filled with snail er stones, to present an even and finished 
appearance to the slope. 

(57) The price hid per cutlc yard shall be compensation for all woric 
and materials required in securing and placing the rock fill as apecl- 
fled. 

EARTH FILL. 

(58) Over the top of the reservoir and elsewhere as required, earth 
fills shall be made. 

(W) The material from the excavation sriall be used aa far ae avail- 
ahle. It is believed that a sufficient quantity will be so obtained. 
Additional material H needed shall be taken from a borrow pit at a 
point designated by tHe Engineer, and the additional cost of excavating 
and hftulltts sliall he eetimatfld as extra work under Art, 203. 

(60) The top soil obtained In general excavation and kept separate for 
that purpose shall be deposited to a depth of eight Inches forming tJve . 
upper part of all earth fills and shall be brougbt accurately to tHa re- 
quired imee and grades. Such allowance for settlemsnt shall be u»de ^ 
the Engineer shall direct. 

(61) The vaulting Is etrong enough bo &hat teams can be drli^en over 
It in making filling,- but the driving ehall be ever the aar^b till and 
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not on tihff bare concrete. 
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(63) hSt.Br making the ganeral fill** the Contractor eimll protact the 
etirlace and erabanJonents froni wash by ralna or other caasee, and trm 
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fillpplBg ena el I ding, tuitu the completion of the whole work, and ehall 
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repair ttee effects or such waehlng or ail ding, and turn fill over In 
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good condition. 
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(63) Earth fill ehall be meaeursd after etttllng froni eeverai heavy 
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ralne. 
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(64) The price told ror earth nu shall Iodide all latoor and (natarl- 
al« required In ©tcurlng and placiog the fill as herein specified, and 
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Earth Fill. ■ 




shall be the price told p^r ciiblc yard therefor. 






ITEWa B, 9, 10 and 11. 
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CONCRETE, 
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(fib) There shall M four claessB of concrete, ae foUowe; 
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n>M 8. . 
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CONCRETE K)fl FILLIM5. 
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(66) Thl6 Class shall include all concrete riUlhg used In authorised 


■ 




txcavatlofl under w^^lle and floors and In building cut-off walls. Such 


■ 




una and cut-off walle shall be made at any place where tbe Engineer 


■ 




directs. The concrete filling of unauthorised sKcavatlon shall not tjs 


1 




estimated under this. Iteo^ iiut shall be matjie of the quality and mix 


1 




herein specif Jed, 


1 




(67) The concrete shall be mixed In the proportlona of 


■ 




I barrel Aaerlcan Portland cement, weighing 380 pounds net 


1 




17 cubic feet of aand^ measured loosely. 


■ 




30 cubic feet of ballast, meaeiired loosely. 
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: ITEM 9. 


I 




CONCRETE FOR PIERS AND VMJUIMG. 


1 




(66) This class shall Include all concrete In piers and vaulting and 


H 




ituill be mixed in the proportions of 


■ 




1 barrel iUnerlcan Portland cement, welding 380 pounds net. 


>H ■ 




11 cubic feet of sand, measured loosely. 




19 cubic feet of bRllast, measured loosely. 
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ITEM 10. 
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CONCRETE FOR WALLS, 


^1 




(69) ThU class shall Include all concrete in vt$ill& and shall be mlxet 


^^^^^^^1 
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In the proportlobB specified for concrete In pi ere and vaulting. 
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ITEM 11, 


^H 




ALL aiHER CONCRETE. 
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(10) Thl» class shall Include concrete In floors and all other eon- 


Buildings. ^^H 




'Crete not included In above classes and shall toe mixed in the proper* 
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tlone specified for piers and vaulting. 
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(71) The Portland cement shall be made by s manufacturer of establish- 
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ed reputation. The brand shall be subject to the app^val of the Eo- 






;gln«er, and only one brand shall be allowed upon the work, except toy 


^^B 




special permission of the Engineer. 
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(72) Cement shall be furnished in bags of strong, close ducic cloth. 
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storing. 
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Quality. 
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Rejection, 



Sand, 
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.ent e.au .e store, tn a .U..U .ouse pr.vl.e. ., t.e Contract ; , 
U.a purpose, near t.a concrete .Uer or ^.er.. t.. nouBe shall , 
aaxnclently large so that t.s dlUerant lots of oe^nt can be .apt 
..Paratsly an. readily acc«ssI.U, ana no ce..nt e^all .e ^.. ,^, ^, 
uo^ .sen in the store houa. for two weeks, - Scalea shall ta providsd 
lor weighing the cement. 

(73) The contractor shall keep a record or the datos and qmntltlea 

Of the .arlo;.e lots of ceiaent received and of the ce«Bnt used, and said 
record shall he acceasihle to the Engineer at all tlinea. 

(74) The cemont shall he or a uniform color, finely ground, so that 
not more than eight per cant hy weight shall remln upon a sieve with 
100 meshes per lineal Inch, and shaU have a apeclf ic gravity not leas 
than 3,10. 'It shall contain not more than 1.7S per cent of sulphuric 
acid, coniputort as S , 

(75) Hound pats of neat cement, it&out three inchea In diameter, ona- 
half Inch thick at the center, and tapering to a feather edge, shall noH 
show signs of swelling, warping, cracking, checking, 4l3lntegmiiig, or 
any other elgna of unsoundness after being in air or water at ordinary 
teiRperaturea for twenty-eight days, 

(76) Brlauattes of cement, with one aqtiare.lndi of cross-oectlon, 
etiaH develop the following ultiioate tenslla etrengtha, as determined 
from an average of fiwe specimens. 

Age 34 hours (1 hour In air, 33 In *iater) stren^h l?o pounds. 
Age 7 days (1 day In air, 5 in water) strength 450 pounds 
Age 28 days (1 day In air, 2T in water) strength 550 pounds. 
One part of cement to three ports standard sand by weight: 
Age 7 days (I day In air, 6 in water) strength 150 pounda. 
Age za days (1 day In air, a? in water) strength 200 pounda. 

(77) If any lot of cement, as deternjinea by a reasonable nimber of 
eamplee, falls to pass the testa, or is otherwise unsuitable for use in 
tlie work, the entire lot from which the samples were taken shall be re- 
jected and imraedlately removed from ttie work* 

(78) Ths sand eh&ll be coarse grain, sharp and reasonably free from 
loajn and all foreign substances. No depoelta ol satisfactory aand in 
ths Immedlats vicinity of the work have thua far been found. Excellent 
sand can be obtained from the bed of the ffeetlleld river and elsewhere 
within a dl stance of two miles or leaa. The Engineer will examine aam- 
ples ol sand eubmltted by Intending bidders and advlss them whether or 
0»t tJiey are suitable. Fine material obtained from cniehlng lihe trap 
r©cit may he used in place of sand ao far es it is obtained of suitable 
quality. Such material shall be less than one quarter Inch and shall 
be well graded In alae. If this materiel shall t)Q found to be too flatj 
coarae sand shall be added to give the required fixture as directed by 
the Engineer, Ml sliaU be subject to tests with caraent in brl^suettes, 
and no aand or crushed trap shall be used not setting viP properly and 
making a etrong Impervious and satisfactory briquette. 
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(79 > Ballai}t, bUsH cons lei of cruehed trap rock broken to sueli elzea Balliiet. 

ttmt aU wlU pose through a S 1-2 inoh ring anti from which all partl- 
dsB eaaaller than 1*4 Inch shall have been screened out. It shall t^a 
wall gradfld from fine to coarse, and that which Is all of one elst ehal] 
not tie uasd, 

(BO) Tha Engineer may change the proportions of sand and hallaBt la Proportions _D«y be 
the concrete, at his discretion, keeping the aggregate voltroe to te mli'J 
ad »lth one barrel of cfflttspt Unchanged; and h« may take Into account 
any amall and tolerably unlfom quantity of bailsBt in the sand or any 
email and tolerably uniform quantity of eand In the DalXast^ ana may 
change the proportlcnB qb may t>Q neceesary to correct for such citxlng. 
In caee earjd is contained in the baiiaEt the voliaae of It fihall be eetU 
mated lurid the quantity of sand shall be reduced, nut without correepond- 
Ing Increftse in the quantity ot hallei=;t, as it 1 a eeauraed that the aand 
fllla the voids In the ballaet and does not increase its total voiuroe. 
For the pun'Oee of this calculation all material lesa than 1-4 Inch 
shall be considered as sand. 
, (81) Samples of eand end ballaet which tbe Contractor propoaae to use Samples. 

shall be su&mltted to the Engineer for exarolnatlon at least three days 
hefore the Contractor cocinencee to deliver the mater lalB upon the 
ground, Water lalB sliall not be delivered until the eainples have been 
approved by the lUiglneer, and^ as delivered, they ahall te la all re» 
epecte equal to the eaniplSB Buhmltted end approved » 

(82) The GoGtraetor ahall 1 Detail a plant and shall naintaln force 
sitfficlfnt to readily place at least ISO cu. yde. of concrete in a mon*'. 
oiltti in one wcrklng day. 

(63) The concrete shall te jalxed in laachlne mixers of approved lorm. 
Id whicji the oaterlale ara mixed m batches^ and tneaauring boscee or 
other approved apparatus shall be used so that the proporxlone can be 
•aslly and eiactly determined. The concrete shall in general o* laixed 
•rather we I, ee o»y be directed by the Englnfier, and the control of the 
•ffiBOunt of vater in the mix shall be osuct end cert^n. The mlxlns e^al^ 
he thorough and snail be continued until ev^ry particle of ballast ts 
completely covered by the cemant, Provlelonfl for rapid traneportatlon 
^mll be inade so that the concrete shall be In place before the Initial!- 
eat cocnences. 

(84) In walla more than 18 Inches thick the Contractor tmy eidsed hard Rocjc EMiedded in 

I ffollo. 
clean places of rock In the concrete. Such pieces shall not be great- I 

er tnan one-fourth of the thickness of tl» wall ana the aggregate volune 

lAiBll not exceed one -fifth of tiie total voluae in any part of the work. 

such pieces of rock shall ce kept away from exposed faces of the walla, 

from eafJi other, from steel rods and from pipes, and their use may be 

prohibited hy the Engineer at any place or pieces where experience ehowa 

difficulty in complying with these conditions. * 

(85) All concrete shall be depositee In 6- inch layers, or layers of Placing, 
such thlckneee as the Engineer ehall direct, and thoroughly tamped. 
ihere worfe la left uminl^ied, groovee enail be made by driving pieces 
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tiie Enelneer. 

(86) The opemicn of tanking shall te so eondiicted as %^ giv. a m 
roughly contacted, dense. Impervious arUflcial aton. of hl^ .pacific 
gravity. Great care st^all ba taken to removt tl^ ai. near t^^ fome 
TJila .ball.be done by thoro^hly churning the concme after It has Dae, 
deposited in the fame. Fo.ics, sp^dee or oth.r suitable lintaen.ente 
Bhan be ^sed for this purpose. Those l««.le.,e^ts shall alec be cart- 

- fully pushed under all. pipes in the forms ana aloEg all lacea ol t!.e 
walls, in order that there shall be no voids left In the concrete. 
When deficiency of moisture U indicated during raaialng it shall fca 
supplied by sprlnicllng with a fine spvi^ ot imt«r. 

(87) All exposed eurfacee of finished and unrinlehed «orlf shall be 
kept continuously racist by coverlog or by sprinkling at short intervals, 
or both, and this nwlstenlng shall be continued until the penoanent 
covering or backing le In place. The tops of walls and other surfaces 
permanently exposed ehell be thus protected for a period not exceediiig 
t«o weeks, preab work shall be protected from rain by covering with 
canvas or other suitaJjle material. Concrete shall not be laid in mzei, 
nor shall mt^r be allowed to flow over It before tt has thoroughly eetj 

-No concrete shall be worked over or walked on or in any way disturbed 
until thoroughly eet to the satisfaction of the Engineer, 
. (88) Grooves ehall oe formed In general vfherever Joints occur in the 
concrete. One vyrtical groove ehall be made in each Joint betweea the 
tlocr blocks under the outelde and cross walle of the reservoir, but no 
otJier grooves shall he required In the joint a between the floor blocks 
nor between the sections of the vaulting. In walls, grooves shall t>e 
formed In all -Jolnte, end such grooves shall in general te three tldee 
as wide as deep ano with a slight batter, but the diinsnBlons shall te 
subject to change by the Engineer on particular parte of work, 

(99) A concrete cat-off wall fshall be built under the division wall 
or outside wall where the Engineer shall clrect. Other fills under tlaa 
walls and floor ehall be laade as required. Rough slinple forme shall be 
-furnished to hold this concrete In place, 

(90) The floors of the reservoir will be partly on earth -and partly 
on rock. Typical sections of ihese floors are shown on the plans. THe 

,tlQQTB ehall te flat on rock foundations and otberwlae shall be Inverted 
groined arenas 

(91) Where floors or foundations for walls are upon earth or fill 
they shall be placed on tte ground ae excavated or fUlec and shall be 
broueht exactly to the required dimensions. 

(92) For groined arch floors, forme almll be placed and concrete 
placed in alternate diagonal squaree ano acroeoea with straleht screeds 
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to the fOTTOB. the remaining tolocKs Bhall be flcreeded %o thoea lire* 

Bet. Fcir flat lioo ra joints Bhall be rorraed every filxteen feet and 

Bhall be oldway between the piers. Tbe Jolnta eiiaU in all caees be 

filiaii) anil vei-tlcal, sm pianlcE ehall be provided to hold the concrete 

to tnie sttepe. In placing the floors on slopee the portlujie imder tne 

piers ehall be raJeea to form level baeee for the plere a© ehowo. The 

oppar surface ehall be finished smooth and luapervloue to water, and 

free from the appearance of stone. 

{©3) The floor blocks imder the outside and croes walls shall be hullli, FonuB Xor Floor 

Blocks, 
111 nee t lone 16 feet long the ends of the sect lone coining midway betv^een 

thf pier llnse^ and shiill be ecreeded to forrae placed at their ends, 
every other length being first built and the intermealate sections 
afterwardB placed and ecreeded to the blocks first ouilt. 

(94 J Id twasurlng the concrete for floor on rock, it Is exprossiy 
ttgreaa tJiat the thicltnees shall te taken as 6 inches greater than the 
mlitlPKBi thlcJajese allowed and this quantity ol concrete shall be yald 
for whether It is placed or not» Under, the level port I one of this 
floor all cavatlSB tnore than ten laciiea below the finished surface may 
be previously filled to the limit oX the mlnieiuta thlckneea with a con- 
crete mixed 66 specified arove for concrete for flllingj Item B, but no 
additional paynient for such concrete shall be made. On all sloping 
floors the concrete shell be placed against the rock as excavated and 
elmll De entirely of the mix specified for concrete Item 11. 

(95) Different typee for the outside ond division wall are shown on 
tbB plane, and the exact length of theae different types of wall can 
only be aetermlned after the excavation has been maae. The intention 
U to carry the wall to rock where the rock is at eievatlon 384,5 or 
above. Except for short sections near the gate houaee no wall will oe 
carried below elevation 394.5 but will he placed on the excavatiofl or 
tipon fill Bsade to that elevation, such fill may be of concrete or rolled 
emDftiitnent as the Engineer shall direct. Ho wall will be made of less 
balg^t than 14 feet. Khere the wailo are In- rock excavation the con* 
cr8t« shall be carried to the rock wall at whatever distance that may 

be, 

(96) A nlnlciun thickness of wall where against the rock is snown on 
^ihe plans. No sound rock outside this line will be required to be re- 

010 ved. It ie expraesly agreed that in measuring the concrete for walls 
in rock excavation the thickness of the wall ehall be taken as six inchee 
greater than the mlnimuQ thickness allowod and that payment shall be made 
fOT this thickness no Bsatter whether the actual emount pieced may be 
(greater or leas. For mils in earth excave^lonis fonos shall be pro- 
vided to furnish tht exact section shown on the plejie, 

(97) The rorraB for all v/alle shall be of luaber planed on one side 
and two edges, one edge ehall be slightly beveled, fhls beveled edge 
shall be placed agalnet the straigbt edge of the next plank and driven 
to Torn a tight Joint with an even surface. All forme shall be clean 
and of a smooth surface. Forme ©hall be rigid against the pressure of 
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the concrsf whUe u i. ,,,^ ,,,,,,^ ^^^^^ ^^ ^^^^ ^^^ ^^^ 
UB.. in the lower p.rtl.n ., ti„, ,,n.. T..y .t^u .e .oatly cut .« 
alter tJm work le finished, flush with t^, lace of tba walla 

(98) Joints in the walls shall Ue mde in stupa not to «c«e<t 3o 
tnchee in helg^.t and to be at itaat twice as ions horizontally aa var- 
tically. The .alU shall t. placed m la»^e. .ae^ae with aa few Jomta 
as poaall^le and in general not lesa than 100 cu. yds. ahaU tit put In 
at one time. No horizontal Joint ahaU exceed 12 feet in length ex^m 
in cr.ee of rain or accident which makes continuance of work Inq^oaBlUe 
m Which eaee special grooved joints ehall be oade as the Engineer 
directs. NO Joints ehaXl be mde at the corners of wails am fomiB, 
shall be provided to mice the corners monolithic. 

(99) Tht dlrislon wall Shan contain a conduit and ahaU be connect- 
ed to the floor and, vaulting by steel roda as ehovm. In genaral it ' 
shall be built as above specified for outside wall. 

(100) The imlls of the lolet and outlet gate houEes shall be built 
monolithic to elevation 404.85. The toajflmua araount of concrete thus 
continuously placed will be about 4D0 cubic yards, end the Contractor 
ehall imke arrangeinenta for placlEg this without int&rrujition working 
through the night with an extra ahlft or shifts of men. la portions of 
the walla of the outlet gate house sji overflow channel shall b« Duilt 
aa ehown. All exposed surfaces Inside the gats houeee shall be trowell- 
ed eciooth with corners neatly rounded. 

(101) Sections of walls not meeting these specifications when the fonsi 
are removed shall be cut out and replaced In a manner satisfactory to 
the Engineer. 

(102) The mixing and tanjplug of the concrete shall be such that the 
sides of all walls shall be perfectly smootla and free from voids* 

(103) ttTiere pipes pass through the walla csre ehall be taken to bring 
the concrete into good contact wlt-h the pipe, particularly around and 
underneath all Joints and flanges and to have tiie forms tight around 
the pipe to secure \vater-tlght imsonry, 

(104) The concrete roof over the filters shall be of groined archee 
eupported by piers, as shown ju the plans , and the concrete shall be so 
mixed and tamped as to present a snootb and finished appearance, Shoul* 
any voids appear after cwving the cents r«, they aliall Oe pointed as di- 
rected by the Engineer, or defective work ahall de removed and replaced 
with satisfactory work, 

(105) For supporting the concrete vaulting suitable centers eball be 
provided which shall be firm enough to allow thorough tangjliig, snd ahal^ 
be smooth and tight and prepared iu a way satisfactory to the Knglwer, 
^o allow them to be readily removed and to leave the concrete wltH a 
enjooth and presentable surface. Centers shall be provided for at Uis% 
ooe-clxth Of the work, end centers may be noved forward ana used again 
under regulations establlehed by the Engineer. No center shall be used 
that 18 not clean and of a proper shape aiid strength and in every way 
suitable. Defend, broken or defective centers ahall be repaired or 
removed from the work. 
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(106) NO centers shall be etruclt without the expt^as consent ol tht 
Engineer aM BUbject to such condltloas ae will secure the safety ot th^ 
work, nor until the adjacent wiUle are aecured. Outside walle shall he ' 
Cdnsieered &e secure nhen th* ecibanJanente against them have been com- 
pleted to the sat J ef act Ion of the Engineer, In general no ceot^r shall 
hs struck until two full arches in front have been placed and set, and 
the earth fllllog over any ardi shftU not be placed until at least five 
full archee in front are In place, 

(107) Joints in the concrete ahaU he toacie on the auninlts half way he- 
Inttten the piers, cutting the vaulting into a series of squares each 
havlcg a pltsr as a center, etrong and suitatle pianlte ehaU he provided 
and placed for making these dlvlsiohe. All the concrete ih one of these 
squares shall oe placed at one time, that Is, the placing uhall proceed 
b6 that no part of the concrete has set before the concrete adjolnihg 

is placed. 

(loa) Xhe method of placing the concrete arycl the arrangement of the 
runways shall he such that ci^ncrete already in place shall not he jarrec, 
while U ia In a condition to be Injured by such Jarring. The Engineer 
may re<iuir<» the concrete to be placed in alternate squares j the reiaaln 
ing SQUarea to he placed only after that in the square first placed is 
fully set to the satisfaction of the Engineer. 

(109) The piers ana raiiholes shall he conetructea of concrete In tlg^t 
and rigid fomw. Any pier or nanhole showing voids when rorms ara re- 
ffioved shall be removed and replaced by aatiafactory Mrork. 

(110) the Contractor may if he desires hulia a groove or recess la eacli. 
pier near the top not mora than one half Inch deep, ann of a form ap- 
proved by the Engineer for the purpose of attaching claoips to support 
the centers for the vaulting. 

(111) The Engineer will furnish the Contractor with full el^ed drawings 
!0f the shapes required for the forme for the floor and the centers for 
the vaulting^ and the luciber shall he cut to conform accurately to sucit 
drawings . 

(112) The interior of the reservoir shall be thoroughly cleaned after 
eompXetlon^ and any craclcs in the floor or walla or other defects which 
may then be apparent shall be repaired to the satisfaction of the En- 
gineer. 

(113) In huUdlng the concrete the Contractor thai! plnce, tnrta and 
t»uUd Into It all the rode^ pipes and other mater lals shown on the 
plane or mentioned In the spec ill cat lone, and the compejiBat ion paid for 
placing these rodSj pipes and other materials under the reeptetive 
.items therefor shall be full compensation for ail the additional trouble 
bM lahor and materials required because of them. 

-(114} The contractor Slrnll place all othar concrete which may be re- 
(jutred for the completion of the work. • 

{113) The price bid per cubic yard lor each class of concrete shall be 
coji^pensfttl on for all work and tmterlal, including lonofe and centers, all 
as herein Bpecllled^ protected and aellvered at the completion of the 
work in good order. 
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le^h, and o: .h. rull ai.e..lon. a.own and anall .« accurately spaaed 
ana Placed, and sMU co.ton. to standard .p.ctneatlone tor .iid Ll 
having a tenalle stren^n of 55.000 to 65,000 pounds p.r s.usrt inch 
and an elcnsatlon or at least 25 per c«nt. and ahall stand without 
cracking, bending cold lao degrees to a dia;i«ter equsl .. the nominal 
sua of the rod, theee teats being mde on eamplea or ro.tal h.fore de- 
lving. They ehall he t.teted cold, ao that each bar ahall have .ne 
coaiplete turn In a lengtii ol not lea« than eight nor n^ore ti-mn tvrel.e 
timee the noalnal .Ue. The eteel shall ehow no tendency lo cracK la 
twisting, and alt^r twletlDg ehaU stand without craciclng, hendlng leo 
degrees to a diameter equal to two times the nominal size ol tn. rod. 

(117) Other forms of relnf orciiig epproied by the Engineer rmy ^ja used 
U place Of the tvrlated rods, m such case the snallest section of to< 
shall be equal to that gf the size speclHed, but in case the etocit 
size differs slightly from the siae specified, the spacing of the rods 
raay he rearranged to give the rtqulrsd section of steel. The rods shall 
he free froci rust when placed in the concrete. 

(118} Vertical rode shall reach to the bottom of the walls and shall 
project Into the vaiatlog at least 6 Inches. The rods in the division 
wall shall fixtsnd into both the adjoining floor and vaulting as shown, 
KorUontal rods shall be at least 30 feet long and the ends simll Oe 
hooked to the adjoining rods. Such hooks shall be about 6 Inches long 
and rient at least 100 degrees. All rods ahall he bent around comers 
of walls and no rod shall end at a dletancs of less than 5 feet from 
any comer. Such other bending of roda shall tse done to place them in 
the positions eiiown on the plans. Ths exact spacing and arrangement of 
rods will ha given by the Engineer as tlia work progret>aae. The rods 
shall he held accurately in position until the concrete la placed. 

(119) Steel re inlorceme nt for the inlet and outlet gate houses above 
elevation 404.85 and the dv^elllng le not Included under this Item* 

(120) Compensation for stael In concrete B2iall be the price bid per 
pound for the number of poimds actually placed, In accordance with tha 
plans J or as ordered by the Engineer; and shall include the cost of 
metal, including any royalty, the cutting, placing, fastening In posl-* 
tiQH, keeping free from rust, and all other coeta connected therewith. 
It shall not include any waste metal due to the fact that tiie lengtha 
euppllBd were too long for their purpose. The quantity paid for shall^ 
however^ Include extra metal in laps where authorized by the Englnear 
am to the fact that a single bar would be miraasonably long. In com- 
puting the weight one cubic inclli of steel shall ce reckoned as 0.333 
pound. 

um 13. 

^ INLET AND OUTLET GATE HOl/SES. 

(121) The contractor shall construct two buUdinge, irjcludlng the 
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floors, fQF tlii Inlet and auT,let, gat« houfi«# &a Btiowi on ^m pinna upua 
th« eonertta fouadJiLlona preparad for them» TJte concrete In tlw lounflft^ 
tlono ahall be eatlEatcd to the baB© of the watar tattle undor itan 11, 
Thf ^ttlldlngfl shall b« of the best concrete fitael conetriictlon. 

(122) The cODcrete fihall conform to the speciricatlone for concrete Concrete. 
Item Mo, 9 Tiaeoutelds Bhaii tie flnlahed by rtfcblng the surface Ijnned- 
lately after the fonas are p&moved to taJce off all Irregtilarmet; all 
expoetd corners and edges Bhall bs neatly rounded. 

(123) TJie Contractor el^ali fumlsii and place all steel reinforcing ae Steel In Structurea 
ahoHfn. Tlift ateel rtlnforclns eJiall confom to the spec in cat I one for 

ateel reinforcing^ item la. The floors shall be of concrete and eteel 
with ovenlnge left and concrete covtsre provided ae ahovm. 

(124) All foms for the walls shall be of tongue and groove planJc; 
shall tit smooth and thoroughly braced In a cianner to secure a smooth 
flniehed aurfaca of concrete. No pointing or plaeterlng of the concrete 
tfUl be allowed after the reinuvai of the fonas, except for filling holes 
caustd i>y the use ol bolts for tying together the forms . In case euch 
t»olt6 are used they shall ^e pulled out iEsnedlatwly after the removal 
of the fonna, or neatly cut off^ anti the hole itanedlately filled with 
mortar of the sajne ml it ore as liiat used in tht concrete, 

(125) The Contractor shall build into the concrete all mate rial shown Structures BUllt In 
on the plana or njentloned In the specif I cat lone, the Contractor shall 
lumish and place nailing strips, wall platee, and other fittings and 
fixtures neceeaary t.o the completion of the building, as aliown on the 
plana and not specifically mentioned as being furnished by the Board. 
^e shall place all t'ne material shown which the Board furnishes. 

(126) Hoofs shall be sheathed with sound^ seasoned hemlock shsathlng 6 Roofs. 
Inches wide laid dlagomilly, driven close and nailed with two nails at 
each bearlBg. All roof sheathing shall be covered with one thlcJcness 
of asphalt roofing feltj, 40 lbs. to the square. All riatjiilng shall be 

-14 oz. soft rolled copper. All Joints snail be double locked and ham- 
mered flat eo as to ba tig^t without soldsr. 

(127) All roofe shall be covered with hwd oarned tlli of a uniform red 
color. The tile dhall be In all respects equsl to that i:»niiractured by 
the Ludowlcl-Celadon Co. asiu jcnown as Prench-A tlle^ a sauqila of which 
maj be seen at the office of the Engineer. All tile shall be cut ac* 
curat ely for the vvorK before cui'itlng. Closed eave tile snail be ufied on 
aU eaves, top tile on all ridges, and closed valley tile for all veJ- 

■leys* All tilt shall be laid perfectly straight and true with Joints 
broken alternately. . All flnlah> hips and ridges simll be of isrra cottt 
design aa selected by the Engineer, 

(128) The Contractor shall furnish and place all wood work shown on thej Fittings, 
plane, or necessary to the completion of the buildings. Tlie roof a shall 
he formed of sound saaeoned hemlock, free from all dsActs that would 
Impair its strength or durability. Tne timber ehall be of the eizes | 
RTid set to the centers shown on the drawing. Bolts shall he provided 
for securing the wall plate to the concrete. All Iraialng shall be well 
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BP eel All floor .nd .i„.o. fra^a shaU .. «n constructs, .r «o 1 
whue Pin. a.^ cro.« .racM aad ^intalaa. pl^ ^. ,^, ^,,, ^^ 
pUtlon. Whire eet m concrete vmy .Mil b. secure, with lxX-Bx6 inch 
IroD strap anehore Bcrawed on fran« and l.um into the wall Door 
frames ahall t)e of 1 3-4 imh plank. The ea.ft ahall oe gia.e4 ntn 
^first quality double thl.lc j^rlcan glaea, well oeodtd, tacked and 
mitUa, The outela« doors eftall M oi pine 2 l^S inch tnicK, ^ith 
moulded panels, aa shown. Each door ahaU he hung witu 1 uz pair 5;,e 
bronze plate loose pin hytte, and ohall ftava a thi^e-tunfcler lock with 
X^TonzB face, cast broii« Knohs, and hronze plate rae. and escutcheon* 
inside doors shall ^e 2 inchee thick and shall he huag with 1 1,2 pair 
5X5 bronze bolts and escutcheons. The eaeb for the windo'*a shall be 
himg -.r.h chame, bronze faced pulleya and cast iron '*eighta. jBronze 
sash fasts shall be provided, stop bead ecretre shall be round haadad 
Qraaa. 

(123) Ail interior and exterior **ood*work shall be primed and given 
three additional coats of best white lead and linseed oil paint. In col-, 
ore as directed, and all defects abail be puttied before tbe second 
coat. 

(130) All walls snail be finiGhed with plaster on cietal lath, or wlra 
doth, leaving an air space of about one inch between the concrete and 
the plaster. The ceilings ahall be plastered on wire do til or mstel 
lath. The angle between the celling ana wall shall Have a cover of 6 
Inch radius. The first coat of plaster shall he a scratch coat, the 
second coat shall be floated on, and the third coat troweled smooth. 
The lower six Inches of all walls of inlet and outlet gate houaes shall 
he made of Portland cement mortar to fonn base boards. They shall be 
neatly finished *lth romided coraere, 

(131] Compensatton for Inlet and outlet gats houses shall cover all 
ths material and labor necessary to build the bouses complete as shown 
on the plane and herein specified, and shall as the lun* sian bid there- 
for. 

ITEM 14. 
DWELLING . 

(132) The building shall -be c*f concrete with steel relnferclng as 
sJjwwn on the plans, inhere any matfirlal Is noted on the plans or herein 
specified it shall be of the best of the kind or grade so specified, 

(133) Excavation for all walls and footings shall oe to solid bearing 
and for the cellar to the depth shown. Excavated material uMU be dis- 
posed of on the premises as directed. The excavation shall be estimated 
and paid for under Items Z and 3. 

(134) All concrete and steel reinforcing sbaU fee as specified for the 
gate houses. Item 13. Where concrete is to be colored Peeora ajortsp 

stains shall be uwd, 

(135) All tlnber uBtd shaU be of first qimllty, sound, seasoned hem- 
lock timber of the sizes noted on the platis, carefully set pliM>. level 
and true, strongly spiked and secured in place. 
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(136) Ai] fr-amo walls and roofs ehall be sheatljed -^llli well eeaBonad 
southffm ulna or hwalock sheRLhtng, a- inch wide, laid diagonally, driven 
igj ido«e and nailed with two nalle at each bearing. All aide wall 
elieathlng shall lie covered with one lay«r cl Keponsat, tullding paper or 
•qual, cut In around all winoow framts before esjoe are set^ well lapped 
and secured in place. All roof Bhoathlng ehall ttt covered witli one 
thlcknesB of asphalt roofing fell, 40 pounds %o the square. 

(137) All riaahlng^ Valleys, etc., ehall De 01 14 oz. ecft rolled 
copper. All Joints shall he double locked ana hamnerad flat so as to br 
tight without solder. All valleys ehall he 16 Inches wide. Flash and 
t>ack flaah shall be placed around chimney. Plasnlng ehall be let Into 
the masonry 1 1-2 inches and securely pointed up. Flash shall he placed 
around second atory wlndowe where eUlnglee lap over t-ne window casing » 

(13a J The roof shall be of T,lle as specified for gate houees, Iteia 13, 

(139) All exterior trim shell he of cypress. The celling of the porch 
stiftll he of fru-^.iim pine 1-2 Inch center Headed end [.alnted. 

(140) All doora and window frames shall be well constructed ol No* 1 
whit* plne^ set croee braced and maintained plvm and true until cooi- 
pietloa. Where frames are set In concrete they ehall be secured with 
1x1*8x5 Inch iron strap anchors, screwed on each frane and built Into 
the wall. 

£141) All ehlnslfiB shall be first quality, 18 inch cypress or cedar 
Ghlnglee laid straight and true to llne^ 71-2 inches to the weather. 

(142) All beama shall be level and a 7-8 i 4 1-S Inch coiflb grained 
Bouthera pine flooring shall be laid over all floors, in long lengths, 
shall r»e drawn close and blind nailed, and planed level on coiapletlon, 
TAe ground floor shall be scraped to reiBove all plane marks and as soon 
as finished, all floors shall t^e given a coat of oil. 

(143) All concrete i^lia shall be provided with 1 1-4 inch furring 
etrlpSt All comers and angles shall be solid and all walls and cell* 
log» lathed with first quality spruce or hemlocic lath^ with broken 
joints every 18 inches properly spaced to receive Kins*e Windsor or 
tqual cement plastar according to isaniifacturer's printed directions. 
Kb lath shall be ma vertically er behind any partitlona. Lath shall 
he plastered over with tw coats of Klng*B Windsor cenient or equal, and 
finished with one coat of vfhlte mortar trowelled down to a fine sin'oothi 
iurfacs of even color and out of wind. Plastering shall be brought up 
level with 3-4 inch grounds, 

(145) All trim to he painted shall be No. 1 pine, 7-a x 4 1-3 Inches 
Hithout iiK>mdlng. Bases shall bo a Inches hl^. Over the base, betweeii 
the base and the floor and around all standing trim 3-4 Inch one -half 
round moulding shall be set against, the wail, 

(146) All doors except the front door shall be of f iret quel Uy No, 1 
white pine, four panel stock doors. Outside doors shiftl fee Z inches 
thtcic, Inside doors 1 3-4 Inches. The front door sMll be glased as 
Shown. All sash not otherwise specified shall be double hung. Sash 
shall be ol No, 1 whits pine I 1-2 Inches thick, glaaed with double 
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Stairs, 



Hflrdware , 



Painting, 



Chlngieys. 



PlimtUne, 



1^ ana a flaln hand rail 



littlck Araei-lcan gXaee, rne cellar msh ehftll h* >,,« . 
tsatbr^oa sash ahall open out. - ^^* 

{147} oaic eaddlsfi shall be placed ura^r aU doors 

(148) Picture moulding of l l.a In.h stoc. .hall .« pu^.d around all 
rooms, eicept tae kltchon. 

(149) The n»ln etalrs 81.^1 b, <■, eouttem pl„. The ba« alo,« „ai 
«hau 9. r»b«i,a l=t, trea<ls, ru.r8.and platforas. The tre^a, 8hali 
b. Ploughed into the rUers and the rleere Into «ie treai,. ih, talus 
tere stall bs dovetallsd Into toe t«sd». Balusters «d :,s«i shall 6. 
of turned stock. 

(150) The cellar stairs ehalX have ao rleers 
shall he provided for cellar etalre. 

(151) A dreBBer ijhall he huUt In pantry *Uh eliding glass doors and 
Shelves, tmsB to ht above an open counter shelf fitted with drawers 
and locJcers helow. shelves shall bo placed on the left or sink. Drip 
and splash hoards of ash shall oe fitted m> around the sinks . 

(152) Each hsdroom closet to have one ehelf end hoojc strip shall oe 
built in each "aedroom closet. 

(153) All hardwai^e necessary to make the work complete Id tjvery detail 
shall he provided. This shall be of strong durscio charact*r. Three 
tUTfloler taortlaed eteel locks shall be fitted on the doors. The front 
door shall have i. cylinder lock. Doors shall he bung on 5-knuckle stee], 
hushed looBs pin hutts, 1-1-3 pairs being used on outside doors. 

(154) Fitch sash locks shall he ussd for all double hung sash. Brass 
wire hooks shall be provided and placed in all bedroom closets, 

(155) All Interior and exterior woodwork not otherwise specified shall 
he primed and all nail holes puttied, knots killed with shellac, and 
given two coats of Atlantic Wilts Lead and Linseed oil. The colors 
shall bs selectsd-by the Engineer. 

-(156) All floors shBll be given a coat of linseed oil as soon as 
flnisned by the cartjsnter, and the first floorj, ojxcept In the kitchen, 
shall be finished with two coats of hard oil finish. 

(157) The flues shall be lined throughout with tile flue pipe. A 
thlnible shall be cut In for the kitchen ivhlch shall project one inch 
hayc^nd the face of tiie plaster. No woodwork shall come within i Inches 
of any flue. 

(158) The fireplace breast In the hall shall he of concrete, with the 
surface brought to a smooth finish. A mantel shelf shell -be foraw4 In 
the concrete five feet above the floor, three Inches thick, projecting 

two feet. 

{159) In tne fireplace a Wo. 1 Oliver pattern Ventilating Crate NO. 31 
deslgUj or Us equals shell be aet, which shall also be provided with 
one regleler, set 3 feet 6 Inches shove the floor of the dinlfig toobj 
grata to be as made by E. A. Jackson & Co., No. 50 Baekmen St., », Y. 
City, or approved equal. 

(160) The Contractor shall supply and set with all the nersBsary con- 
nections and fittings the following list of fixtures, as oanafsctured 
toy the Stauiard Mfg. Co. or equal: 



- ^filiiitiFir M' '*"''"^, 1?^^ 



One [I) 4 UZ loot Perfecxo tuD complete aa eJj&vm on Plane p, 101 

Cnft (I) 16 a 24 Inch lavatory complato, as dftecrlbed In Plate p. 513 

One (1) two-oecilon laimapy tray ccirgaete »s tiescrlboii in Plate 

p. 12S3 

(ISl) Also thti following maniifacturefl by J. L. Mott Iron WorJcs Co. or 
equal: 

One (1) glaze<l earthenware Siphon Jet water closet with low 
down |>oIl6hed aeh tank and eeat, alckel plated fittings. 

Cn« (IJ plain Meek Iron 20 x 30 Inch kltcHea eliik wltti open 
etrelner, braei* faiicete, s trap and cleanom-. 

One (I) 16 X 24 Inch tin pluuifjhed copper elnk. 

One (1) alnc-llned wooden tajik with a capacity of 200 gaUons 
wltb overflow and supply connect I oca. 

(162 J Aleo the following^ manufactured Dy the Rlchardeon & Boynton Co, 
or «qual: 

One (1) single oven •Perfect* range wHJi water-hack ana plate 
ehelf . 

One (1) 30-salloit gelvajjlzed Iron hot water boUer. The holler 
ahall he hung over the range hy heavy Iron etitips attached to the floor- 
beamii. 

(163) A ventilating thiioble ehall be provided where the pipe paasaa 
throufi^ the partttioD and the walls shall he iLaed with good quality 
Wifl wel^t aehestoe paper amJ covered with alnc at the beck and eldee 
of the i^nge, 

(164) For waste ana vent lines etendard caet Iron pipe ehaU he used. 

All jointe ehaU he properly caulked. For hot and cold water supply, 

galvanized wrought iron pipe ecrew fUtiags, Pipes shall be run so ae 

to avoid trapping and en outside hose cocnectlon shall he placed near 

the entrance porch. The bringing to the bulldlne of the water eupiay 

la not Ineluded in this ouutract^ hut the Contractor ehall irkeke the 

neceeetery connect lone to It and aiake all connect lone with flrturae. 

[16&) All workmanship ai^d nmterlale ehall be of the beet and the work ' Best Worknmiii^hl p 

and Usterlele, 
dhall he gae and water tigHt and to the eatlefactlon of the Engineer, 

(16fi) The Contractor ehalJ lay the 4 Inch eoU pipe to a point not ex- 
ceeding 1S5 feet frcaa the outside of the wail. 

(1£7) CoiQpensation for dwelling shall covtur all inatt: rials and work 
oeceeeary to huild the houee complete as ajiown on the plana and ae here- 
in epeclf led end shell he the lump eun hid therefor, 

imi 15, 

APPUFTEKiU'iCES, 

(168) Schedulee of appurtenances are shown on Sheet No. 55 of the plane 
The weights given are approximate only and r^aaonahle varlatione from 
tbaoi may be eipected and no additionftl compensation allowed on that 

ftccountp . 

(169) The Contractor ehall naulj etc re, place and connect the follow Ini 
appurtenances which will bt furnished by the Board at the B&Uway freight 
station or yerde at Mlttineague or Feeding Hills, mmr. All pipee, 



Material for PS piling 



'1' 

i! 



Corapensatlon for 
Dwelling* 



m 



^Bmmigt^ 



Compensation for 
Avi-urtenances . 



brac.«te, nocr .^aMs ^ ,t.„ «.ppu««.«„e« ror operating t.. ' ^ 
« e =™ on .., puu,., ena ail «s^l„,s :or ^ol« o„ ..,„ ,^ * 
and di vision wall, *«Bervoir 

jlTO, m wor. c.n.l.ts in l«^l„, an. placln. .he pipes a.a ^u. m 
tfte rorie in a complete and workumnlike maimer. 

(171) All gr the flange pipe and riange gat.a have been ordered with 
holes drilled to correspond. 

(172) The Contractor .hall cut aU pipe that loay be neeeaeary in a 
manner saU efactory to the Engineer. 

(173J Proper and auitahU tools a^d appliances for the sale and con- 
venUnt handling and laying of all pipes shall be used. Great care 
ehall be taken to prevent the pipe coating trom being damaged, parti- 
cularly on the inside of the pipes, the plpee shall be thoi^ughly 
cleaiisd before being laid, and when laid shall confom to the ilnes and 
grades given by the Engineer. Each length of pipe shall be laid upon 
blocking, two blocks being provided ./hen required for each length. The 
blocjclng Shall be of sound planks, three Inches thick, ten inches wide, 
and of a length equal to the diameter of the pipe. Wedges 12 inches 
long of 4 X 4 inch, shall be placed on the blocking to hold the pipe in 
position. The blocks ehall be bedded level across the bottom of the 
trench, and when any block has been sunk too deep, atidltlonal blocking 
, shall be placed to bring the pipe to the required grade. 

(174) For the lead joints the spigots ehall be adjusted In the bells 
so as to give a uniform space for the Joint, which shall be made with 
twisted or braided hecap packing and soft pig lead. The paciclng sMll 
be thorouighly driven Into the belle so as to leave a space for the lead 
at least two Inches In depth. The melting pot shall be fcept near the 
Joint to be poured, and dross shall not be allowed to acctmulate In 
the pot. The Joint ehall be thorougiay caulked by competent mechanics, 
the caulking to be done In such a manner as to secure a tight joint 
without overstraining the iron of the bell, 

(175) The Contractor shall furnish and deliver on the ground and place 
in the work the following materials: 

(176) Steel ladders for the Inlet end outlet gate houses. They shall 
be of a strong neat design and securely fastened into the concrete. 

(177) steel stairs, pipes, railings, steel platfonae for the Inlet 
gate house, and steel door sills for both inlet and outlet gate houses. 
Ml shall be securely fastened Iolo the concrete. Steel I beans holding 
etop planks In both Inlet and outlet gate houses which shall be imbedded 
In the concrete as shown. 

(176) Cotapensatlon for appurtenances shall cover all the material end 
labor above specified and shall incliide the extra labor ypon the mason- 
ry because of the structures placed In It, and all expenses connected 
therewith and shaU be the lump sum bid therefor. 




CIKEHAL CLAUSES » 
(179 J The Contractor a^eee tMt the eetiinatied quantities In the Estimated Quantities 

iwtice vo i^onvractoFB are only Tor the purpose of comparing on a unl- pose of Corapenea- 
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ronn baetB the bids offfired for the work under this contract, and he ' 
further agrees that he l© aatlefled with and «111 at no tltae dispute tha 
said eetlxnated quantltlee as a means or consparlng the bide aforesaid; 
tiiat he will make no claim for anticipated profits or for loss of pro* 
fit becauae of a difference between the quaatltUe of the various 
d&sses of work actually done or of the material actually furnished and 
the said estlajated qusjititles; and he agrees that neither the parties 
of the first part, nor the Board, or any of them, are held responsible 
If in the construction of the work any of the said estice^ted quantities 
ahould be found to be not even approximately correct. 

(180) The CoEtractor agrees to perform all the ^ifork contracted for, ae 
specified in this contract, but any alteration in the foros, dimensions, 
location or manner of doing the work, ordered in writing by the Engineer 
shall be laade as directed, and when the several quantities of worJc^ or 
any of them, from this or any other causes shaH be Increased beyond the 
BBiount or amount B exhibited at the time of letting this contract, sucb 
Increase shall be paid for at the rates herein provided for the sanie 
class of work; and whenever the several quantities of work, or any of 
them, Bhall In any respect, from this or any other cauBe, be diminished 
below the amount or amounts exhibited at the time of letting this con- 
tract, the Contractor agrees to perfona the regaining work at the prices 
stipulated In tble contract, and to make no claim for dantages in cooss* i 
quence of such increase or dlralnntlon* ' 

(181) The Contractor ehall coranence the work herein contracted to be Work to be Begun. 
doofi on the ground within thirty days from the date of the award of this 

contract. 

(182) The whole work covered oy this contract ehall Be completed and 
ready for use in every respect on or before October 1, 1909, 

(183) II at any time before the conmenceiaent, or aurlng the proiiress 
of the work, the methods and appliances ueed or to be used appear to 
the Engineer to be Inefficient or inappropriate for securing the 
quality of work required or the said rate of progress^ he may order the 
Contractor to increase their efficiency or to improve their character, 
and the Contractor shall conform to euch order; but the failure of the 
Engineer to deiuand an increase of such efficiency or Inprovement In 
character ehall not relieve the Contractor from his oblleatlon to secure 
the quality of work and the rate of progreee established In the specif !• 

catlohB. 

(184) All materials furnished under this agreeoent^ unless otherwise 
provided, ehall be the best of their respective kinds, and all the 
worlc contemplated ana described In this agreement, ana the specif icat lone 
fomlng a part tJiereof , shall be done In a good and workmanlike manner, 
to the eat iBf action of the Engineer, and he shall have the right to 
correct any errors or omlssione In the contract or specifications when 



Proper Methods and 
Appliances to be 
Used. 



WorJaaaitshlp and 
Mate rials. 




Winter Work, 



Lines and Grades. 



ion. me action of sucb correction© ehall date fr™ .>,.*. 
-e Kn..er .1.. due not., .e.o., .d J ^^ ^ L^ r: 
reaaered necea.ary t.ersby, shall te ^de aa directed ' 

(185) Exploslv.e 1. proper quantities anall .e stored in a secure and 
approved ^er. ... only at approved places, and as aUo.d Zl 
-lawa 0, Mas^cusstta. T.e. ^all oe ^dled .m care ana ^L , ,, 
lai tl.e« under special charg. of a co^etent watcl^ 

Uesj IMS contract, and the sp^ciricationa herein contained, «nd the 
Plans herein referred to, 0^ te rained and ci^.ed Iroa tl.e to tU« 
as ^ ne asread in writing tet.een the parties hereto, in a ^nner not 
materially alfecting the substance t^.oof or ,«iterlally changing the 
.price to be paid, in order to carry out and cornplete inore miy and per- 
fectly the worJc herein agreed to be done and perlonaed. 

(187) The Plane and specif icatione art intended to be 'explanatory of 
sach other, but should any ulacrepancy appear, or any mleundarstanding 
arise, as to the liaport of anything contained In either, the explana- 
tion Of the Engineer shall be final and binding on the Contractor, and 
all dirsctione and explanations required, alluded to, or necessary to 
complete any of the provlslom, of such specifications and give then, dus 
effect, win be given by the Engineer. 

UeS) The contractor shall permit the Engineer and bis asslstfljite and 
persons designated by hlnj or them, and other representatives of the 
Board, to enter upon the work at all times and places, and to give 
lines and grades, and to measure and inspect the work or materials, and 
shall provide safe and proper facilities therefor and such samples as 
may be reciulred. The Contractor shall notify the Engineer, at a reason* 
able time in advance, of the starting of any new class of work. In case 
any work is to be done at nisht, the Contractor shall give notice to tba 
Engineer, at least two days before such work Is started. Only sucli 
classes of work shall be done at night as can be properly inspected, and 
adequate light and facilities for inspection shall be supplied. The 
Contractor will not, however, be thereby relieved of his obligation to 
supervise the work and to fulfill In every respect his contract. If 
the Inspector should be absent or negligent, or should consent to the 
allowance of inferior work, the Contractor will not be thereby excused 
from repairing the work and removing faulty materials at his own cost. 
The Contractor shall at all times furnish the Engineer reasonable notice 
for the purpose of inspecting the materials furnished and tJje work done 
under this agreement, 

(189) Ko concrete shall be placed or other work done which is subject 
to damage by frost during the winter raonths, between December let and 
April ist, ano thereafter until the frost is out of the ground; and the 
Contractor shall repair and replace and make good all work damaged by 
frost because of Its being left in an incomplete conaition during the 
winter months. 

(190) All llnee^and grades will be given by the Engineer, but the Cod- 



Lawfi and Ordlnmioee 



ti*ct<»r sbttlX provide mich nmterial ana Blve eueh «iB$l&teiice therefor 
MB may tje rsquirea by the Engineer, and the tairice eo glvan BhaU be 
caretuXly preeerved. 

(1^1) And the aatd Contractors covenant ojid agree that In the eruploy- 
mist 6t raeemnice and laborere In the verformance of this contract i>re- 
ference should he given to Citizens or the ConraonAEaith, and it ihey 
cannot he had in sufriclent numdere, then to Citizens of the United 
States. 

(19E) Said Contractore further covenant and agree that no lahorer, 
worloaaii or mechfthic worlcing within this Commonwealth in the ernploy of 
fiald Contractors, a Buh- contractor, or other peraon, doing or contract- 
ing to do the whole or a part of the work contenjplated by this contract 
shall fce requested or required to work Dore than eight hours In any one 
calendar day. 

(193) aultahle and satisfactory buildings shall he provided hy the Con- Buildings, 
-tractor for the housing, feeding and sanitary necessities of the laen, 
and aul table atabllng for the atHtnala employed upon the worlc. Such 
httildicgs shall be located at approved places. 

{Ifi4) On or hefore the coKpletlon of the worlc the Contractor ehall, «Xf Remove Buildings, 
ceptlng afi otherwise expressly directed or permitted In writing^ tear 
down and remove all temporary buildings and structures built by hlo; 
and all rubbleh of aU ielndB rrom the grounds which he has occupied, and 
shall Isave the sj/oll hanks and all other parte of the groundSj which 
(nay have been affected hy his operationB, in a neat and satisfactory 
condition, 

(195) The Contractor ahall provide at places approved by the Engineer 
eul table and sufficient sanitary conveniences for the use of all work* 
men eraployed upon this work ana they shall be excluelvely used by all 
wortanen, Should polluting material be deposited In the reservoir, or 
in any part of the work, the Contractor shall at once clear up the eb- 
terlal to the satisfaction of the Engineer, Any woriooan mating such 
poll^lon shall be forthwith discharged and not again eaployed upon the 
work. 

(196) The Contractor shall employ ohiy competent and skillful nien to 
do the work, and whenever the Engineer shall inlorm him that any man on 
the work is, in his opinion, IncoEopetent, unfaithful or disorderly, nr 
uses threatening or abusive language to any official having supervision 
of the work^ such man ehall be discharged from the work and shall not 
again be ea^iloyed on It except with the consent of the Engineer. 

(197) Within twenty days from the expiration of sach fflonth in which 
work herein contracted for shall have been proaecuted according to the 
temiB and conditions of tills contract, the City will pay therefor ninety 
per cent, of the amount due for the work done and performed during the 
preceding ccnth, based upon the Engineer's estimates tor said work bjyX 
upon the approval of the Board; but if at any time after Bucb payinentB 
have been made it ahall be found that any of the work included In the 
ostlomtes on which such payiaents have been made had been per fanned in an 
unworkmanlike manner or contrary to these specification®, the Engineer '■ 
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Bl»ll airect «,, contractor to t«ic* <,o™ ^ „,„aa Buch .crk »n .Se 
i«iH.er re,ulr.a ..y the specification., aM » r«.ther p^n.„t, ,„ imb 
contract 8haU te niad. until Buch airectlona h«, be.n m all re.^«ct, 
complied with. 

- (19a) The city agrees to pay, m,d uie Contractor agrees to receive, 
the pruee epeciriea in the propoeal subniHted by him and herelualtlr 
mx forth, as lull coDpeneatloa for furnlahlng all the materials called 
for, not found in the work, and for all labor and use of tools and other 
ijuplementa neceesary for executing the work contemplated in thle con- 
tract; also for all lose or damge arlalng out of the nature of the 
worjc, or from the action of the elements or from any unforeBoen ob- 
struct lone or difficult iee which nay te encountered in the prosecution 
or the work, and for all reaeons of every deecrlptlon connected there- 
with; aleo for all expense incurred by and in coneequence of the eus- 
pension or discontinuance of said work as herein specified, and for 
well and faithfully conipleting the work, and the whole thereof, accora- 
ins to the plane and specif icatione and requirements of the Engineer 
under theci, which said prices are ae follows, to wit: 

Item 1: For building roadway, the sum of ..., ..^dollars 

and ,,,... .cents {$ ) per lineal foot, 

Itan 2: For earth excavation, the eum of , ..dollars 

^d cente (|...,..,, , ..) per cubic yard. 

Item 3: For rock excavation, the sun of ^dollars 

..eentfi ($ ) per cubic yard. 

Item 4: For rolled erabantoent, the sum of dollars 

cents (^ } per cubic yard. 

Item 5: For crusher run, the sum of dollars 

...cents <^...,. ) per cubic yard. 

Item 6: For roclc f lllj, the sum of .dollars 

..cents (^ ) per cubic yard. 

Iteo 7: For earth fill, the sua of dollars 

........cente (| ) per cubic yard. 

Item 8; For concrete maeonry for filling^ the sum of ..dollars 

., cents (|,.........} per cubic yard. 

Iten 9: For concrete maeonry in piers and vaulting, the sira of 
dollars and cente ($ - . . .) V&r cubic yard. 

Item 10: For concrete raasonry in walls, the euffl of ., 
dollars and cents ($.. J per cubic y^rd. 

Item 11 r For all other concrete aiaeonry, the sum ol , 
doUare end ... cents {| ..| per cubic yard. 

Item 12 r For steel reinforcing, the sisn of * dollars 

and ...,*..... .»cents (^ ) per pound. 

Item 13: For inlet and outlet gate-houses, the lump sum of 
, ^ , . . .dollars and cents ($ } 

Item 14: For Dwelling, the lump sum ol * . .dollars 

and cents [$...,.. .....) 

Item IS* For appurtenances, the liwp sum dollfcra 

and cents ($... •*••) 



and 



and 



and 



and 



and 



and 
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(i99j For e^ra wcrk or materials, if any, as speclflafl und6r Article Extra Work. 
203, tlia reaeonable cost of the work or materials^ as sgreed or as de- 
teralned by the Knglneer, plus ten (10) per cent of such coat. 

(200) Ten per cent of the value of the work done and materials rumleh- Ten Per Cent Re- 
ed under this contract, at the contract prices thereof, ehell ^e resert* 
ed hy the City until the whole work, which le the subject of thla con- 
tract, sliflLl be fully and entirely coinpleted. 
(201} The Contractor agrees to taake all the needed repairs on the 

-eald Koric during a psriod of one year after its final completion and he 
agrees that the Board is authorized to retain out of the moneys payable 
to him under this agreement the sun of two per cent» on the amount of 
the contract, and to expend the seme, or as much thereof ae may be re- 
qulredj in making the aforeeald repairs to the satisfaction of the 
Engineer, If within ten daye after the delivery or CBlllng of a notlca 
In writing to the Contractor or hia agents, they ahall neglect to tmke 
the aforesaid needed repairs; provided, however, that In case of an 
BBBrgency, where in the opinion ol th6 Engineer, delay would cause ser* 
iout lofis or damage, the Board may make repairs without previous notice 
and ot the expense of the Contractor, 

(20SJ It Is agreed that the Engineer shall. In all cases, determine tAs Final Account, 
ftdount or quantity of the several kinds of work which are to be paid for 
under Uils contract and the amount ol compeneatlon to be paid tJ:» refer, 

-which compensation shall be at the rates agreed upon for the items of 
work, herein specified, or a Just and reasonable price for necessary 
extra work done, directed and ordered pursuant to thla contract and not 
ot3ierwle« provided for, and shall, wlthlo thirty doya after the work 
shall in all respects have been completed according to the terms and con* 
alt ions of this contract, present a final account and estimate of Uie 
eame to the Board, who shall review and, whoa eatlefactoi^, approve tha 
BflBW, and the city shall pay the entire sunt so found to be due hereunder 
after deducting therefrom all prsvloue payments and all amounts to he 
kapt and all amounts to be retained, under the provlslona of this con- 
tract » All prior estijnatee and payraeats shall be subject to correct ioa 
in the final account and payment, 

(203) The Contractor shall do any work not herein otherwise provided Extra Work, 
for which may be necessary for the proper completion of the work. If re- 
quired, but no such work shall be allowed or paid for except upon a 
written order signed by the Engineer and count e reified by the Chalimaii 
of the Water Board, at prices agreed upon and stated in said order or li 
the absenca of such agreement at cost with ten per cent, added and 
there shell be no claim for extra work or amterlals or articles or for 
daraages euEtalned except under this article. 

(204) The Contractor shall, before the tenth day of the month succeed- Accoumt for Work. 
Ing that In which any extra work is done or materials' furnished, file 
with the Engineer and with the Board a claim for such deraage or extra 
work or raate rials, with the order, or s copy thereof, on which sticb 
work or cmttirlale were fumlehed. In case the Contractor falls to so 
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Condltlone under 
wJUcH Board May 
Coaiplete Work. 



me »ch a clal„ tor ™h ,«« w„K «o„e or «.„lal, f^„^^,, ,, 

.r«srer, to b«, pe«o„ or p„bo««, thu contraa, „ sr^ », ,h, .or. 
hereby agreea to .0 ,erfo™.., or any or the moneys rai.ns .u, or t, 
be=o« duo unoer this oontr«t; a«i shall not Issue any oraera or 
drafta on tha Olty for an, »naya du, or grow aue m«„ tbla oontracf 
«^eaa Oy a«<, „lth the conaant oj tha Board, Ilrat .nly had a.d obtali- 
ad 6y reaolutlon antaraa «pon tha minmea or ih. Board; and agraea that 
no paraon othar than tha party algnlng thla aEree™Dt aa Contractor 
shall hava any claim thoraundar; and that »han he la not paraonally 
preaant on tha woric he shall at all ll«a 6a re^aaentad by a fora™ oi 
agent who shall be coopetent to receive aU Instructions or ordaro 
given under thla contract, and «bo ahaU be the lagal rapraaentatlve of 
I the Contractor. 

\'ST^S!'''^ '^" ^^^» ^"^^ contractor elxall te held responBlble for any or all ^terlalj 

or work coDfi to the mi ajuount of all pam^nts maae Uiereon, ma he 
will be required to jnake good at ills own coet any injury or damage wiinii 
eald materlale or work raay euetaln from any sources or caiiea whatever 
I before the final acceptance thereof. 

(207} If the work to be don© under this contract sftall be abandoned, 
or If the contract shall Ue suUet, or t!ie contract or any claljn there- 
under shall be adelgiied by the Contractor, or If at any time the Engi- 
neer Bhall be of tbe opinion, and shall eo certify in wTltlns to the 
Boards that the conditlone 6^6 cl fled as to the rate of progreee are not 
fulfilled, or that the work or any part thereof le umieceeearlly delayed 
or that the Contractor la violating any of the provlaiona of thla coa- 
tract, the Board may notify the Contractor to fulfill the conditions of 
the contract; and Bhould the Contractor fall to comply with sale notice 
within three days, the Board may notify the Contractor to discontinue 
-all work, or any part thereof, and thereupon the Contractor shall dis- 
continue said work, or said part thereof, as tna Board may tiestgnate, 
and the City may thereupon, by contract or otherwise, as it raay aeter- 
minSj complete the work or auch part thereof and charge the expenses 
. thereof to the Contractor, and raay take poseeesion of and use therein 
such materials, animals, machinery. Implements and tools of every de- 
scription as may be found upon the work. The expense eo incurred ahall 
be deducted and paid by the City out of any moneys then due or to be- 
come due the Contractor under this contract, or any part thereof, and lU 
case eucii expense Is lees than the sum which would have beea payable 
under thla contract if the eanie had h&en completed by the Contractor, 
„the Contractor ehall be entitled to receive the dilforence, and in caae 
euch expenee ehall exceed the latter sunt,* the Contractor shaU pay the 
amount of such excees to the City* 
Stipulated Damages- (SOS) If the Contractor Xalie to fully and entirely complete and rinlsJi 

the work in conformity to the terme and provisions of these specif lea- 



^totoCT ltea:.lEgf..l?ae,. 



tlomi and xjila contract *ltnin the tlam iiereLri&erore speciriaa, n& m&n 
pay to the cuy or Springfield, Maes., the em ol rifty doilarB ($50 J 
. for each and every day ther« alter Inciudlne Sundays and Holldaye that 
the flnlahlflg of the contract le deXflyed, which eud ehall He conetmed 
B& etlptaated and liquidated damegee and not ae a penalty, and shall be 
deducted from tha amount due tjy the terras of the contract; provided, 
however, that In the case of Juetlfl^le delay, the Board shall have tbi 
right to extend the Lime for the completion of aaid work, with or with- 
out t^e remission of the atoovo raeatloned ami agreed upon as stipulated 
aoH liquidated damages, during the time of said exteneloh* hut no ex- 
teneloh of time for any reason beyfind the time fixed herein for the cant- 
pletlon of the work, nor the doing of an^^ part of ttie work called for 
by this contract, shall be deemed to t>e a waiver hy the eald 30ard of 
the right to ahrogate this contract for abandonnient or delay. And If 
the Contractor shall fully complete the same hefore the time specified, 
he Bhall receive an extra or additional payment of twenty -five dollars 
(|25.} for each and every day that hie worlt Is so finished tefore the 
tUae specified. 

(209) In case of any neglect or refuaal on the part of the Contractor 
to perfona the whole of the work, or furnish all the materials or com- 
plete the entire work within the time herein specified therefor (unless 
such time has 'been extended ae aforesaid], bo that such neglect or re- 
fusal may he construed ae an abandonnient of the work on this contract, 
then, and In that event, the Contractor In every auch case shall forfeltf 
all right or clald for any compensation whatsoever for any part of such 
work which E«y have been so perfonned by him, or any mater lala which 
may have been so furnished under and in pursuance of this agreement. In 
addition to the damages for which he shall be liable to the City on 
account of any injury sustained by said City arising from the neglect or 
default of the said Contractor in respect to said work, and the City 
shall not be In any cianner liable therefor, 

(210) The Engineer of the Board has the power, at any tlmSj, to suspend 
ths sxemtlofi of the work under this contract ^ and the Board shall have i 
power to continue such suspension, and in Its discretion, to vacate tht& 
contract, either for a neglect or refusal to proceed with the work, or l 
for a violation of any or either of the covenants, terms, conditions and 
provisions of this contract, without rendering ' the eald Board or City j 
liable for any dajreges therefor, and without m any degree affecting any 
liability upon the bond given, by or on behalf of the Contractor theret(^. 

{211) The Contractors agree to furnleh Bufflclent escm-lty by bond or 
otherwise to be approved by the board for payment by ths Contractors «»■ 
6 ub •contractors for l^or perforcjed, or furnished, and for materials 
ueed in said construction in accordance with the provisions of the Acts 
of MaBsachusette of 1904, Chapter 349. • 

- (212) The Board of Water Commissioners and the City of Springfield, 
Mass., shall be held blameless for any daiaage to person or property 
arising fS'om neglect on liie part of the Contractor, i.or those in his em- 



Abanuonment of 
Work. 



Suspension of Work, 



Liens, 



Indemnity, 



Ploy. Th. Co.tra.tor e^re.sX, covenants and a..ee. tnat. 1. th. event 
Of sny da^se reeultlos from th« .or. aa it prosrasaee, or fr^ a., 
matter or Uiing connected therewith or artsing therefr.ni to any psr.oB 
or property, he will pay and liquidate the ee^e at bla own expenea and 
asa^e the llahlllty therefor: and In the event of a.y actio,, or action, 
being hrausht against the Board ol iratar Comral sal oners or the City of 
Sprlngneld, Mass., t>y reason of, or on account of, or g^x-wlng out of 
eaid work or Us construction, or anything connected therewith, the Goa^ 
tractor will, at his own ejtpenae, defend the sarae, and will pay any 
judgment recovered therein and will. In all rei^pecta, fully indemnify 
and save harmlese the said Board of Water Coimnlss loners and tjie said 
City, Its officers, agents and representatlvee, from any and all coet, 
expense, payinent or judgment, to &e recovered or incurred In such action 
or actions; and the City shall have the right to retain from the contract 
price such sum as shall enable it to pay the smount of any claim for 
damages resulting from any such accloent, ana the cost and alsburse- 
ments of any eult hrought against the Board or said city therefor, until 
the validity of any euch claim shall be eetahllshed, and finally oeter- 
mined, and, if eetahlished and finally determined, the same shall Oe ' 
paid from the amount so retained; otherwise such amount shall be paid 
over to the Contractor. 

Patent Rights, (213) The Contractor stlpiaetee, covenants and agrees for hlmeelf, his 

he Ire, executors, admin Is tratore, successore and assigns, that he has 
the right, power, authority and license to furnish all said materialfi- 
and do all the worK in said specif Vcat lone as hereinbefore described, 
and that he and his heirs, executors and administrators j eucceesore and 
assigns, will, at hla and their own cost and charge^ defend any and all 
actions or proceedlnga that laay he brought a©alnet the party of the 
first part, the City of Springfield, Mass., for Infriagement of patent 
rights, by reason of the use of any such niate rials or articles furnished 
or work done as aforesaid; and that he and they will indemnify and save 
hannlesa the said Board of Water Commissi oners and the said City of 
Sprlnef leld, btass., from any Judgment that may be recovered at^inst 
them or either of them for infrlngament oX patents or patent rights by 
reaeon of the use of eaid articles or materials for the doing of said 
work as aforesaid* 

Board not Estopped (214) It is agreed and mjderstood by and between the parties hereto 

that the City, Its successors and assigns, shall not be precluded or 
estopped by any return or certificate made or given by the Ehglnaer, inj 
specter or other officer, agent or appointee of the Board, under or 
m pursuance of anything in this agreement contained, from at any tlaa 
showing failure of perforcmnce of sny or either of the conditions of 
this contract, or the true and corrected amount and character of the 
work whlcb ehall have been done, and materials which shall have been 
furbished by the contractor, or any peraon or persons under this egree- 
ment, nor fimi at any and all times withholding peynent of the several 
sums herein specified until the Contractor, when thereonto required oa 
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behalf of the Board, shall nBlce aod nirnish ©uf riclent and Independent 
proof or the quantity and quality of the work and Efiterlals don© ana 
fiinilened unOer tiile agreement. 

IK WITJJESS HVHEREOF, the eald parties of the first part hava 
hereunto, ami to two other original agreement 0^ of like tenor and dete, 
Bat> tfitlr corporate seal, and have caused the eai* to be el^ied ty a 
majority of the said Water Coroileelonere of the City of Springfield, ami. 
%m party ot the second part have hereunto, and the two other original 
agreejaentB of like tsnor, am date, set their hands and seais, the day 
and year first above written, 

Thfl foregoing petition wfaa entered on the third day of June, In the 
year of our Lord one thousand nine hundred and eight, when the ©aid 
petitioner filed Its said plans and specifications of ita proposed work, 
whlcJi were duly approved, ana the Comialss loners having inspected the 
work during its progreee and it appearing that eald plans and specifica- 
tions have been faithfully adhered to. It Is ordered that the sarae be 
recorded. 



Spring! Isld, Mass., 

NoveiijDsr 3rd, 1909. 



Chaa, C. Spellman } 

* 

J^ M. Sickman \ 

* 

Ifta* H, Porter J 



County 
CoizBial sal oners 



'Cormon wealth of Maaaachuaette. 
Hacjt'deii, aa: 

To the Honorable Board of County Conmlssi oners for the County of 
Kaoi>dia&:- 

Respectfully represents your petitioners that cooaaon conven- 
ience and necessity requlrs that a new hl^May he laid out in the towa 
of Tolland In said County of Hasipdea, as follows, vis: heginnlng at the f 
westerly end of the present Coimty road, leading westerly frora the old 
Bennett E» Moore farm, at or near the house fonneriy occupied by Welilns 
ton F. Hale, and to the town brook thence running westerlj- over land | 
belonging to the Tunxis Club to the waters of a large pond, called the 
Koyes pond, belonging to the Coiinonw«alth of Massachusetts, a dlstancs 

of about twenty rodua. 

Wherefore your petitioners pray your Honorable Board to lay out a 
naw highway over the routs above described* 

Clsrence E. Demlng and others. Petitioners. 
The foregoing petition was entered at a meeting of the County Commission- 
ers liolden at Springfield within and for said County dn the fourth Tuss- 
day of June In the year of our Lord one thousand nine hundred and 
sight when the Coctnlss loners appointed a place and time for a hearing, 
and a direct notice of the same to X>e given, and it was continued from 
meeting to meeting to this meeting, and not It is ordered t.hat eald 



Clarence E. Demlng 
et als. Petitioners 
for a new highway 
in Tolland from 
County Bond to 
Noyes pond. 
-r 10 . 
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petitloa be tHanilseed without prejudl 



City of Sprlng- 
flBld, Petitioner 
to build a dam 3t 
reservoir to he 
known as Borden 
Brodk daiB and rsB- 
ervolr. 

Contract #5. 
^=- 15. — ^ 



Kind or Work. 



Location. 
Plane , 



Structuree^, 



Overriow. 



Clearing Reeervolr. 




Outlet , 



To the Honoral>le Bcerd ol County Comlssloners, Hampden County 
Maeeachueetts, 

Gentlemen: 

The City of Springfield respectfully request© 
authority %o build a das, and reeervolr to M toc«,n ae the Bordon Brock 
Dam and Peeervolr In accordance with tJie plane and epeclflcatlone whlcfi 
are hereto annexed and made a part of this petition. 
DatedNov ember 14, 1908. 

City of Sprlngrieid 

By P. G. Wooden, 

City Solicitor* 

SPECIFICATIONS. 

(1) The work to be done conelete of furnlehlng all mterlela not eat 
preesly stated to be fumiehed by the Board, and of perlomlng all labor 
required lor the construction of a reservoir and aU appurtenances upon 
the property of the Board in the towns of Blandf ord and Granville^ 14 
mile© do re or less by highway from the Railway Station in West! 1 eld, 

{2) The entire work and Its location are eHown on a set of eight 
plans, numbering 1 to 8, and signed by Allen Haaen, Consulting Knglneerj 
and aleo by the Board of Water Corarales loners, and ^y its Engineer, and 
dated Noventoer 9, 1908, copies of which are filed in the office of the 
Board of Water CocinlsslonerB, and sfaall printed copies of which are 
attached hereto and made a part of this document. These plans show 
only the general character of the woric, and during Its progress such 
working plans will be furnished by the Engineer as he may deem necesaarj 

GENERAL EESCHIPTlOW OP THE WORK, 

(3) The daoi I© to consist of an earthen entoankment, with concrete 
and puddle core wall cut Into the bottom and sides, with a masonry cul- 
vert tJiroTJtgh the bottom, and a gate house and outlets for drawing water^ 
and with a roadway on top. An overflow Is to be cut on the south bank 
of the streein at a little distance from the dam, and the material ob- 
tained in excavating the overflow la to be used In building the embank- 
ment. The rest of the material for the eciankment is to be obtained 
from borrow pits. 

(4) The overflow will be furnished with a concrete weir, conjoined 
with a hlgiway bridge. A measuring weir Is to be tullt on the laaln 
stream below the dam, A marginal road Is to be built entirely around 
the proposed reservoir, with concrete culverts and bridge© a© needed. 

(5) The whole area to be flooded, and extending to a point three 
feet vertically above the flow Una, Is t^ be cleared and cleaned pre- 
paratory to flooding, 

(6) The general order of constructing the work la to be as follows; 
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Tb€ pemanent outlet tunnei 1b to be flret Uullt^ with foundations -for 
tfto gtt^e iisu6«. A aubetantlal coirer daa is to th«n be built across 
tHe preeeat channel of t>he brook^ diverting the flow tbrough tHe par- 
mane nt outlet,. 

-{7} The entire elte of the dam la to be cleared and grubbed and tbe 
eoU excAvated and piled up for finlBhlng the dam. 

(fl) A concrete coremll is to be toullt acroee the central part or 
the valley, axteMing to and cut a little way Into rock to make a sure 
connection with it. Thle wall le to be carrle<l in general to points 
wbere the ledge is ten feet below the present surface of the iground. 
Beyond this point a trench will be cut in the natural material^ having 
a bottoBi iifldth of ahout ten feet to pennit a steani roller to enter it 
when It le backrilled^ and cut from five to fifteen feet into the orl^ 
glnai n«terial, depending upon how tiard that material proves to be^ and 
cut farther If th» Engineer requlrea lt> and witH slopes of from one 
horizontal to two vertical. All material Obtained In excavating thl© 
treadi can be uaed in the body of the dam^ 

(9) Upon the foundation thus prepared is to be built an eufcankment 
of mixed clay and gravel rolled in layers. The material in the roldtae 
part of the dam Is to be a raiiture of clay and gravely and the quality 
ot thU material will be rigidly Insisted upon. Other parts of the dam 
Biay be made of the eame ojat^rlal or of any gravelly material which can 
ift eatlsfactorliy rolled. 

(10) Ab the embanlonent proceeds the concrete of the gate house founda- 
tion le to be carried tq» from time to tlmi. 

(11) The excavatloo for the wasteway la to be made firsts and the 
Dsaterlal ueed In the body of the dam< Eljtcavation shalX he oade approi- 
Intttely at the lined and to the dimenslone shown, but In case ledge 
is found to he otherwise than it is now believed to be from the test 
pita thus far dug, such modifications in the location or design of the 
waste- way struct uree shall be made as required hy the Engineer* 

(12) The margliml road and all hrldgee and connect lone siiall be com- 
plete ti^fore the roads which they replace cease to be conveniently 
passable , 

(13) Minor parts of the work are to be built as convenient in connect- 
lOD with the main work, 

(14) When all the work to he done under thie contract is otherwise 
. completed^ the ^tee and connecting pipes at the bottom of the gats 

chSEtoer shall be set in concrete, and made water-tight, 

ITEM 1 
EAHTH EXCAVATION. 

(15) The Contractor shall excavate and remove surface eoll from the 
site of the dam, and shall pile it up compactly at a convenient place 
lor euhsequent ubs. 

(16) All roots and etumpe shall he removed or burned. 

I 

(17) The Contractor shall excavate all further materiel under the elte 
of tlie dam required by the Engineer, and shall excavate for the concrete 



Concrete Core wall. 



E^ankmsnt. 



Waste way Excavation 
made first. 
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Unauihoriaed Zx- 
cavatloQ. 



Drainage 



Dlspoeai of Hater 
lal. 



cut-,n »all, outUt =ulv,t. gate ,„„„^ ^,,,„^ ^ 

(la) I„ ca« ts, «..vatl.„ at ai,y point U .arrle. b,yo«. .be U„a 
and trades glv,„ .y ,fte Engineer, -.he C.«ract„ .hall, at hi. o>«> ax- 
pon^e, refill such unauthorized depth cr wutn of cut «Uh .uch ^t„- 
lal. « ™y te dlrectod for Insuring th. atshUlt, of the various 

etrucwuree. 

(19) me contractor ahall provide euUal>le dralnagt, and shall remove 
all «ater pron«.tly from all excavatlone, and keep them dry whil« worlc 
le -Osing prosacutad and until Ite conipletlon, 

(20) Tha work to ^e dont under thla lten> shill not Include excavation 
for the puddle corewall, nor any other excavation within the lizmta of 
the site Of the am '^ere the mterlal le excavated with a face not leai. 
than 3 feet deep, and to a width of not leae than lo feet, and where thi 
laaterlal nay he directly used in forming the dam, all euch excavation 
being included In Item 3, 

(21) The excavation for the apUlv^ay la to be used in building the dar 
and will not he paid for aa earth excavation; except that the soil, or 
any part tHereof, and all atonaa not permitted to be ueed la the con- 
struction or the dam and any other uneul table iitetaria excluded by tha 
Engineer, shall be measured in place if poaaible aM otherwiea in such 
raanner as the Engineer shall determine, and shall be aetinated aa earth 
excavation. All materials so eetltnated shall be neatly piled In waste 
dumps, aa the Engineer directs, within a distance of 800 reet of the 
point of excavation. 

Stones for Paviag. (22) Any stones altemards used by the Contractor in paving or for 

any other purpose In construction taken from tb^se waste -dungjs shall noti 
be estimated aa earth . excavation and correction for material eo used 
ahall be made In the final estimate. 

(23) The waete-dimpa for the stones shall be placed especially on the 
sides of the bottom of the spillway near the lower end, and on the 
ground below the end of the spillway and between It and Borden Brook, 
and the excavation at this point may be required to be csrrled to a 
greater depth than shown to leave apace for rtflllli^ with these stones, 

(24) The price bid per cubic yard shall 6e compensation for all work 
and material rsQUired, for Uie earth excavation done under this Item^ 
aJid for protecting the excavation from water and from caving in until 
the completion of the structures to be constructed therein, and lor dls 
posing of the excavated material, 

ITEM 2. 
ROCK EXCAVATION, 

(25) After the earth has been removed the rock shall be excavated to 
the lines and grades required for Uie respective structures. All eolld 
ledge and all boulders measuring more ti^n one cubic yard ehall be paid 

for as rock excavation, 

(20) Boulders, measuring more than one cubic yard encountered la the 
excavation for im waste overflow shall be estintated under this item, as 



Waste Dtcnps, 



Compensation. 



How Classified, 



Boulders . 



Qft^p^**r Mft^T-^^g- ^q<^ 



FoundatlocB, 



Cutoff Wall. 



SemsB In PouiKlatlodi 



the Contractor inu tst required to reirove them beyond the litnlts of the 
eald wtwttewfty, ano ogyoslt them at points allovved lay the Easlneer. 
Boulder® In borrow pits eiiaU not b© egtlmated unUer this Uera. 

(27 J ihorever masonry is built iipon rocic foundation the Engineer my 
require the Contractor to remove loose rocic at the surface and <lrlll 
Into ana blaat out some of the solid rocic to leave a rough, Irregular 
eurface for the concrete to rest upon, ana all matorial eo excavated 
and rtraoved shall be sstiiuated as •rock excavation." 

(2e) In excavating for the cutoff wall it Is not tbe intention to go 
Into hard rock for any considerable distance, but soft or inferior roclt 
shall be reaoved to the extent reiiuired by the Engineer, and In hard 
rock holee shall be drilled end blast ea and the Eaterlal removed to the 
extent required by the Engineer, to leave the botton In a rough and 
irregular shape, eo xJiat the cutoff wall will jnaJce a secure and tight 
bond with It. 

(29) In case seamB ore dlscloeed in the foundation, ^uch excavation 
as the Engineer shall require shall be cade to secure ei^atantlal and 
tight work. 

(30) The qiiantlty of excavation for the cutoff wall paid for shall b( 
the actual quantity of jaaterial removed as directed by the Engineer, | 

(31) The price bid psr ciiblc yard shall bt conipensatlon for excavating Gonpensatlon 
all rock^ and for dspoeltlng the material as specified Tor general ex^ 
cava t ion. 

ITIW 3. 
IMBAMKr.{EMT INCUJDIhG PUDDLE COPEWMX. 

(32) The surrace of the entire area to be covered by rolled enfianlc- 
Bient, after stripping and excavating It to such depth ae shall be re- 
quired, ehall be lelt Is a rough, loose condition. On sloping eurfacee 
tjii excavation shall be cbde in steps. After the foundation Is thus 
jjrepared , and after the culvert through the base of the dam is made anci - 
cutoff vmll built, rolled etilbankiiient ehall be placed to form the dam, 

(33) The nmterlal for Duilding en^anionent eimll be obtained first Material 
from excavation for the dam end waste way, and afterward from borrow pits, 

(34) The excavation for the waste overflow as shown on the plans is 
about 50,000 cubic yards, but should rock be found elsewhere than is 
now anticipated the Board reserves the right to change the location at 
the waste overflow or any part thereof, and to Increase the amount ol 
excavation required In laaKlng It. 

(35) Alter the waste overflow is completed the borrow pit nmrked on 
the plana "Borrow Pit No, 1* Imnedlately adjacent to and connect lug 
with the waste overflow shall be axcevatedj, and this ehall be used until 
the total amount of material excavated from the wast away, and fronj Bor- 
row Pit Ko, 1 ehall amount to 60,000 cubic yards In all, and tuitll the 
dam 16 completed to about Elevation 1045* The reaf ter 'the Contractor may 
continue to use Borrow Pit No* 1, or any other borrow pits within the 
area to be flooded, or he may open a borrow pit as shown on the filans 
as *Borrow Fit Ko. ^* c*h the north side of tne cam and above Elevation 
1080, and may complete the dam from It, 
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(36) In working Borrow Pit KO l or anv t^fh^y -k 

ir*u mj, 4. or any other borrow pita within tu- 

th. ll„. ehom, on the pls^, „„ ,hau excavation be crrlea « aJ^ 
pom to «here the alc,e to any road or etructure ,. etee^er than one 
vertical to four horUontal, unless there le ledge tetween. 

(37) m worlclnB borrow plte any cwterlal uneultable as to quality 
Shall be left when directed by the Engineer, and the position or diE^w 
Shall be Changed if neceesarjr to secure »terlal .ocn>lj,inE with ihese 
sfecmcetlons. The Board, however, guarantees that n»terlal suitable 
for all parts ol the rolled e»£,ante»nt can be obtained «uhl„ 1200 feet 
Of the gate nouae in tiie center of the dam, 

(38) The excavation for the trench for the puddle corewall ehaU be 

made to the llnee and grades given Dy tM Engineer, and the nfiterlal 

Oh tamed m the excavation may he used at once in Uie formation of the 
dam. 

(39) The excavation for the spUl^ shall be made ae shown hy the 
plane and as directed hy the Engineer, ana shall be cut accurately to 
the llnee oo the sides and bottom, and isft at even grades. In certain 
placea, especially near the lower em of the spillway, excavation may 
be required to an additional depth to leave room for the stonee separa- 
ted from the spillway excavation, and placed as provided under Item 1. 

(40) In case ledge Is encountered at other places or at other eleva- 
tions than Is now anticipated, the Engineer may change the location and 
dimensions of the overflow channel, and may require additional excava* 
tlons to be made to enable the overflow structure to be conveniently 
located upon rocic, and to afford adequate channels for the water above 
and below It. 

(41) It la believed that all material obtained In making these excava- 
tions, except stonee above the allowable size, may be used in the dam. 
In case any unsuitable material should be encountered the Engineer inay 
exclude such material from the dam, and In tl'iat event all such excluded 
loeterlal shall be paid for aa excavation under Item 1, sco such mater- 
ial Bhall be deposited In spoil banlCB at such locations as the Engineer 
may direct, 

(42) The material shall be spread In the dam in layers not exceeding 
4 inches in thickness when finally compacted. In a certain portion of 
the dam, marked on the plan "puddle corewall", the material shall be a 
mixture of clay and gravel, rolled to a hard, impervious mass. Mater- 
ial of this Quality is present and may be obtained In the imnadlnte 
neighborhood and material of the beat quality available will be rigor- 
ously insisted upon for that part of the emsankment coming within the 
lines indicated. For other parts of the enfcankment the Quality of oatt-^ 
rial will be less rigidly Insisted upon, ana any material roUtng readi- 
ly to a hard, cocipact mass will he peraltted. 

(43) The division between the central part of the enijenkment marked 
•puddle core«all- and the other parts is to be fomea approximately only 
and in case of a 'substantial difference In pat«rlais, a conBldcreble 
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mlxine, through a space of two feet each way froai the lines shown wlU 
t)« allowed and rs qui red* 

(44) The whole of the entoaakment shall hs carried up at the eejoe time 
with only Buch slight slopea ae are perralttea tjy the Engineer, which 
slopes shall not he mjfriclent to interfere with the continuous and 
proper rolling of all parte of the ecbankraent . 

(45} The Contractor shall provide means for wetting the net e rial where 
required, and eucH vrettlag shall be done with fine sprays and In a mn- 
ntr to wet It uniformly throughout, and x^o the degree required ty ihe 
Engineer. Such raking and hreaking up of the mate rials, separating at 
stoaea, or other work neceaaary to prepare the material to secure a 
thoroughly conip&ct homogeneous layer of the sped fled thickness shell 
he done before rolling is started. When required, the finished aurface 
shall be wet down to secure a bonding for tM succeeding layer. 

(46) Ko material shall "oe placed in ihe eaoacicments when in frozen 
condition, or when the surface or any pSLrt of the entoankment is firoaen, I 

(47) All eri4)enkinBnts shall he thoroughly rolled vtUh a grooved roller Rolling, 
trel^Los at least ten tons, end at least one and a half tons per lineal 
foot of roller. The entire roller siiall pass over each fa.rt of the em- 
hankment at least six tlmsi to tiio roughly compact it. No rolling shall 
he done w&en the tnaterlal is too wet, either from rain or other causes, 
to properly coopact. At such tlnieo the work shall he suspended until 
H has driet^ut #uiflclsntly to ^e properly rolled, when the work fihaH 
procfisd. 

(48) All stones greater ttian six inches in diamster, or so large that Stones Fxcludeu. 
tiialr presence interferes in any way with the rolling and cocipactlng of 

the dike, If that slse is found to he lees than six inches, shall be 
excluded frora the rolled embsnkntent. 

(49) The outelde of the edDankinent shall he carried approxlraately to 
such height as will bring the finished structures to the required dl« 
menslons, 'but no atteii^t ehaU be mede to roll It exactly to line or to 
grade It up. 

- (50) Rolled ecIbajLkzitents shall he carried around the concrete culvert Qiibanianient About 

Structures, 
at the bottom and around the gets house, and shall be rolled r irmly 

ftg&lnst these structures, and In case any points are found which caiuiot 

toe rolled with a steein roller, :aaterial shall be placed In layers and 

teraped ty hand, to laake It, as compact as posslt^le. 

(51} Coinpe neat ion for rolled embanknieni shell include all labor and Compensation, 

Btaterlale required In securing, excavating, placing, compacting, rollini; 

and finishing the en^ankments as herein specified. 

IT^ 4. 

GRAVEL FILL. 

- (52) On the upper part of the upetresm face of the dam, a loose rocic 
or gravel fill shall be laid to the slopes sliown. * 

(53) The material in this fill may be either troken stone or coarse Jijaterlal. 
screened gravel, passing a screen with Z 1-2- Inch oesh and remaining on 
a screen with 1-2-inch mesh* The material shall he hard, durable, and 
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rr« rro™ rin* parucle. or ■^^.na «Mch wcul« t,„. .0 «u ... ,„i,« 
and provent rapid draining. '™ 

(64) Ih, prlc. Md p.r cuMc yard .hau b, comp.neatlpn lor all worlr 
and fflatenala ra<i«lr«a i„ ascurlag a« placing the graval im „ .p„i. 
fled, 

ITHI 6, 
TOP SOIL REPLACi33. 

(55) After tHe rolled eDabankment U cocjplete the Contractor Btiali take 
the top eoll ottalntd from the eite of the deq, and overflow and shall I 
plAce the same upon tne lower surface of the dam, and any other anrfacea 
to be graded that i^ay be ordered by tiie Engineer, grading it accurately ! 
td line, and grading and bringing the surface to the required dlinenslone, 

{56) The eurface of the soil elmll be rolled atoooth, and shall be 
seeded with a nlxture of approved graee seed and rye, in case the work 
Is completed eonie eeaaon of the year when It cannot be seeded, the sur- 
face shall be protected against eroelon, and the surface reetored and 
seeded at the earliest date thereafter when the eeaeon is fevoroble for 
eeeding* 

(57) Cotiipeneatlon for top eoU replaced shall include all labor and 
materials required for storing, transporting, ai5d placing the eoll on 
the elopes and for holding It In place until it Is settled and the graei 
eeed started, and repairing arty erosion that thare may be before that 
time, and ehall be the price per cubic yard bid therefor, 

ITEM 6. 
CONCRETK MASONRY, 

(56) Under this Itaa the Contractor shall build all concrete struct- 
ures In all parte of tlie wor^. Including culvert under the naln d^, the 
sub-etnicture of the gate house eattendlng from rock to the top of the I 
dan, the cutoff wall along the bottom of the dam, all required structures 
In connection with the overflow and the measuring we Ira, and all con- 
crete culverts and bridges required for the roads* 

(59) The Contractor shall build any other concrete structures required 
for the proper completion of the work, ruot materially different In dif- 
ficulty and character from those shown on the plans. 

(60) The work ehall be so arranged that all masonry may be laid be- 
tween May 1st and November let, and no maeomry shall be laid under this 
Item during the winter months. 

(61) The proportions of mixing concrete shall be;- 

I barrel ftmericaji Portland cement, weighing 380 pounds net, 

II cubic feet of sand, measured loo^ly, 
19 cubic feet of bellaet, measured loosely, 

(62) fhe Portland cement shall be made by a manufacturer of eetabllafi- 
ed reputation. The brand shall be subject to the approval of the Engl- 
oeer, and only one brand shaU be allowed upon the work, eicept by 6pec4 
lai penDlselon of the Engineer, 

{63) cement shall be fumlahed In bags of strong, close ducJc cloth, 
and shaU, In aH casee, be In original pacicagee, suitably branded. Ce. 
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mm eJian be stored in a BUUable house provided by the Contractor lor 
th« purpoBe^ near the concrete ralxer or mixers. The house ehall te euf- 
fUltntly large eo that the different lots of ceraent can \i& kept sepa- 
rately and readily acceeeltle, ojid no cement shall he ueed that has not 
"been lo Uie etorehouae for two weeks. Scales shall he provided for 
weighing the cement. 

(64} The Contractor shall keep a record of the dates and quantities 
of the VBTlous lots of cement received and of the cement used^ and said 
record shall he accessible to the Engineer at all times. 

{$5) The cement ehall be of a uniform color, finely ground, so that 
cot more than ejgtit per cent, by weight shall remln upon a aiev© with 
100 meflhee per lineal inch, and shall heve a epeclflc gravity not less 
than 3,10. It shall contain not laore than 1»75 per cent, of sulphuric 
ACldf computed as SOj, 

(6S) Bound pats of neat cement, about three inches in diameter, one 
h«ar Indi thick at- the center, and tapering to a feather edge, sliall 
-not ehow eigne of ewolling, warping, cracking, checking, dlelntegratlngj 
or any other signs of unsoundasse after being In air or water at ordin- 
ary teisptiratureB for tweaty-elght days. 

{67} Briquettes of cement, with one square inch of croee section, 
shall develop the following ultimate tensile strengths, as detennlned 
Irom Bji average of live speclmens:- 
Neat cement:- 

Aga &4 hours U hour in air, 23 in watsr), strength 170 pounds 
Ago 7 days (1 day In air, 6 In water) etrength 450 pounds. 
Age 28 days (1 day in air, 27 In water) strength 550 pounds, 
One part of cernent to tiiree parte standard sand by weight: - 

Age 7 days (1 day in air, 6 In water] strength 150 pounds. 
Age £B daye (1 day In air, 27 In water} strength 2D0 pounda. 
{&B} In m\y lot of cement, sb determined by a reaaonable number of 
aazoplee, lalla to pass the tests or is otherwise unsuitable for use in 
the worlc^ the oQtlre lot from which the sa^iples were taken shall be re- 
jected and Iraaedlately removed from the work. 

{69) The eand ehall be coarse grained, sharp, and reasonably free 
from losm ejid all foreign st5>stances, and shall be of a quality to set 
rapidly and strongly with the cenent tlmt Is used, 

(70) Ballast Shall conelst ol gravel or of crushed hard rock, broken 
to such slass that all i*ill pass through a 2 L-2*lnch ring and from 
which all partleles scmller than 1-4- Inch shall have deea screened out* 
It shall he well graded froin fine to coarse, and that which la all of 
one alae or Is lacking m any size shall not be used, 

(71) The mixing of the concrete for the cutoff wall, the culvert, the 
gate house, and for the overflow structur^r©, shall be cone In a machine 
mixer of approved form. In which the materials are mlied in batches, andi 
msasurlng boxes or other approved apparatus slmll be used so that the 
proportions can be easily and exactly determined. The concrete shall 
in general he mixed rather wet, as may bs directed by the Ent;lneer, arid 
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tHe control of the emcunt of .^t,^ ,^ ^^^ ^,^ ^ ' 
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« .aiuet .e co^le.el, cove.e. .y U.e e.^nt. P..vUlon ro^ 
tr^^pcr^ation ahall m ^.e ao tM^ tne concrete shall m in puL .e. 
fore the Initial set conmencee. 

m in walls .era than 18 l.chee VnU^ .he Contractor may e^ea har4. 
Clean plecas of rock in the concrete. Such pieces ahnll not .e greater 
than one fourth or the thickness or the wall and .hs aggregate .olumo 
shall not e^eea one fifth of ihe total volume in anj- part of the work 
eucii piecee of rock shall be kept away from exposed faces of tlB v^lis* 
from each other, from steel rods and from pipes, and their use may be ' 
prohibited by the Engineer at any place or places wh^^re experience 
shows difficulty In coinplylng with these conditions, 

(73) All concrete shall he deposited in 6- Inch layers, or layers of ' 
such thickness as the Engineer ruay direct, and thoroughly temped. Wher« 
work 16 left unf InlBhed, groovee shall be moe hy driving pieces of 
wood (to he removed afterward) Into the concrete at propoeea Joints be- 
fore It has eet^ such Joints to be satisfactory to the Engineer, in 
Joining new work to old, such precautions shall be taken to secure a 
perfect h ending at the Joint by cleaning off aal washing the work al- 
reatiy in place and by adding cement grout as shall he satisfactory to 
the Engineer, 

(74) The operation of taciping shall be eo conducted ae to give a 
thoroughly compacted, dense, impervioue artificial stone oi high speci- 
fic gravity. Great care shall he taken to rsniove the air near the 
fonns. This shall be done by thoroughly churning the concrete alter It 
has been deposited In the ronas. Forks, spades, or other suitable im-. 
pleraents shall be used for this purpose. These implements shall also 
be carefully pushed under all pipes in the fonns and along all faces of 
the walls. In order that there shall be no voids left In the concrete. 
When deficiency of moisture Is indicated during raoalng It shall be sup- 
plied by sprinkling with a fine spray of water. 

(75) All exposed surfaces of floished and uofinlshed work ehall be 
kept continuously inolst by covering or by sprinkling at short intervals, 
or both, and tills laoistenlng shall be contlnuad until the permanent 
covering or backing is In place. The tops of walls and other surfaces 
peraianently exposed shall he thus protected for a period not exceeding 
two weeks. Wre&t work shall be protected from rain by covering with 
canvas or other suitable material, -Concrete shall not be laid in water, 
nor shall water be allowed to flow over It before it has thoroughly eet 
No concrete shall be worked over or walkea on or In any way dleturbed 
until thoroughly set to the satisfaction of the Bogineer. 

(76) The Contractor siiali provide suitable forme for ell parts of the 
concrete work. Such forras shall conform to the required dln&n^iom, | 
Bhall be substantially water tight, shall be strong enough eo that the ^ 
concrsts shall be placed against them to the required depth without | 
springing or deformation, and ell exposed surfaces shall preeent a sixo|h 
and finished appearance. 
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(77) Id placing tlia concrtte In tirldgee, over-flow^ meaeurlng weir, 
• and other exposed work, joints shall be mde only at places approved tiy 
the Eoglnfter, and that part ol the work between joints shall be put In in 
one coatlmouB operation wl thorn stop from start to nnlsh, 

(7B) In building the balustrade or railing upon tHe bridges, concrete 
blocks oay be used ror the supports. Such blocks shall he set on Port- 
lanU cenwnt mortar. The rail or coping may be built in position In 
lengths of 13 leet, or :aay be aaae of separate concrete blocks at least 
6 feet, long, Rted© in advance, and placed in position with cement laortar, 

(79) All expoaed surfaces of concrete, shaU he flnlehed by screening 
or with a trowel, driving the stones below the surface, and finishing 
thSBJ perfectly einooth with the mortar contained In the nixture , and 
without the addition of richer mortar or plastering in any case, 

(80) The concrete for minor structurea remote from the site of the 
main work, and for staall iota of concrete, may be mixed by hand, but In 
all eaeafi the aiixtng shall be thorough, and shall be continued until 
every particle of ba^laet is coated with cement. 

(Bl) The price bid per cubic yard for concrete shall be compeneatlon 
for all work and materials, including forms and centers, all as herein 
^psclfled, protected and aellvarod at the completion of the work In good 
order, 

ITEM 7. 
SIjOPE PAVIJ©, 

{Q2) The upstream face of the dan) shall be covered with a rough pav- 
imm Material for paving shall be atones obtained In excavation, not 
lesa than 8 inches in diameter j, or the atone walls or other atones on 
the area to be flooded, which may be taken by the Contractor and used 
for this purpose, or hard> dur^le stones obtalnedfrom the quarry. 

(85) The stones in the paving ah&ll be laid on their edges, with 
faces to approximately true eurfaces, carefully placed by hand, and wlt^ 
spaces between and below filled with snaller stone and spalls, so that 
iha surface will not be easily displaced by frost or ice. 

(S4) No stones shall be Used In the paving having a lesa width than 
fi Inches, and the average thickness of the paving shall be at least 9 
inches. In computing the volume of mater lale below the paving, a 
thickness of 3 Inches will be allowed for the paving in all casts, and 
all rmterlal below v/ill be otha^lss classified, 

(85) In building the paving about the gate house over a small area, 
the slope is ateeper than elsewhere, and the stones utjed in paving this 
part shall be selected with cars, and shall be the beet stones obtainable 
and placed soraewhat mors carefully than in other parte ol the work, , 

(86) Paving may also be required, and shall hs placed under the some Other Paving, 
specifications, lor any protective work about the overflow, or measur- 
ing weir, or in any other parts or the work, • 

(87) Similar paving raay be required on the downstream side of the damj 
where the dam Joins the valley, forming a gutter 6 feet wide and one foot 
lower in the middle than at the sides. 
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!«€ tha paving as h^ln epecin«d to an average aaptb of 8 inchea, 

vrm 8, 

STONE WALLS. 
The (Contractor shall build sLone ^^alle across the top of the dam 
and elsewhere ee r.ciuired. The work to be done conslata In excavetlng 
two feet ^elow th^ surface, and building a atone wall 5 feet High 3 
feet wld. m tJie lower foot, and Mth a tmlfom hatter ahova of z'lnche, 
at the foot to a top width of 20 inches. 

(90) These Btone 'mils my be built of Btonea now m atone walla 
the area to be flooded, or of other atonea of ae good character obtaln«4 
from any source, 

(91) The ■.mllG ehaU be carefully laid up to secure a solid bed for 
each stone, and large stones extending at leaat two thirds of the way 
through the wall shall he placed ati intervale to bind them. The top mi 
he finished with smaller stones. The dlmenfilons shall be accurately 
followed, afid face stones shall be selected to confom approxlnately 
to the required llnee, 

(92) The Board reserves the right to Increase or decrease the height 
of the wall at Bpeclal places^ and build a wall where the foundation 
Is good with only one foot cut and four feat high, and In such case tim 
estlGBte shall he nmde for the nunfcer of feet of wall of tiie spec If lea 
section, representing the eecie amount of work as the wall actually 
built. 

(93) Cocipeneatlon for stone walls shall Incluae all labor and iBaterlaa 
required for excavating for and building stone walls as specified, end 
shall he the price bid per lineal foot therefor. 

IT^ 9, 
PLACING CAST IRON PIPE, SATES, ETC. 

(94) The Board will furnish the cast Iron pipe specials, gates, gate 
etandards, extension stems, and all fittings therefor, and the 6- Inch 
wrought Iron pipe riser on board cars at the railroad freight etailon 01 
yards at Weetfleld* The Board will also furnleh the two eteol cages foi 
the screens over the Intake pipe end the bare for the screen over tho 
lower or tmmel outlet. The Board will fumUh the bolts and gaskets 
for making flange Joints. The Contractor shall furnish lead for lead 
Joints and all other laate rials needed for perfoitnlng the work. 

Receiving and Haul* (95) The Contractor shall promptly unload these taate rials on notice 

from the Engineer, and shall pay to ths railroad all deisurraga accruing 
if not removed within 4fl hours after such notice by the Eni-lneer, shall 
Inspect thera to make sure tlat they are in good condition, shall report 
fOl cracked or otherwise defective □aterial, and aliflU allow the ume 
to remain until inspected by the Englnser, shaU haul than to the sUe 
6t the work, and shall pt^tect them from lose or damage from any cause 
' tmtU required In the work, and shall be reeponelble for any mt^rlal j 
found broken In -the work and for all material lost aP dmme»d after he 
takes charge of it, and shall make good hy replacing ell such denmged 
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(96j In laying cast iron pipe in the erabaiUoaent, eiabftnloaent shall flrdt L&ying Cast Iron 
ba carried one ioot above tht top of the propoBid pipe. A trerwh ahall 
then be excavated for the pipe ana the pipe laid In It. The trench 
shall afterward t>e baciailled with aaterlai securely tamped, and when 
th€ backj-lU U brought to the top of the trencb It ahall be rolled aM 
the work of building the etribankiaent contlmied. 

Compeneatlon for placing the caet iron pipe, gates, etc., is 
fetead upon schedule froro contract plane, and upon an estltaated weight 
or aU materials to be handled and placed, or 30 tone, and the Engineer 
ehall chajiga the cttrapeneatloa in caee the weight ol the laaterlaJLs which 
una Contractor is required to place under this iteni varies Daterlally 
ivam thle mtoimt. 

(97) The cast Iron plpse and gates at the bottom ol the gate chamber Placing In Gmte 
shall be placed after all other iwork to be done under this contr^ict is 
cranpleted* A coffer dam shall he built to stop teaporarlly the flow of 
water through the oemanent outlet, and If there is leakage, pumps shaU 
be installed to maJce the site of the wrk entirely dry. Tbe pipes, 
cast logs, and gatoe shall than be placed, and entirely sur rounded with 
concrete. Before placing the concrete the bed of the tunnel shall be 
cleaned and rou^ened with a pick* Concrete shall be mixed and placed 
with Lhe greatest care, especially at the top, and shall be made entlra<> 
Xy vnt«r tight, 

(9B) If there la leakage around thla concrete ^hsn the dam starts to 
he filled, and when the water haa reached a belght of twenty feet above 
the top of the tunnel, then the gates shall be opened, the water dra.m 
down and the top grouted, and the concrete cut out if neceseary, refill- 
ed, and caulked, and the process repeated until the work le nede entire* 
ly water tight, j 

(99) The Contractor shall set the standards in the gate house on the 
concrete floor, ^hall place extension BteciB connecting these standards 

'trith the ^tes, and shall adjust the lengths- of the extension stems If 
necessary. In a workmanlike taanner, 

(100) Coinj>ensatlon for placing cast Iron pipe, gates, etc., shall be Cotapensatlon 
full cotnpensatlon for taking '^he tnsterlal from the cars, hauling it, 
laying It, and placing it in the work, and being responsible for It to 
ail respects until the completion of the work and ehall be the lump swa 
bid therefor. 

ITEM 10. 
GATE HOUSE AND APPURTENAJiCES, 

(101) The work to be done under this item coaeiets of building a com- 
plete gate house, and furnishing and placing certain appurtenances at 
various parts of the work, 

(102) The gate house shall bs built on top of the concrete sub-struct- 
ure, and shall he built of brick taken from the old brick house, as 
this house will be used as an Eni£lneer*s office during construction 
this work shall. not be conmenced until one month before the co/^pletlon 
of the whole work* 
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(X03) Brick. Shall ne .uxilcl.nUy cleaned trm tne old ^nar an<i 
only wmt, mmxiX bricks shall be used. Bricks eMll be laid up in 
mortar n^ade of one part. Portland c.mant to two parts of ci™ sharp 
sand. The ^Ua shall be in two p.rt., an cuter pert 8 in.l^. thlcJc 
and ^ loner part 4 Inches thick, with an air epace between. a door 
and window ehall be set in the walls, 

tl04) On top or th^ walls shall he placed a roinforced concrete slab, 
and on top or this ehall be built tHe roof. The roof ehall be of brick 
laid tip as showQ, and shall be plastered on the outside with cement 
mortar, with a mlnlinun thickness of 1/2 inch, 

(105) Tlia window shall be of eeasoned white plno, with sash counter- 
weighted, and with two wper and two lower sash, so as to make two 
thicknesses of glass as a protection against cold. The doors and Iranw 
shall be of the best seasoned white pine, an outer door & l/z Inches 
thick and an Inner door openlns inward 1 1/2 inches thick. Soth the 
doors and windows shall be made to fit entirely tight. 

(106) In the roof shall be built a wought iron rod as sliown, carrying 
a copper finale of 20-ounce copper, and above a brass weather vane of 
stibstantlal construction. 

{107) In the reinforced concrete celling shall he built a heavy steel 
hook passing through the celling and fastened above as shown. 

(106) The Inner door shall be provided with a bronze hook. The outer 
door shall be provided with an approved latch and lock and keys. The 
I windows shall he provided with fasteiiings, 
Gate House Floor, (109) The floor of the house shall be of reinforced concrete and ehall 

carry the standards operating the various gates. The floor shall be 
i provided with two openings covered wHh removable reinforced slabs. One 

of these openings shall be 2 1/2 feet z 4 feet, under the hook In the 
I celling J the other shall be 2 feet In diameter at the head of the 
ladder. 

{110} Three Iron platforms shall be provided In the gate house as showit 
each supported by three I-beams and consisting of steel bars Joined to- 
gether to fowB grating, with sKbetantlal guides to hold each piece of 
grating upon the l-beame. Each piece of grating shall be ranovable. 

(111) Four separate ladders shall be provided to afford a convenient 
passageway from the top to the bottom. Each ladder shall extend from 
one floor to a point four foet above the next floor; except that the toj| 
ladder may stop JUbt under the n»ln floor of the gate house. The lad- 
ders eliall be of steel angles 1.1/4 Inch x 1 l/4 inch x l/4 inch, with 
treads of 5/fe-lnch circular iron 15 Inches long aiid 14 Inches apart, 
supported fis often as once In 12 feet by steel rods eet Into the con- 
crete walls and securely bolted to the ladder. 

(112) The contractor shall furnish at the level of each floor guides 
.3 inches x 3 Inches x 3/8 Inch angle Irene bolted to the i-teams, and 

carrying shalt hangers to serve as guides for the extension ster^ of 
the gates. The I-beams shall be drilled ano the angles attached at the 
necessary points, to bring the hangers exactly In line. 
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(X13) ite Contractor shall build a but%erny gate In ths outlet tunnel Butterfly Gftte, 
aa shown. Thla gate ehali conelet of a 2-lnch eteel rod set in Uie con- 
crete, extensJlng acroee the tunnel, and carrying a eteel plate 1/4 Inch 
thick, of ^&e size at the tunnel, etrengthened by two 2 Inches x Z 
imhem % 1/4 inch anfile Irons riveted on^ and hung over the rod by two 
Btrape && eJiown, The tutterriy valve is to he ao arranged that the 
preeeure of wattr will open It, and so tmt 1% will cioe« am siiDetaa^- 
lally ahut off the tunnel vhm no water la flowing* 

(114) The Contractor ahall fumiEh and set in the concrete the necee- 
cory eupporte to hold a line of 6- Inch wrought iron pipe reaching from 
the bottom to th« top of the chaniber. These shall consist of 5/felnch 
steel rode paeslng around the pipe, one in each length, and set aecurely 
Into the concrete. Thle pipe shall be aade perfectly vertical, 

(115) The Contractor shall furnish the steel reinforcing for the floor 
end celling of the gate house, and for the concrete about the neaeiir- 
iDg weir. 

(US) The Contractor shall furnish and place 10 pieces of 6-lnch l-Beams. 
l-beans, each 5 feet long, to form guldea for stop planka In the waste 
weir and In the measuring weir, 

(117) The Contractor shall fiirnlah stop logs 8 inchea thick, of well Stop Logs, 
fieafioned chestnut, free from knots end defects, trliamad at the ends so 
as to fit snugly in ttie 6- Inch l-beame, and cut perfectly true on the 
sides 60 that they will loake tight joints with each other and with the 
concrete base. Each stop log shell be S incites high and aljc logs shall 
bo provldea for each of the four openings. 

(IIB) All Skpossd Iron work In the gate house aliall be painted with Painting, 
tvro coats of 3alth*s Durable idetal Coating or eqiMl, The Iron shall be 
tboroughly cleaned before the first coat la applied. 

(119) Compensation for t&^ house and appurtenances shall cover ell Gompenaatlon. 
work and matt! rials, as speclflsd under this Item, and shall be the lucip 
sun bid therefor. 

nm U. 

MACAD^tti ROADWAY. 

(120) The work to be done consists In hitildlng macadaici roadway across 
-tiie top of the dajn, across ths ovErflow, brloge, and elBewhera as re- 
quired. The roadway shall be built of the sections shown on the con* 
tract plans. 

(121) After the special grade is prepared, stones at least 6 inches in Method of Con- 

otructlon. 
dieaeter shall be placed to a width of IS fset, making a base averagtag 

4 inches thick. These atones ahall be placed coi^actly to form a rougji 

pavement and shall be well rolled. Wherever the eub^ofurface has not 

previously been rolled it shall be rolled preparatory to making thlt j 

pavemsQt. 

(122) On top of this Taaae shall be placed "broken stofte, graded ao that 1 
no stone Is over 2 l/S inches Id diameter, sjid the top shall be finished 
with at least 1 inch of fine screened material. Suitable gravel, if , 
found, may be substituted for the broken stone. 
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123) The d,xi.r.„^ i3j,e« .hall t. rouea with a „n.r h,re,„ ap,cl- 
r-ed ror u» m relied a=ba„ta«nt«, out «lttout vs. grooves, a«d u 
ahall paB8 over the road u suiriclent n«ber or tl»ea to throughly 
con,pa,=t the naterlal, end leeve the eurfac. emcoth ™d hard and ,<,ual 
In all respects to a macadaralzed road. 

(124) compensation rcr macadam roadway Bftall cover aU the work and 
-niaterlal req^red to bt^Ud the road con.plete aa a^ove epecUled, and 
shall bi the price per lineal foot hid therefor. 

ITEM 12. 
OCWMON KOAOTAY* 
(1251 Contractor ehall huUd a marelnal road about tiie reservoir and 
at such other places as required . Section of road shall conlora to 
that ehown on the place, 

(126) The road shall follow approxlme.tely the route shown, and there 
ehall te sufficient cut and flU to give U a nearly even grade, not 
ceedlng eight per cent. The roadway ehall he graded to a onlfom 
width of 16 feet exclusive of ditches, 

(127) On the upper side of the roadway a ditch shaU he dug ae shown, 
which ditch shall have a continuous gmUe to culverts of 12 inches 
dlanieter, laid aero as the road not more than 3CX} feet apart. The tops 
of the culvert drains shall be at least 2 feet helow the flnlehed sur- 
face of the road, and they shall descend to secure points of dlacharge 
below the road, 

(128) All trees and brush shall be cut from the line of the road and 
to a width of 15 feet each way from the center line and all wood and 
brush shall be removed or burned, 

(129) The central part of the road to a width of 10 feet and to a 
depth of 6 inches shall be finished with the ^est tnaterlal obtained in 
excavation and kept separate for that purpose, and the Contractor ehall 
haul material from gravel deposits^ for distance not exceeding 1,000 
feet^ to accoinpllBh this purpose, 

(130) The whole width of the road shall be rolled by a steam roller a£ 
specified for rolled enbantoiients, but without the grooves, and the en- 
tire roller ahall pass over every part of the road at least six tlB»s> 
and a Ifirger nunfter of times if required^ to thoroughly ccopact the taa- 
terlal. 

(131) Any rock encountered on the line of the road as laid out by the 
Engineer, and necessary for Its proper completion, ehall be excavated 
and ehall be estimated ae rock excavation under Item Z. 

(132) In case the road le used for construction purpoaes by the Con- j 
tractor. It shall be thoroughly repaired and resurfaced ana turned q^^t \ 
to the Boardat the completion of the work in every respect as speclfledj 

(133) Roadways shall he built in point of time before the public roads I 
Which they replace become iiapaaeable, dangerous, or inconvenient becauae 
of work done under this contract. \ 

(134) The Contractor may maintain all of the present roads In use until 
the top of the dam is brought to about Elevatloo 1035, and the end of 
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the dam toimrd the road may be kept do-*n ellghtly below the general 
level of the work to permit the highway to be used until thle time. Be- 
lore the Om ie cerrlee hieher the Contractor shall have completed and 
pat In use eo tmch of the permanent roadway tiullt umier this Iteia aa 
eerves to connect the present road below tha dam wltil Ue road near the 
Bchool-houBB gn Borden Brook above the How line of the reservoir, 
thle being about one hall of the roadway to be built under thle Item. 
(135) The remainder of the roadway following around the reeervolr on 
the north Bide and acroie the dam and spillway eiiall be completed and 
put In service before the dam beglne to be filled with water. 

(ise) The Contractor expraesly aaetraee the obligation of maintaining 
open, eere, and convenient highways equivalent In all respects to the 
preeent highways or to the highways to be latlmtely constructed during 
ilLI &ta$ee of the work, 

{13T) Con^jeneation for roadway shall cover all work and material re- 
quired to build penoanent road complete as above specified, except rock 
excavation, and shall not Include ajiy tenporary roadway© built for the 
Contractor's convenience, or because permanent roadways are not ready, 
and ehftll he the price paid per lineal foot therefor, 

ITIW 13. 
CLEAKINJ AMD GHUB3ING. 
(138) The Contractor shall clean the entire aite or the reservoir and Work to be Done, 
a fiHirglnal strip around the seme, including all land below contour 1073 j, 
>f ell perishable materiele. The approximate total area ie 230 aeree, 
including open land requiring no clearing. 

(139} The wood and tmy cut by the Contractor in the regular progress of Clsvoaal cT 

Structuree, 
his wcrk shall belong to the Contractor, and may be need or sold by him. 

(140) The brick house Is reserved for the Eai;lneer*s use during con- 
struction, and this shall not be disturbed by the Contractor until one 
jnohth before the final completion of the work. Some of the brick are td 
be used in the ^te house, and such other laaterlal of the house, except 
fiuch pertlona &e mey be reserved by the Board for futinre use, shall ht 
disposed of by the Contractor, 

(141) All buildings shall be burned or torn down. If required by the 
Board, end all perishable parts shall be removed; brick walls and chlia- 
ceys ©hall be torn down. All wooden fences shall be removed or burned J 

(142) The contractor shall clear the entire area of all trees, bushes. Trees and Stumps* 
lo^j stumps, high grass, end weeds, and shall burn these materials. 
All trees now stimding and all Btustts shall be cut off so as to leave 
stungjs not over 6 inches high. Decaying stumps shall ^e grubbed out, 

(143) All etucfpB and large roots between Elevatioae 1058 and 1073, the 
area being about 35 acres, shall be cut out ajid removed to a depth of 6 
inches below the surface. 

(144) The final clearing of the reservoir shall not*lje cocEienced until Final Cleaning, 
such time as the Engineer shall direct, about two months before the fill- 
Ing of the reservoir is begyai, end shall then proceed at ihe rate re- 
quired and shall ue thoroughly done. If any aftergrowth or bushes, tall^ 
weeds or grass occurs^ the Contractor etiall cut and bum then as re- ' 
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<iuir84 for the first grovrth, 

(145) Co^ensatlon for clearing the reservoir shall include all labor 
^ mterlala herein specified, and shall be the one 1^ e^ ,m ,,, 
clearing the entire area. 

(146) The Bosrd re^rvee the rUht to omli ,11 th, „ork to r,e do™ 
u«J.r twa lte», and !■= the «,ork lt«lr, or »alt. other arr«;ge™«6 tor 
doing It, or tor dol^ it In other wa,«, or umer other epeciric.tlona, 
than thoee herein contained, 

GENKRAL CLAUSES, 

(147) The Contractor agrees that the eatljuated quantities in the 
•Notice to Contractors' are only for the purpose oi comparing on a unl- 
fono hasis the hide offered for the work under this contract, and he 
further agrees that he is satisfied with ana will at no time dispute 
the said estimated quantities as a means of comparing the bids afore- 
said j that be will moke no claim for anticipated profits or lor loee of 
profit because of a difference between the quantities of the various 
clabses of work actually done or of the material actually furnished anc 
the said eetlmated quantities; and he agrees that neither the parties o| 
the first part, nor the Board, nor any of them are held reaponelble if 
In the construction of the work any of the said estii^ted quantities 
should be found to be not even approximately correct* 

(148) The Contractor agrees to perform all the woric contracted for, ae 
specified In this contract, but any alteration in the ronn, dliaenslons, 
location, or manner of doing tie work, ordered In v/rltlr® by the En- 
gineer, shall ba made ae directed; and when the several quantities of 
work, or any of them, from this or any other cause sMll oe Increased 
beyond the aciount or araounts exhibited at the time of letting this con- 
tract, such IncreBiee s^lall be paid for at the rates herein provided for 
the same class of work; and whenever the several quant i tie e of work, or 
any of themj shall In any respect, from this or any other cause, be di- 
minished telow the amount or eiaounts exhibited at the time of letting 
this contract the Contractor agrees to perforro the remaining work at th< 
prlcee stipulated In his contract, and to make no claim for dajnages in 
consequence of such Increase or diminution. 

(149) The Contractor shall coioaence the work herein contracted to be 
done on the ground early In the working season of 1909 and not later 
than April 1, 1909. 

(150) The whole work covered hy this contract shall be completed and 
ready for use in every respect on or before Decenfcer 1, 1909, except as 

otherwise provided, 

(151) If flt any time before the cojmiencement, or during the progress 
0,1 the work, the methods and eppl lances used or to be used appear to 
the Engineer to be inefficient or Inappropriate lor securing the qualitj- 
of work required or the saia rate of progress, he mey order the Contra- 
tor to increase their efficiency or to lifiprove their character, and the 
contractor shall confom to such order; bttt the failure of the Engineer 
to demnd an inc'rease of such efficiency or liUproveEjent in character 
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Bhall not relieve the Contractor rrcm nia obligation to secure the 
qmlity of wori: and the rate oi progrese eetabllahed in the epeclflca- 
tlone. 

(152) All materials furalehed unoer this agreeiaeDt, unlees otherwise 
provided, eftall be the beet of their respective Utidu, aiid all the wort 
contifflj/lateii and (ieecrlbed in thla agreement, and the epeclflcatloDs 
forming a part thereof, eliall he done in a good and workmanlike nianner, 
to the eatisfactlon of the Ettglneer, end he shall have the right to 
correct any errors or omissions in the contract or spec ifi cat ions when 
such correct lone are necessary for the proper fulfillment of their In- 
teatlon. The action of such corrections shall date from the tirae that 
I the En£ln6Br glvee due notice thereof, and any alterations in the work, 

rendered necessary thereby, ehall be made ae directed. 
- (153) Explosives In proper quantities shall be stored in a secure and 
approved manner, and only at approved places, and ae allowed by the 
laws of Maseachusette. They ahall be handled with care ana ehall be at 
eXl tlstee under special charge of a competent watchnaa. 

(1&4) This contract, and the specif icatlona herein contained, ana the 
plane herein referred to, eiay be modif lea and cnaneed from time to ticie^ 
-ae fliay he asreed in wrlLing between the parties hereto. In a manner not 
taaterlaliy affecting the substance thereof or materially chanelng tne 
price to be paid. In order to carry out and complete more fully and per- 
fectly the woric herein agreed to be done and perfoiroed, 

(155) The plane and epeclflcatlone are Intended to be explanatory of 
aach other, but ehoulo any discrepancy api'ear, or any <ii Is under standing 
arlee, ae to the Import of anything contained in either, the explanatloi 
of the Engineer ehall be final and binding on the Contractor, and all 
■ directions and explanatloas requlrad, alluded to, or necessary to com- 
plete any of the prcvlelone of euch spec Ificat lone and give tmm due 
effect, WILL be given by the Engineer. 

(166} The Contractor ehall permit the Engineer, and hi a aaeletants, and Access to Work. 
pereons designated b? him or them, and other representatlvee of the 
Board, to enter upon the work at all times and places, and to give 11 nee 
and grades, and to cteasure and Inspect the work or msterlals, and shall 
provide safe and proper facllltlea therefor aiid such eamples as may be 
required. The Contractor shall notify the Engineer, at a reaaonabls 
time In advance, of the starting of any new class of work, in case any 
work la to be done at night , the Contractor shall give due notice to 
the £aglneer, at least two days bi^fore such work is started. Only euch 
classes of work shall be done at night as can be properly inapected, and 
adequate light and facilities for Inspection ehall be supplied. The 
Contractor will not however, be thereby relieved of hie obligation to 
supervise the work and to fulfill in every respect his contract. If the 
Inepector should be absent or negligent, or should consent to the allow-* 
ance of Inferior work, the Contractor will not he thereby exctieed from 
repairing tbe work and removing faulty materials at his own coat. The 
Contractor shall at, all times furnish the Engineer reaeonable notice 
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(157) No concrete slmll ne placed or other 



worlc done which le subject 



to damage ^y froet during the winter BK>nthe, tetwten December isv end 
April iBt, and thereafter un.U the froet is out ol the ground; and the 
Contractor ahall repair and replace and make good aU vortc daneged by 
froBt hecauee of Us teing left in m incomplete condition aurine the 
winter raonths. 

(138) All lines and Erades will h« given by the Engineer, but the Con- 
tractor Shall provide such mterial and give euch aesl stance therefor 
as mey he required hy the Engineer, and the marte so given shall he 
carefully preserved* 

(159) And the said Contractors covenant and agree that In the eaiploy- 
ment of njechanlcs and laborers in the perfonnance of thle contract pre- 
ference should he given to Cltlaens of the Coramon wealth, and If they 
cannot he had in sufficient QUnfcere, then to Gltlaene of the United 
States. 

(160) Said Contractors further covenant and agree that no laborer, 
worJcman, or mcchtoilc w^n^ing within thla Cuiuijuwealth in the employ of 
said Contractors, a euh -contractor, or other persohj doing or contract- 
ing to do the whole or a part of the work contemplated hy this contract 
shall he requested or required to work more than eight hours in any one 
calendar day* 

(161) Stiltahle and aatlsfactory tmlldlnga shall be provided hy the 
Contractor for the housing, feeding, and sanitary necessities of the 
men, and suit able stahllng for the anltaaie employed upon the work, 
such buildings shall he located at approved places. 

(163) On or before the conQ^letlon of the work the Contractor shall, ex- 
cepting as otherwise expressly directed or permitted In v^lting, tear 
down and remove all temporary buildings and structures built hy hlmj am 
all rubbish of all kinds from the grounds which he has occupied, and 
shall leave the spoil hanks and other parts of the grounds i which my 
have been affected hy hie operations. In a neat and satisfactory con- 
dition. 

(163) The Contractor shall employ oruy competent and skillful men to tu 
the work, and whenever the EnjSineer shall Inform htm that any nan on thi 
work la, m his opinion, incompetent, unfaithful, or disorderly, or usee 
threatening or abusive lenguage to any official having eypervlslon of the 
work, such man shaill be discharged from the work and shall not again ha 
eajployed on it except with the consent of the Engineer. 

(164) Wltnm twenty days from the expiration of each month in which 
work herein contracted for sliall he prosecuted according to the tenns 
and conditions of this contract, the City will pay therefor ninety per 

. cent. Of the amount aus for the work done and perfomed during the pre- 
ceding month, based upon the Engineer's estimates for said wort and upon 
the approval of the Board; hut if at any tlm. after such paynents have 
been >mde It shail be found that any of the work Included in the estl- 



wftlcU such p^naenta nave been laada hae baen perfonned In ttn IM- 
wortaiftiillka umimBr or coll^l•ary to theee speciricatlonfl, the EOGlneer 
Umll direct tiie Contractor to take down and rebuild such work in the 
manner required by the epeciii cations, and m further paymenta q» thU 
contract ehall be nade until euch dlrectloaB have heen in all raspecte 
con^ilied with. 

(165) The City agreea to pey^ and the Contractor agrees to receU©^ 
the prlcea specified in the proposal subniUted by hlni and hereinafter 
B« forth^ as full conipeneatlon for furnishing all the imte rials called 
for, not found m the work, and for all labor and use of tools and 
other Ijnpiemente necessary for executing the work conter:5>lated in ttilB 
contract; aiao for all loss or daoago arislog out of tiie nature of t&e 
work, or frora the action or the elements, or from any unToreeeen oh- 
at ructions or difficult lee which laay be encountered in the prosecution 
of t&e workj and for ail reftsooB of every description connected them- 
wltiij also for all expense incurred by and in consequfince of the bus- 
pension or discontinuance of said work as herein specified, and for 
well und faithfully completing the work, and the whole thereof, accoi'd- 
Jne to the plans and spec in cat lone and requirements of the Engineer 
under them^ which said prices are as follows, to wlt:- 

Item 1 For earth excavation, the sua ol , dollars 

«wid cents (|, . . , . . .) per cUblc yard. 

Item 2 For rock eKcavation, the s^m of dollars 

and cents (^ J per cub Ic yard. 

Item 3 For eojbankment. Including puddle core wall, the sunt of 

■ dollars and cents ($.,......) per cubic yard. 

I ten] 4 For gravel fill, the sua of ..dollars 

and csnte {| .,.) per cubic yard, 

Iteo 5 For top soil replaced, the sum of » dollars 

and ..cents ($.........} per cubic yard. 

IteiB 5 For concrete raasonry, the sum of .dollars 

and cents (| ) per cubic yard. 

Item 7 For slope pav Ing^ the sum of dollars 

and .,.,..,.., .cents {^,... ) per aqusj*e yard, 

Iteia 8 For stone wall, the sum of ................ .dollars 

and ., cents ($ ) per lineal foot. 

Item 9 For placing cast iron pipe, gates, etc,, tl^e lump sum of 

.,..* .dollars and ...*.... ..cents (|.. ), 

Item 10 For building gate house arid appurtensncse, the lump sua 

of ,,.....,,... .dollars and .cents ($,....♦ .... J , 

Item 11 For macadam roadway, the sum of .dollars 

and , . .cents (#.. .....,..) per lineal foot. 

Item 12 For corfinion roadway, the sum of dollars 

and ,.,...,, **cent8 ($ ) Per lineal foot. 

Item 13 For clearlns reservoir site* the lump sura of ..,,,. 

dollars and *., cents (|,.,. ) 

For ext» work or materials, if any, as specified umer Article 
169, the reasonable cost of the work or materials, ae agreed or as de- 
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tem^ned .y th« E^m^ar, piua ten (10) per cent, of such c.^ 

(166) Tea par cent, of the val^ of .he work .on. an. ^..n^. ,^,,U 
ed under this contract, at tn. contract prices t^.reoi, shall be r^serv 
ed by the City until th. whole work, whlcl. is th. .u.j.ct or .his con. 
tract, shall De fully am entirely conipleted. 

(167) The contractor agreee to paka all the aeedod repairs on the 
eald ^ork during a period of one year after Ite final con^pletlon- end 
he agree, that the Board la authorised to retain out of th« rr^oneye pay- 
able to Mil. under thla agroeiaent the eum of two per cent, on the amount 
01 the contract, and to expend the saoe, or aa rnuch .hereof ae my be 
required. In mklng the aforeaald repairs to the satisfaction of the 
Engineer, if within ton aays after the delivery or millng of a notice 
m-wrlting to the Contractor or his agenta^ they shall neglect to mke 
the aforesaid needed repairs; provided, however, that Incase of an 
emergency, where In the opinion of the Engineer, delay would cause 
eerlous loas or damage, the Board nay laatce repairs without previous 
notice and at the expense of the Contractor* 

(168) It ie agreed that the Engineer shall, in all cases, deterralne 
the amount or ijuantUy of the severe kinds of work wiilch are to be 
paid for under this contract and the aifjouat of compeneatloo to be paid 
therefor, which condensation shall be at the rates agreed t^on for the 
Items of work herein specified, or a Just and reasonable price for 
necessary extra work done, directed and orcfe red pursuant to this con- 
tract and not otherwlee provided for, and shall, within thirty days 
after the work shall In all respects have been conapleted according to 
the tenae and conditions of this contract, present a final account and 
estlinate of the same to the Board, who shall review and, when satis- 
factory, approve the saan, and the City shall pay the entire sum so 
found to be due hereunder after deducting therefrom all previous pay- 
tnents and all OTiounts to be kept and all emoimts to be retalmd, under 
the provisions of this contract. All prior estimates and payments 
ahall be subject to correction In the final account and pavraent. 

(169) The Contractor shall do any work not herein otherwise provided 
lor which may De necessary for the proper completion of the workj If re- 
quired, but no such work shall be allowed or paid for except upon a 
written order signed by the Engineer end countersigned by the Chalfnaji 
of the Water Board, at prices agreed upon and stated In said order or lE 
the absence of such agreenent at cost with ten per cent, added and tnere 
shall b« no claim lor extra work or materials or articles or for daiaa- 
gfls sustained except under this article, 

(ITO) The Contractor shall, te fore the tenth day of the month succeed- 
ing that in which any extra work is done or materials furnished, file 
with the Engineer and with the Board a claim for such damage or extra 
work or materials, with the order or a copy thereof, on which such mrH 
or materials were furnished. In case the Contractor falls to so file 
euch a claim for such extra work done or mterlale furnished, ha shall 
nave no claim for compenaation for the seme against tne said City, 
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(171) The Contpmctor Bh&U give his pergonal a ttentlgn conetantly to 
tJit falLhJia prosecu'^ion of tho work, arid eliall not eeslgn, eUDlet, or 
trflnefer, uo any pareon or peraoas^ this contract, or ftiiy of the work 
hereby agreed to be perrorraed, or any of the moneye falling due or to 
becoae due under t^iie contract; and shaii not issue any orderfi or 
drafte on tlie City for any moneys due or to. grow due under this con- 
tract, unleee by and with the consent of the Board, II ret du ly had and 
obtained by resolution entered upon Uie ralnutes of the Board, am agrees 
tftat no par eon other than the party signing this agreecient ae Contractor 
shall have any claija thereunder; and that when Jie Is not pereonaily 
preaent on Uie work he ehall at all times be repreBented by a loremn 
or agent who Bhall ae competent to receive all Inatructiom or orders 
given under thla contract, and wiio shaii be the legal repreeantailve of 
the Contractor, 

(172 J The Contractor shall be held reeponelble for any or all imterlald Responeibiilty for 

or worJc done to the fiai amount of all payments cade thereon, and he 

win bt required to make good at his own coat any Injury or daT:]age 

which said raaterlala or «ork may sustain from any eourcee or caueta 

whatever before the final acceptance thereof, 

(173) If the work to be done under this contract ehail be abandoned, Conditlona Under 
*, .^ . ^ ,, which Board raay 

or If the contract ehall he sublet, or the contract or any claim there- Complete Work* 

under shall be aselgned by tne Conti^ctor, or If at any tine the En- 
gineer shall ne of the oplnlooj and sHall so certify In writing to the 
Board, that the conditions specified as to the rata of prcgrtss are not 
fulf tiled, or that the work or any part the reel is unneces&arlly delay- 
ed, or that the Contractor is violating any of the provisions of this 
contract, the Board raay notify the Contractor to fulfill the condltioue 
of the contract; ana should the Contractor fail to coiqply with said 
notice within three days, the Board may notify the Contractor to dls* 
continue all work, or any part thereof, and thereupon the Contractor 
ehall discontinue said work, or said part thereof as the Board may 
designate, and the City may thereupon, by contract or otherwise, as it 
jiuty de tana ins, complete the work or such part thereof and charge the ex- 
peoses thereof to the Contractor, and may take {possession of and use 
therein such laaterlals, aniiaals, machinery, implemente and tools of 
every description as may be found upon the work. The expense so in- 
curred shall be deducted and paid by Lhe City out of any moneys then 
due or to become due the Contractor under this contract or any part 
thereof, and In case such expense Is lees than the sum vf^lcb wotlLd have 
%een payable under this contract If the same had been completed Uy the 
Contractor, the contractor shall he entitled to receive the difference, 
and in case such expense shall exceed the latter bub, the Contractor 
shall pay the ajaount of excess to the City, 

{174) If the contractor fails to fully and entirely ccmplete and finisli Stipulated Damages 
the work In conformity to the terms and provisions of tliese epsclflca- 
tlone and this contract for building an earthen dam and reeervoir ivl th- 
in the time herein specified, he shaU pay to the City of ^rlngfleld. 
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Ma..., ^ne am or t^my-n., dollars {^Zf>) far eacn and ev.i-y day 
.hereafter, loclullng Sundaye and noUoaye. that u.e nniahlng or the 
contract is dalayed wnioh .m shaU be construed as stipulated and u- 
quidated damgea and net a« a penalty and simll be .educt^d f rc^ tbe 
a^unt diie by the tems or tne contract; provided, ncwever , that la 
case or justiriable delay, the Bo^rd shall havo tha right to extend tha 
tln^e ror the completion at ^id worJc, with or without the ranaaslon of 
the above rtientloned siJm agreed upon aa etlpulated and llqiildated 
dai^egsB , during the Um of said extension, but no extension or tioa 
for any reaaon beyond the tim rixed herein ror the completion of the 
work, nor the doing of any part or the worlc called for by this contract, 
ehall be deemed to be a waiver by the aald Board to the right to abro- 
gate this contract for abandomnent or delay. And If the Contractor sha^ 
rully complete the same before the tljue epaciriea, he shall receive an 
extra or additional payment of nrteea doUara {$15) for each and every 
day that hie work ts so rial shed before the time apaclfled. 

(175) In case of any neglect or refusal on the part of the Contractor 
to perform tne whole of the work, or rural eh all the jMterlale or com- 
plete the entire work within the time herein specified therefor [unleee 
Buch time hae been extended as aforesaid), ao that such neglect or re- 
-rwaal may be conatriied aa an abandoiameht of the work on this contract, 
then and in that event, the Contractor in every such case shall forfeit 
all right or claim for any conipe neat ion whatsoever for any part of such 
work which may have been so performed by him, or any materials which 
-may have been so rumlshed under and in pwrauance or thle agreement , in 
addition to th© damages for which he shall be liable to the City on. 
account or any Injury sustained by the said City arising rrom the neg- 
lect or default of the said Contractor In reapect to aald work, and the 
City shall not be in any znanner liable therefor. 
Suepenalon of Work (176) The Engineer of the Board has the power, at any tkie, te euepent 

the execution of the work under thla contract, and the Board shall have 
the power to continue such (suspension, and in Ita discretion, to vacate 
XhlB contract^ either for a neglect &r refusal to proceed with the work 
or for a violation of ajiy or either of the covenants, tenas, conjtltions^ 
and provisions of thla contract, without rendering the said Board or City 
liable for any deraages therefor, and without in any degree affecting any 
liability upon the bond given, by or on behalf of the Contractor there- 
to. 

(177) The Contractor agreee to furnleh sufficient security by bond or 
©therwlst to be approved by the Board, for payment by the contractors 
and BUb-contractors for labor performed or rurnished, and ror raaterlala 
uaad m Bsid confitruction In accordance with the provlaiona of the Acta 
flf Maeftachueetts of 1904, Chapter 549, 

(178) The Board of Water ConroloBloners and the City of Springfield, 
llaea., ehall be held blamelees for any dosiage to person or property 
arising from neglect on the part of the Contractor, or those in hie em. 
ploy. ThB contractor expressly covenants and agraes tha^, In the event 
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of a-iy amms^ reBtil^Jng from the work &a It progreGseB, or rrom ariy 
DsattBT 9T thing connected therewith or arUlng therefrom to any psrsftn 
ar property^ he win pay ana liquidate the same st hie own expense, and 
win aBfiuiae the llidJliUy therefor; and in the event ol any action or 
flctlone being brought agalnet the Board of Water CoiTmlselocers or the 
City of Sprlagrieid^ Maee., by reason of, or on account of, or growing 
out of said worJc or its construction, or anything connected therewith, 
the Contractor villf et hU own ixpenee, defend the Bame, end will pay 
any Judgroent recovered therein and win, la all respects, fully in dam- 
nify and save i:a rrolees the eald Board of Water Comralselonf re and the 
8tl<t City, ita officers, ©gents and repreeentativee fronj any and an 
codl, expense, payment of Judgnent, to be recovered or incurred In such 
action or actions j and the City shall heve the right to retain from 
the contract price tuch sum aa shan enable it to pay the amount of any 
clftlia for damseea resulting from any such accident, arxd the cost and 
disburstjrgents of any suit hrou^lit against the Board or eald City thart' 
lor^ until the validity of my such claim shall be eetabliehed, end 
finally determined, and if established end finally detenalned the seme 
aliaii be paid from the aiaount so retained; otherwise, such amount shan 
be paid ovtr to the Contractor. 

(179) The Contractor stipulates, covenants, ana agrees for himself, hie Patent Rights, 
heirs, executors, adialnlstratore, successors, and ssslgns^ that he has 
th« right, power, authority, and license to furnish aU said materials 
and HA all the ^vork in said specifications as hereinbefore described^ 
eiul that he and his heirs, executors and administrators, successore and 
assigns, will, at itie and their own cost end charge, defend any and al] 
actions or proceealnge that may be brought agalnet the party of the 
first part, the City of Sprln^sli&ld, ^ae.^ for infrlngocaent of patent 
rights, by reason of the use of arty such materials or articles furnlehec, 
or work done as aforesaid; and that he and they will indemnify and save 
harmless the said Board of Water Commlsaionerd and the ^id City of 
Springfield, msB^, Iroa any Judgnwnt that may be recovered against 
thaw or either of them for infringement of patente or patent rights by 
reason of the use of said articles or matsrialfi for the doing of sale 
work as aforesaid. 

(IBO) It Is agreed and understood by and between the parties hereto 
that the City, Its successors and assigns, shall not be precluded or 
estopped by any return or certificates made or given by the Engineer, 
Inspector, or other officer, agent, or appointee of the Board, under or 
%n pursuance of anything In this agreement contained, from at any time 
showing failure of performance Of any or either of the conditions of 
this contract, or the true ana corrected amount and character of the 
work which shall have been done, end materials which shall have been 
furnished by the Contractor, or any person or persons under this agree- 
laent, nor from at any and an tlioes withholding payment of the several 
eitofi herein specified until the Contractor v;hen thereunto required on 
bshalf of the Board, Shan imlce and furnish sufficient and Independent | 
proof of the quantity and quality of the work done and roaterlale fnmlsh- 
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ea uDaer this ogreeniein,. 

IN WITNESS mmEW, ts« «.id part!=9 Of i™ nm p«^ ^,, ^^,.. 
unto. <md to thr« oth«r original agr«™nts of uic, i,„or aal tow ',et| 
thalr corporate Boal, a:,tt h«v. caneea the a™e to u sl«,4 by a iMjorl- 
ty Of the Baia Water Co^lBtlomra of the CUy of SprlngfUW, «a th. 
party of the second part have hereunto, and to the three other original 
agreements of like tenor, and date, set their liands and eeale, the day 
and year first above writtea. 

The foregoing petition was entered on the fourteenth day or Noveraber, 
in the year of our Lord one thousand nine hundred ana eight and on the 
twelfth day of Decauiber, In the year last aloreeald, tne eald petuionei' 
filed Its Bald plane and epeclflcatlone of Us proposed work, w^lch 
were duly approved, and the ConralsBioners having Inspected the work 
during its progreee and it appearing that said plans and spec incat ions 
have been ralthfully adhered to, it l© ordered that the eanie be record- 
ed. 

Springfield, Afasg. 

NovaEtier 3rd, 1309, 



Chas. c. Spellnian } 
J. H. Sicloiian \ 

Wto* H, Porter ) 
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Conmonwealth of Maaeachusette, ^ 

HaioipQen, e&i 

PCTITION OF THE BOSTON & ALBANY RAILROAD OOf^AKy. 
To the Honorable the County Commissioners of the County of HainiJden; 

HespectfuXly represent© the Boat on & Albany Railroad Cornpany 
that It requires additional land without the llMte of the route fixed 
in zhe Town of Chester in said County of Hampoen, for the purpoas of 
making and eecurlng its railroad and for one or more new tracks adja- 
cent to other land occupied by It by a track or tracks already In use, 
which additional land Is bounded and described ae follows :- 

Beginning at a point on the dividing-line between land of the 
Boston & Albejiy Railroad Company and land of Charges H. Khoi distant 
forty-one and twenty-five hundredths (41.25) feet eaeterly front the 
base line of the location of the Boston a M:i&ny Rallroaa measured at 
right angle© thereto at Station 6664 J thence running northerly by said 
dividing-line thirteen hundred Uaoo) feet to a point distant forty-oua 
and twenty-five hundredths (41,25) feet easterly froro eald baee line 
laeesured at right angles thereto at Station 6677; thence turning at a 
-rlgiit angle and mnning easterly sixteen and five tenths (16.5) feet; 
thance turning at a right angle and running southerly by a lice parallel 
with and distant firty-aeven and seventy-five hundredth© (57.75) faet 
easterly rron> aal^ base line thirteen hundred (ISOOj feet; thence turn- 
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Ing ftt a rl^t angi« and ninnlns westerly slxUen ana five tentbe 
(16.5) feet to the place of D«glnnlng, contflinlng toTVy-tdm nundredt&s 
of an acre raore or loss. 

Hererence lu made to the plsn ent-Uled "Aaaitional Land Eequiri4 
toy the Boston & Albany Railroad for Hallroad Purposes In the Town of 
Chester, Maee,- dated April 190& and signed -by E. E. Stone, Chief Engl^ 
near, ana ffiniam Parker, Principal Afi6»t EngT^ filed herewith. 

Your petitioner further rspreeente that it la unable to obtain 
%h9 same by e^greenitnt with the oimere aiia tmt the following are aup- 
poMd to be the ownera of Bald land, namely - Cherlee H. Knox of said 
Chester^. Hfllltiba e. aalth or Farmington in the State of Connecticut, 
aubject to claims If any, of the credltora of Olive C. Knox, late of 
said Cheater, deceased. 

Where Tore your petitioner prays that your Honorable Board will 
praacrlbe the limlte within which the eacie may be taken, without the 
pannlBBlon or the owners, after due proceedings In the preialeea. 

Boat on & Albany Kallroad 

Woodward Hudaon, 

Counsel. 

Tilt foregoing petition was entered at a meeting of the County Conmielon** 

era holden at Bprlngfleia, within and for sain County, on the fourth 

Tuesday of June, in the year of our Loi'd one thousand nine hundred and 

nina, asd was continued to thla meeting and flue proceedings having oeen 

bed thereon, the County Conntlseioners file the following decree, to wit; 

CoETTOnwealth of Massechueetts, 

Hampden, es: 

In the laattsr of the petition of the Boston aiid Albany Railroad 
CoRpauy for leave to take addltlyual land in the Town of Chester In 
said County, 

Ataneetlngcf the County Conrjlss loners held at Springfield on 
Wedneeday the first day of Septamber 1909, and by an adjourmient at 
Chester on the twenty-fifth day of September 1909, U then and there 
appearing that all persona interested therein had been duly notified of 
tlie above petition and of the time and place of said tneetlng and hear* 
Ing thereon in manner preecrlbed by law and in accordance with the 
order issued on said petition, and hearing having been had at which the . 
petitioner wss represented by couneel and the respondent, Charlea H. 
Knox was present in person, anU the subject matter of said petition hav- 
tug been duly considered. I 

It le now DETKBiIINED and ABJITICED that the said Boston and Albany 
Ballroad Company requires the land described in as Id petition for the 
purpose of nek Ing ajiO aecurlng Its railroad and for one or more new 
tracJcB adjacent to other land occupied by said corporation by a track 
already In use, and is unable to obtain the some by agreement with the 
owners, and it is further determined, ordered and decreed that said land 
may be taken as by law provided within Uie following limits, to wlt:- 

Land In Chester supposed to belong to Charles H. Knox and 
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land or the B.a^on am Albany Ballroad Company a^ i^ad of doarUt H 
Knox distant rony-one an<i Lvmnty^nve humred.ha (41.25} feet .a^erly 
f™ the baa. line of the location of th. Bo.ton ana Albany Railroad 
measures at right anglee thereto at Station 6664; thence running 
northerly by aaia dlvlolng-llna thirteen hundred (1300) feet to a polht 
dlfltant forty^one and twenty -five hundredths (41.25} fe.t easterly 
from said hase line meaeiirod at right angles the mo at Station 6677* 
thence tui-alng at a right angle and running eaaterly sixteen and five' 
tenths (16,5) feet; thence turning at a right an^e and numlng southar 
ly by a line paraiiel with and clstant flf ty-eeven and seventy-flve 
hundradtiiB 157. 75) feet easterly from said base line thirteen hundred 
(1300) feet; thence turning at a right an^le ajid running westerly six- 
teen and five tenths (16.5) feet to the place of beslimlns, containing 
forty-nlm hundredths of an acre tnore or lees. 

.Bslerence la Ejaae to the pltin entitled ■Additional Und Required 
by the Boston and Albany Railroad Cotnpany for Hallroad Purposes in the 
Town of Chester, Mass.* dated April 1909 and sli^ned &y E. E. Stone, 
Chief Engineer, filed herewith. 

CMS, C. Spellioaji ) County 

, ,. ^, : Coiaaissloner© 

J. M. Slclanan ) 

; Hampden County 
Win. H. Porter ) " 
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To the Honorable Board of County Comniss loners of the County of Hanpdea: 

Respectfully represent the undersigned inhabitants of the Town 
of Monson In said County of Hanpden that the location and boundary 
lines or a certain way called CuehDmn street in eald Monson are uncer* 
tain^ in dispute, and Indeterrjlnable. 

WHERKFOBE your petitioners pray that for liie purpose of establlst 
log the boundaries of said way, end the width end course thereof, your 
Honorable Board may relocate or locate anew so unicili of aaid Cusiiman 
Btreet as is included between the easterly line of Main street and a 
point where said Cushman street iB intersected Dy the weeterly line of 
Gates street, so caUed, prolonged, said proceedings to be hnd under 
aj^ by virtue of Section twelve of Chapter forty-eight ol the Revised 
Layfs of MESflachusetts, and acts In amendment thereof. 

Kdward J. Hughes and others. Petitioners, 
The foregoing petition was entered at a neeting of the County Comleeloa- 
ers holden at Springfield, within and for eald County, on the fourth 
Tuesday of Jane, In the year of our Lord one thousand nine hundred and 
nine, and was coir.lnued to this meeLlng and due proceedings having been 
had thereon, the County Comlssionei^ flla tne Xollowlng location report 

ti& wlt:- 

* Coiaaonwealth of Massftchuaetts, 
Hampden, as: County Coim.iUeloners* Meeting, October Sth, 1909 



j pctQb ar Jla£tiJi£j_ 



On in& Petition of Edward J. Hu^es and otiierfl, pray Ins lor a 
blshwaiy to tte located in the town of Moneon. It appearing that all 
peraoae and-corporatlona Interested therein had De«n duly notified of 
tiw tlDs and placa of rase ting, the said County connlsslonere tildj on 
-tJie seventu day of Septemter A. D. 1909, view said hlgHwayj am hear 
all parties Inta rested, and did adjuoged that cokbroh convenlfiritie and 
necessity required that said highway should be located. 

And now aald Commissioners locate said hli^v/ay in the nanner fol-> 
lowing; Beginning at a stone tjound on the eaetarly line of Main Street 
BSA yit southerly line of Cuehoan Street, thence N, 73* 22* E. three 
hundred and forty (340) feet to a stone ooundj thence N, 71' 50* E» six 
hundred and fifteen {61d] feet 10 a etone bound; thence S. 6y* BO* E. 
oae hundred and seventy-one and thirty one -hundredths (171.30) feet to «; 
stone bound, the above is the ae script Ion of the southerly line. 
The northerly line la described as follows; beginning at a stone baund 
oa the easterly line of Main Street and the northerly line ol Cushman 
Street said tound being fllty-two and seven tenths (52.7) feet, measuret 
along the easterly line of Main Street, from the bouna wnlch ciarJCB til* 
tieglnnlng oi the southerly side; thence N, 73' 40» E, one hundred and 
twenty-seven and seventy-one one-hundreathe (127,71) Teet to a stone 
t»0UTid thence N. 75* 35* E. two hundred and nineteen and twenty-five one- 
Itundredths (219,25) feet to aa Iron pin, sal a pin being forty- one and 
twenty-five one-hundredths (41.25) feet from a stone bound on the 
southerly side of i-he strtset; thence N. 71' 50* E, elx hundred and 
twenty-nine and seventy one-hundradthe (629,70) feet to a stone bound; 
tbfince g, SB* 20* E. one hundred and seventy- six and eighty one-hundred** 
tha (176,80) feet to a stone bound on the westerly line of Gates Streeti 
For the laot two courses the northerly line le parallel to the southerly 
iilia, and forty- one and tvmnty-flve one-hundredths (41,25) feet distant 
therefroni. 

And the owners of the land^ over wnlch said highway is thus laid 
out, are allowed imtll the first day of Koveniitier nextj to remove there- 
iTffln their buildings, wood, tinjber or trees. And said Conmlssi oners 
having heard the proprietors of eald lands, hy theme© Ives, or their 
aeonta, on the eubject of damsses, by them sustained by reason of laying 
out eald highway, have estltoated the ssnie as foilo«fe, to wit: 
"To the Trustees of the Methodist Episcopal Church at ^100, 
To hi paid to then by the town of Monson, wiien tlie land over willed the 
highway Is located ahall have been entered opon and possession taken 
for the purposa of coastructing said highway « 

The plan of said location le filed herewith and made a part hereof. 

Ghas, c, Spellman ) 

* 

Ji M. Slckroan j 

* 

Wa. H. Porter J 

Hanpden, ss: County Com is si oners ' Meeting, OCLober 6th, A.D.1909 

The forfegolng report le filed and accepted, and thereupon Itf-le 
ordered that the some be recorded; that the said road mey be known as a 
public highway forever. 

Atteet:- ._, Robert 0, Morris, Cleric , 



County 
ConiBlsslonars. 



Selectmen of Aga- 

wwn^ Pet IL loners Harapilen, ee: 

J or adteratton ol 

croeelng at Spring 

field street, in 

Agawum, I 

= 53, — ; 



Coranonwealth of liasaachiieetts. 



To the county ConmlsBloaore of the County of Hai:ipden:- 

Reepectmiy represents your pet ill oners that they are the 
seUctnien or the InhahUants or the Town of Agawagi a rm^lclpal corpora- 
tloh within Bald County, 

That It IB necessary for the security and convenience of the pUblii 
that an alteration whlcH does not Involve the aholltloa of a crossing 
at grade, should be jnade at the crossing and Hi a bridge at the cro Be- 
ing of a highway In said Agawam, called Springfield street, over the 
tracks of the railroad constructed hy the Hartford and Connecticut 
Western Railroad Coapaay, and now owned or operated according to the 
Inforaatlon and belief of your petitioners, hy^the Central New England 
Railway Company, upon which hrldge the Springfield street Ballway com- 
pany 1b authorised to lay and use He tracks, 

Wlierefore your Petitioners pray your Honorable Board, after public 
Dot Ice to hear all part lee Interested, to decide that an alteration in 
said hrldse Is necessary, to prescrllDe vhe manner and limits wlthlja 
which It shall he made, ana to forthwith certify such decision to the 
parties end to the Board of Hal Iroad-Coroinlsfi loners ol the Coimonwealtlj, 

George H, Reed 

Daniel J . Collins 

A, H. Brown. 
The foregoing petition was entered at this meeting end oue proceedings 
having been had thereon, the County Concilssloners file the following 
decresi to wlt:- 

ConvQonwealth of Massachusetts^ 
Hampden, se: County Conrties loners* Meeting. NovejiEer 22, 1909. 

On the petition of the Selectmen of the Town of Agawan, represent- 
ing that it Is necessary for the safety and convenience of the public 
that an alteration which does not Involve the abolition of a crossing 
-at grade, ahouldbe made at the crossing and In a bridge at the cross- 
ing of a highway in said Agawam, caUed Springfield Street, over the 
tracks of the Railroad constructed ty the Hartford and Connecticut 
Western Railroad Company and now owned or operated, according to their 
information and belief by the Central New England Railway Company, upon 
which the Springfield street Railway Company Is authorised to lay and 
uae Its tracks i and praying that after piibllc notice, a hearing t.e 
given to all persons inte rested; that a decision be made that certain 
alterations are necessary; that the manner and limits within ^Ich such 
alterations are to be made shall r,e prasorlbed; and that suoh decision 
be forthwith certified to the parties and to the Board of Railroad Com- 
miemoners of the Coni^nwealth, aU of which will more fully appear by 

reference to sslO patinon, 

S»ld pMltlon «u entered on ihe elsbth <tey of Ocwder, 1909, an- 
on the nlnu. ^ of -l-i "«*" ^l-* co^eelonere caused d„, noUce 
to .e slven lo ell pereone end corpore^lo«e In^er^eted, of ^ne u™ 



ll 



m 




.OcLQber Mee^lag^.- 



wHea and %hn place where thty ehould meet for the purpose ol v leaving 

preialees erai hearing persons, a© by eald notice on file fully appeare. 

And now on this twtBty-second day of Novectoer 1909, eald Coiiicil68loj|- 

•P» make return of their proceedings In the preplees &b f olio we: - 

the County CommUslonece for eaid County having given notice a& 

the law directs, raet at the Town Hall In Feeding HlUfi in eaid Agav/ani 

on Saturday the thirteenth day ot Kovernberj 1909, when the promisee were 

examined and persona interested heard, at which ^l^le and place said 

Ijearlng was adjourned to Monday November 22, 1909, at the Court Houat 

In Springfield, at which time and place all persona were fully heard, 

and afttir due deliberation, said Coimlsaionars decided that certain al- 

ttratlons are necaseary and prescribe the manner and limits with In whlct 

t^ey shall be made to be as follows; the fences now situated near the 

center and along the southerly side of aald bridge at said crossing 

Shall ^a reraoved; a fence sltailar In design, material, and constructtcn,! 

$0 that now situated upon the northerly aide of said bridge, and so 

Xar aa the present construction of said bridge will permit braced In a 

Bltallar manner, shall ba built upon the southerly side of eaid bridge; 

and the top layer of planking upon that portion of the bridge between 

the middle and northerly fences at present thereon slmll be removed, 

William K. Porter on account of realdence being disqualified to 

act, George W. Bray, Asao^lfite Coranlseloner, acted in hie place, 

Chas. c. Spellraan ) County 

: Commissioners. 
J. M. Bickman j 

Geo. W. Bray ) Associate Conjr, 

Decision certified to the parties and to the Board of Hallroad GoiotIs- 

Q loner a. 



Commonwealth of Massac burette. 
Banjpden, bqi County ComEiiaslonere* Meeting* November 3rd, 1909 

Whereas, It has been made to appear to said Coioiiisel oners 
that Bridget McGowan of Westfleld, in eaid County, waa sentenced to the 
House of Correction in said county, on the 2lflt day of No venter, 1908, 
by the District Court of Western Hao^den, and whereas It further aitpear^ 
that a written permit to be at liberty viae ieaaed to the said Bridget 
McGowaji on the 15th day of October, 1909, by said Ooraai&slonere arri it 
further appear© that said Bridget McGowan has buen convicted of a cr Ira© 
punishable by linprleonment Jt is now ordered by said Commissioners that 
the said pens It be revoked, 

Chas. C. apellman ) 

J* M. SicKman ) 

Wa. H. Porter ) 



Order revoking 
permit to be at 
Liberty. 
Bridget McGowan. 



» County 
Coianisaioners, 



I 



Ontor for Transfer 




Connonweaith of Maasachuaetts 
Hampden, ,,: county Co^iasloaers. Weetlng. ' M^vem^.r 3r<l, i9od 

To Fred A. Bearee, Treaeurer of Haimjden County. 

YOU are hereby autttorUed to traoBrer rrom ^ne General 
Fund in your Jmda as Treaaurer, to the fund for the Addition A Altera- 
tlotts at the Court House, the sun of nfteen thoueand dollars (|15,oooO 

Chas. c» Spellra&n ) 
J. M. Slckmah j 

lni» H. Porter j 



County 
Commleelonera, 



County Treasurer 
authorised to pay 
State Treasurer, 
oa etatt highway 
accouuti. 



Comoonweedth of MassachUBette. 
Haapden, esi County CofinlBB loners' Meeting. Kov^niDer 3rd, 1909 

VOTED that Fred A. Bearee, county trsaeurer, be authorized 
and directed to pay the Treasurer ol the Comnon wealth of MaesachuBette 
on State Highway account, the sum of eighty- three hunared fourteen and 
eixty-four one -hundredths dollare (^314.64) as follows: 

Principal aun i|T,253*50 



County 
CcnnlsBlOFiera, 




Chae. C. Spelljnan ) 
J. M. SlckLiaa j 

p 

llfci, H. Porter J 



0r4er revoking Ooramonv/ealth of Maseachusette , 

permit to be at Hampden, ss: Coutity Conmieslonera* Meeting* Koveniber 22, 1309. 

Liberty, flhereaa^ It hae been Kiade to appear to said Conmlssiozier© 

William J, U, Klley that William J. M. KUey of Holyoke, in aaia County, was sentenced to 

the House of Correction in eald county, on the 8th day of May, 1909, 
oy the Police Court of said HolycJce, and whereas It further appears 
tliat a written p<*rmlt to be at liberty was i&uued to the said William 
J. M. KUey on the ISth day of June, 1909, by said CoEm Is e loners and 
it further appears that said William J. M. Klley has been convicted of 
a crime punishable by imprisonment it Is now ordered by said cormlsslcii. 

era that the said permit be revoKed, 

Chae. C. Speliman ) County 

J, M, SicJoaan ) Cod-il 66 i oners. 



w 



f 



p 


1 


J 

iSctober Meeting, lordmi 


1 




Coiaaon wealth of Maeeachus^ttB . 


Beleaaed from ^M 


■ 


Homposa, «e: 


Training Bchoel on B 


^^M 


B 


At ft BB Btlng of the County OonKilssionera of the County of 


parole, ^M 


^^B 


■ 


HajnpUen, Mlden at aprlogneld, v^lthln and for said County, «a tae 
riret day of Decenaar^ A. 0. 1909, 


Antonio Morana H 


p9 


^v 


V 


B 


Votad; A request having been taada to the County Comralaslonere of 




H 


H 


the County of Hanpden by Erwln G. Ward for the releaae of Antonio 


1 


H 


H 


-gorana of Holy oka, frooa the Hangjden County Training School j a notice 


i 


^1 


B 


and opportunity to tie hoard having been given to tha Superlnoendent of ■ 




H 


^^B 


Scisoola of the city of Holyoke, alter due ootlce and hoarlng, it Is 




H 


^^^^■jl 


considered nnd adjudged iDy aald coDBnle a loners that It will oa lor the 




H 


B 


t>eat Interest of the said Antonio Morana to he at liberty. 




H 


B 


And th&reui)on said CoEtnleal oners order that he he rsleased forthwith. 




H 


B 


tmdar the provUlone of the Acta of 1904, Chapter 220^ Section 4, upon 




H 


1 


the following condition, that he conforra to the school regulations of 
the city of HolyoKe. 

Robert 0. Morrle, Clerk, 




1 


1 


Cojidon WB alt h o f Mae &a c hua e 1 1 a . 


Released from 


1 


B 


Haiqpden, ea: 


Training School on 


B 


B 


At a meeting of tne Coimty CommlB&ioner^ of the County of 


parole. 


B 


B 


Hanpden> holden at Springfield, within ana for eaid County, on the 


Rayiaond O'Connor 


B 


^B 


flrat day of Deoeniher, A. D. 1909. 

Voted: A request having been inada to the County Commissi oners of 




^H 


B 




B 


B 


the County ol Harnpden, by Erwln G. Ward for the release of Bajinoiid 




B 


B 


O'Connor of Holyoke, from the Haripaen County Training School, a notice 




B 


B 


And (s^porttmlty to be heard having been given to the superintendent of 




B 


B 


Sehoola of the city of Holyoke, after due notice and hearing, It is 




B 


B 


conaldered and adjudged hy aald commlaelonere that it ^111 he for the 




B 


B 


best Intereet of the said Raymond O'Connor to be at liberty. 




fl 


B 


And thereupon eald Cocanl as loners order that he he released forthwith. 


|i 


: fl 


B 


under the previa 1 one of the Acts of 1904, Chapter E20^ Section 4j upon 


1 


1 


B 


the following condition^ that ha conform to L/ie acaool regulations of 




1 


B 


the city of Holyoke, 




^B 


1 


fiobert 0, Morris, Clerk. 


' 


9 


1 


Da camber 1, 1909. 

The copies of the racorde of votes for County Treasurer, 
having been examined and counted «b ^tUa luw^ 4a», it appears that Pred 


Votaa , 


1 


B 




^M 


B 


A. Be area, of Springfield, has seventeen thousand two htmdred anH two 




^^H 


» 


' votea, George S. Ball, of Chleopee, has wo thousand three hundred and 


i' 
1 


J 






I^^^bhhhh^hI 




^^^^^^^^^^^^^^^^^^^^^^^^^^^1 



158 




t...ty-four votee.A. A. Cutting or ffeet Sprlngtiaid, has oae vo^e 
J. E. convmy haa one vote, j. t. Calahan ha« one vote and w ' 
Studley has oae vote. The said Fred a. B.arse, or aprln^neld! has th« 
highest aianber of votea and is aociared to be elected. 



AUowance for dama. The em of five hundred and seventy dolUre and ninety eent^ le allowed 



ges dona to Sheep. 



Land daraages 



^30,00 



Accounts 



^28,^63,71 



lor damaaee and other expeneee incurred under tne Statutes relative to 
Doge, and the sane is ordered to be paid out of th# moneya received by 
j the County Treaeurer under the provisions of said Btatytes, 



The followlna persons ore allowed the sum set against ^nelr naniee for 
daxaages to lanos taken tor hlgh^vays, aniountlng to the eum of thirty 
dollars, and the aaiue are ordered to be paid from tiie Ccunty Treasury. 

To Scott Adante on p#iltion ol 3, S, Bodurtha et als ,...,,..$15. 

• Henry E. Bodurtha on ^letltlon of S. 3. Bodurtha et als. .......$15, 



Sundry accoimte being presented, are allowed, and the ea^se, amounting 
to the sum of twenty weight thouaond^ three hundred and sixty-three 
dcllare aiid seventy-one are ordered to be paid from the county treasury 



Hampden, se; De center 20th, 1909, 

JudBJoent 16 entered up according to reports ac and all 
matt era not acted upon are ordered to be continued anu this meeting 
la adjourned without day. 

Attest:- ' /f p jf A / 




-jpaeactiaf M '^^t'^HT 



The ConniOQTOaltfe of JIaB8acllUfiB^ts. 
r&uiQ3den, ee: 

At ft aening of tJie County Comal set oners tegun and holdea at 
^rlngfleld, wlthU and lor eaid county of Hampden, on ^^* fourtn 
Tuesday or Deceriber, ftelng the twenty-eighth day of said month, and by 
ftdjoumnent on tiie tMrtleth day of said month j In the year of our Lord 
one thousand nine humired and nlns, 
present, 

Charles C. Spellraanj Esq., Chairman) 



James M. Slckman, 
ntn. H. Porter, 



i 



County 



rConctlsel oners. 



) 



I 



County 
Connlsal oners. 



And hy adjouranent on the fifth, sixth, twelfth, twenty-first and 
twenty-f ourtii day of January, In the year of our Lord one thousand 
Dine hundred and ten. 

Present, 

Jamas U. Slckman, Esq., Chairman) 
Vm. Ht Porter, ■ J 

Charles C, SpelLijan,* ,) 

And by adjournment of the tUlrty-flrst day of January^ and by adjourn- 
jBflnt on the second, fourth* f Ifthj twenty-first and twenty-fifth days 
of February, and by adjoumnKrtt on the second, fifteenth, seventeenth, 
tw«nty -fifth, twtnty-nlnth and thirtieth 6&yB of March, aiid by adjotim- 
ment on the sixth and eighth days of April, in the year of our Lord 
one thousand nine hundred and ten. 
Present, 

Charles C, Spelloan, Esq., Chairman) 
William H. Porter ■ J 

William H. Bralntrdj * j 



County 
Coroni 68 loners. 



Charles C« Spellioan, of Springfield, having been declared by the Board 
nf Examiners, elected County Comiaissloner for tne term of three years, 
and having been duly sworn, appeare on said fifth day of January, and 
the Board, consisting of Jacoies U, Blckman, ftm, H. Porter and Charles C, 
JSpelLnan, Esquires, proceed to the choles of a chairman. Th$ whole 
number of votes east Is three, of which Jsi.'^s U. Sickman, Esq* has twOf 
and is chosen chairman of the Board for the ensuing year. 



To the County Comal esloners of the County of Hewpden: ClarK Goodwill et 

Respectfully repre seats the mderslgnsd cltlaene of Hajnpden for'slteratlon^Ind 
County that the highway leading from Springfield to the town of KfeJnpden 'Sorth^road^^ieadlSg 

m said county, and known as the North road leading from Springfield to SdeSfln^E^st ^"^ 

Haaipden, being a continuation of Allen Street, in said Springfield Lon^j^wadow. ^ 

from the Springfield line near the top of Marlchajn hill east to a «tdne ■ ^' ' 

poet at the Hampden line, and bslng wholly within the town of Eset 



.i5£L^ 



tonewadow In said County Is out ol 



repair, BanOy, niled with ruts mi 




IB not IE a 8afe and convenlenc:e condition ror travel; that c^on con- 
venience and neceealty require that eald highway ehauld be altered, 
changed In grade, and sjjeclflcaaiy repaired. 

Whererore we pray your Honorable Board to view eaid highway and 
order auch alterations, changes in ^ade, and epecUic repairs aa ehaU 
to your Board aeeoi necessary and proper, 
Hampden, Maes. 

May 1, 1909, 

Clark Goodwill and others. Pet it lone ra, 
The foregoing petition was entered at a meeting of the County Conmea- 
l oners nolden at Springfield, within and for said County , on the 
second Tuesday of April, In the year of our Lord one thousand nine 
hundred and nine, and waa continued from meeting to taeetlng to this 
meeting, and due proceedings having been had there on, the County Cora- 
mlsslonera file the following decree, to wit;- 

Comnonwealtii of Massachusetts. 
Hampden, &u: County Comal ssl oners* Meeting, January 5, 1910. 

On the Petition of Clark Goodwill and others, praying for 
specific repairs on a highway In East Lon^nsadotr. It appearing that 
all persons and corporatioofi lotereeted therein had been duly notified 
of the time and place of meeting,, the said County Cormlss loners did, on 
tha twelfth day of June A, D. 1909^ view said highway, and hear all 
parties interested, and did adjudged that coramon convenience and necess' 
ity required that said highway ehoiild have specific repairs 

And now said Coionii&sl oners order specific repairs to he made on the 
highway known as tha Rorih road leading from dprlogfleld to Hanq^den 
from the Springfield lino near the top of Markham hill east to a stone 
post at the Hampden line, being wholly within the town of East Long- 
meadow, as follower The same to be finished so that eighteen (IS) 
feet in width thereof throughout the whole, exclusive of gutters on the 
aides, shall be safe and convenient for the passags of teams of every 
deecrlptlon, with custojmry loads. The form and nianner of construction 
shall be as follows: aU obstructions ehaU be removed from every part 
of the aame to the width aforesaid, end so cro^med that the center shall 
be ten inches higher than the sides . Drains and sluices shall be of 
proper construction not less than twenty-four feet in length and of 
sufficient capacity at aU places necessary for conducting away the 
water. The surface of the traveled part of said highway not lose than 
fifteen feet wide and to the depth of eight Inches shall consist of 
giBvel or other material which shall be pemanently hard. Hailing 
shall be erected at all dangerous places, and the whole shall be done 
m a worlooanlilce manner, to the acceptance of the Commissioners. 

And it is ordered by said Contniaelor^rB that the inhabitants of 
«aid town Of East Lon^adow shall, on or before the first day of June, 

1910, complete and finish the same . 

Chas. C. SpBlIit»n ) county 

m. H. porter '} ConnUss loners. 



_Digfljao er Mf at'< «ff ,1909 



BMUPdan, Bs: County Contniasl oners* Meeting, January SjA.D, 1910. 

The foregoing report 1© filed and accepted, and thereupon It 
le ordered that the eame T^e recorded j that the eald road may be Icnovm 
ae a pUBllc highway forever. 

AttQStT- 

Rottert 0, Morris, Clerk, 



Conmonwealtl) of Maesachueetts* 
lian^dant eet 

At a DKietlhg of the County Goi£mlaaloaers of the County of - 
Hampden, holden at Springfield, within and for said County, on tlie 
tweaty-e ightJi day of Decenlber, A. D. 1909, 

Voted: A requeet having been raade to the Coiunty Conralse toners of 
the County of Hampden, by Erwln C, Ward for the release of Maurice F. 
ScanloD of Chi cope e Fftllfi, frcan the Hampden County Training School, a 
not let and opportunity to be heard having been given to the Superlntea- 
deat of Schools ot the city of Chlcopee, after due notice and hearing. 
It is considered and adjudged b^y eald coimilBsl oners that it will be for 
the beat interest of the said Maurice F, Scanlon to be at lllDerty, 
And thereupon said Conraieeionere order that lie be released on the first 
day of January, next, under the provleions of the Acts of 1904, Chapter 
2£0, Section 4, upon the following condition, that he conform to the 
school regiaatlons of the city of Chlcopee. 

Robert 0, Morris, Clerk, 



I 



Bel eased from 
TralDlng School 
on parole, 
Maurice F. Scanlon 



CoBtaon we al th of Ma s sachuse 1 1 a . 
Bampden, es; 

At a meeting of the County Coianlss loners of the County of 
Hfljnpden, holden at Springfield, within and for eald County, on the 
twenty-eighth day of Becenaber A. D» 1909, 

Voted: A request having been made to the County ConmlBBioaers of 
the County of Hanipden by Erwin G, Ward for the releaee of Valialre Si- 
cotte of Holyoke, froni the Hajupden County Training School^ a notice aid 
opportunity to be heard having been given to the Superintendent of 
Schools of the city of Holyoke, after due notice and hearing. It Is 
considered and adjudged by said commlaelonere that It will be for the 
beet Interest of the said Valmlre Slcotte to be at liberty. 
And thereupon said Coianlssi oners order that be be released on the first 
<lay of January, next, under the provisions of the Acts of 1904, Chapter 
220, Section 4, upon the followijog condition, that he confonn to the 
school regulations of the city of Holyote. 

Robert 0. Morrla, Clerk* 



Released from 
Training School 
on parole, 
Valmlre Slcotte 





Conmonwealth of Maaaachusetts 

Hainpden, bb: county Co^salonera^ Mmii^. ' Dec.^„ 38^, i90i 

To Fred A, Bears#, Treaeurer of Harapden County: 

You ar^ hereby authorized to tranaler :rom the 
General Fund in your handa aa Treasurer, to the f.md for the Hall ot 
RocordB, the eum of eighteen thousancl dollara t|18,000.) 

Cha8. G. Spellamn ) county 

Wta. H, Porter j Connie el oners. 



Cocnionwealth of MaaBachusette. 
Harapden, as: Springfield, Decen^er 30th, l«>09. 

To Fred A. Bearee, County Treasurer: 

You are herehy authorized and directed to pay to 
the treasurer of Hampshire county for the Mount Tom State Reservation 
Fund the eum of four thousand one hundred and thirty doll&ra (|4,130,) 

Chas, c, Spellioan ) County 

'«&. H* Porter J Coranl Bolonera . 



January 5, 1910, 

Fred A. Bearee, oi Springfleldj County Treasurer, appears, is 
ewom, and gives a hond for the faithful discharge of the duties of 
said office, Said bond Is approved. 



Conmon wealth of Maesachusetts. 
Hfeunptlen, as: Springfield, January fith, 1910, 

Whereas in the Judsnent of the County Cojunlselonera th« in^ 
tereats of the county ol Hanpdec demand an eipendlture In excess of ih© 
amount authorlaed by law for Hlgnwaye, hrldgee and land damages In 
eaid County, said County Coionl eel oner e hereby authorise the County 
Treasurer to transfer from the account for Training School, the sum of 
six hundred and eighty-one dollars and fifty-one cents (|681,5I) In 
addition to the ajnount authorised by lavr for the purpose aforesaid. 

The reason for such transfer Is that the appropriation authorised 
for the purpose aforesaid is exhausted » 

C, c. Spellman ) County 

Wtn. H. Porter j CcowUs loners 



I 

I 

I 




jeceaSfir itsBiliig.igoa 



Comnonwenlth of MaseachUBettpS, 
Bfijnpden, Be: Springfield, January 6, 131^. 

Whereas la t&e Judgment of tM County Count les I oners the in- 
terteta of the County of Haiupden aemand an expenditure In excess of the 
emount authorized by law for Law library In eald County, said County 
Concilsaionere herehy authorize the County Treasurer to transfer frota 
the account for Interest on county debt the euro of ninety-eight dollara 
and fifty- seven cants (#98.57} in addition to the amount authorized by 
Xaw for the purpose aforesaid. 

The reason for B\ich transfer is that the appropriation authorized 
lor Uia purpose aforesaid Is exhausted. 

C. c. Speliraan ) County 

Itai, H. Porter ) Comnie el oners. 



Order for Transfer 



CoirmOTi wealth of Ma&sachusetta^ 
Baatpden, ss; Springfield, January 6th, 1910. 

Ulisrias in the Judgment of the County CocniisB loners the In- 
terests of ttie County of Hampden dejoaand an expenditure in excess of 
tht amount authorized by law for Building county buildings la said 
County, said County Conmlse loners hereby authorize the County Treasurer 
to tr&nefer from tne account for Fa pal ring, furnishing and ii^p roving 
county "buildings the smi of thirteen thousand, eight hundred and fifty- 
two dollars and sixty-five cents (^13,852.65) In addition to the amount 
authorized by law for tUt purpose aforesaid. 

The reaeon for such transfer 1& that the appropriation authorized 
for the purpose aforesaid is exhausted. 

C. C* Spellmaji } County 

Win. H. Porter ) Conwissioners, 



Order for Transfer 



Estimate by the County Commissioners of the County of Hampden of the le-i County EstlEfite. 

celpts and Expendlturee of said County for the Year ending, Dec, 31,1910 

Also, Statement showing the Unappropriated Balance in tJie County Treaa- 
ury at the Closing of the Treasurer's BooKe for the Year 1903. 

BECEIPia (ESTIMATED). 

Interaet, 1000.00 

Clerk of courts and registei's of Deeds, 12000.00 



1. 
S. 
3. 
4. 

i. 
6. 
t, 
8. 



District and police courts. 

Jails and houses of correction, 

Flnas, costs and fees. 

Highway and bridge account^ 

Training schools, 

Ulscellaneous, 

Total, 



1500.00 
4500. 
1500.00 
00.00 
2000.00 
100.00 



$22600.00 



iSL 



(t; ) Le ee^mona^ he in t or dog msa , 95 




„.^ Brought forward. ....,_ ..$£2600.00 

OTATJMEOT ^UWINC E^DwrEC TOTAL MOUi;r AVAILABli, 
Balance In Treasury at the cloelng ol the boofce 

for .hi Year 1909 ^,,^,,^^^ 

la) Lese special ftpproprl&tlone, $23579,64 



Total (a) ana {h).. 



**■**» # j_ 



- - - -g 

*'°^ ^fi??^^^!3 Treasury, unappropriated: add to 
eetlJBated receipts above. 



34766.59 



126430.42 



EetltnatBd total amount avallaUle, !>49Q30.42 



ESTIMATFaJ EXPENDITURES FOR 1910, 
It etna , 

1. Interest oa county debt, 

2. Reduction of couaty debt, 

3. Salaries of county off leers and aBBlstante, fixed tiy 

4. Clerical aesl stance In county orncee^ 

5. Salaries and expenses, district and police courts, 

6. Sal'*'^M0p8kJ&F^f!lsS^lM^!n^Jgl!rM^^efiel°*f 

correctiojjj 

7. Criminal costs In superior court, 

8. Civil expenses in supreme and superior courts, 

9. Trial Juetleee, 

10. Transportation of county conmlss loners, 

11 * Medical exejnlners, inqtiests and cars of the insane, 

13, Aiadltors, masters and referees, 
13* Building county buildings, 

14. Repairing, furnishing and Improving county buildings 

16. Care, fuel, lights and supplies in county buildings 
other than jails and houses of correction, 

16. Highways, bridges, and land damages, 

17. "Law litjrarlas, 

18. Training school, 

19. Mlijcellaneoue and contingent expenses, 
aO. Maintenance Mt. Tom Reservation, 

Total, 



12000. 
20000, 
1 awl 8000. 
10000, 
26000, 
35000, 

10000. 

15000. 

500. 

500. 

6000. 

4000. 

6000. 

25000. 

14000. 

10000. 
3500. 
7000. 
7330,42 
4200. 
^33030.42 






1 


J 

December MaetinMi^iafi^B 


■ 






Xi«M, Appropriation ExpendUuras 

I or 1909 1909 , 


1 


H 




1. 


Interest od county del>t^ laooO, 7457.22 


HH 




£, 


Reduction of county det>t, 20000, 1200CO,00 


^^^^^B 




3* 


SalfiTlfis ol county of n cere and 18000, 17356,80 
nee 1 slant B, fixed by law, 


Hi 




4. 


Clerlcnl aBEletance In county offlceelOOOO. B958.0I 


^1 




5. 


Salaries and expenses, district and 26000 » 241G0.27 
police courts. 


■ 




6. 


salarloe of Jailers, maetere and 35000, 33926.82 
aeeletante. and support of 
prltionerE In Jelle and houeea 
of correction. 


1 




t. 


criminal costa in auperlor court, 10000. 9537,65 


H 




8. 


Civil expenses In supreme and 15000. 12992,19 
cuperior courts. 


' 1 




^' 


Trlel justice e, 500, 339.00 


H 




10. 


Traneportation of county com- 500. 278.10 
raltitiioiiere, i 


■ 




11. 


Medical examiners, inqueets and 6000, 4435.72 
care of the Ineane, 


1 




12. 


Auditors, masters and referees^ 4000. 2145,57 


H 




13. 


Building county buildings, 6000. 19852.65 


H 




14. 


Bepalring, fumlshlng and improving 25000, 7663.47 
county Dulldlnge 


I 




16, 


Care, fuel, lights and supplies in 13000. 13389,95 
county bulldTngs, other than 
Jails and houses of correction. 


1 




le. 


Highways, bridges and land dainagee, lOOOO. 10681.51 


'^^^H 




17. 


•Law lltsrarles, 2500. 2598,57 | 




18. 


Training school j 7000. 5897.43 


■ 




IS, 


jyriscellaneous and contingent ex- 7535,19 4560,92 


I 


^^^K> 


£C. 


Maintenance Mt, Tom Seeervatlon, 4200. 4130.00 

Totals, 232235,19 310351,86 


1 






Chae, C, Spellnmn, Chairman, 


^^^H 






Conmon wealth of iteesacttusette , 


Order lor Transfer. H 




I^HJUprffln. RR! rrtnnt.v rrtrmni n&iftnm-e* UootlAfr T=«ii-^t, i o* t, -lo-irt ^1 






To Fred A. Be arse. Treasurer of Haupden County: 


■ 






You are hereby authorised to transfer from the 


■ 




General Fund In your handB ae Treasurer ^ to the rund for the Addition 


■ 




a MteratlonB at the Court House, the eian of rive thousaj^d {$5,000.). 


^m 






Chas. C. Spellman ) County 


H 






!fta, H. Porter j Conml sal oners. 


H 






# 


I 






« 


• 


^^^^^1 






♦ 


ji 


H 


^^^^■^^^^^^^^^^^^^^^^^HK.r '--- ... '' '^^^^^^^^^^^^^^^^^^^^^^^^^^Hl^^^^^^^^^^^^^^^^' ' " '" l^^^^^^^^^^^^^^^^^^^^^^^^t^^^^^^^^^^M 



Order lor Tranefer 



Annual Feport of 
County CoiaDleslon- 
ere for the, year 
1909. 

Including apprais- 
al of county pro- 
perty. 



Concronwealth of MasBacnueette. 
^^^^''^^ '^'- Bprlngflold, Januai^ 12th, mo 

Whereae In tht jtidgment of tj.e County ConniUeloners the in- 
terest e or tha County of Hai^q^den ^emnd an expenditure in eacceea of 
the amount authorised Dy law for care, fuel, Ughts and supplies in 
county ^julldlngs, other than Jails and houeea of correction in eald 
county, said County Coronjlsai oners hereby authorUt the County Treasurer 
to transfer from the account for Interest on count jdebt the sum of 
throe hundred and eighty-nine dollera and ninety^flve cents (#389,95) 
In addition to the enount authorized by law for the purpose aforeeald. 
The reason for euch transfer is that the appropriation authorlaed* 
for the purpose aforesaid is exhaust ed« 

Chas, C, Spellman ) County 

Hta. H, Porter J CormleslonerB, 



HfliiPDEN COUWTY CCMJtlSSlOWEBS* RIKJRT FOR 1909, 

The thirteenth annual report of tJie County ConcilBe loners, made 
under the provlelons of chapter 21, section 25, of the Hevised Lawe, 
referring the taxpayers to the County Treasurer's report for specific 
details. 

The following petitions were diSKilseed without prejudice, - 
Clarence E. Demlng and others petitions for a new liighway In Tol- 
land, tTom the county road to Noyes Pond, 

James Ceean ana otJiere petitioners for location of poplar street in 
Agawfflti, 

We have relocated Wllhrahwn road, in North ffllbrahaiB, on peti- 
tion of P. W. Green and others, and Cushman street in Monson, on 
petition of Edward J, Hughes and others, and have prescribed the manner 
and llinitfi within which alteratlona of crossing at sprlngrield street. 
In Aeeweja^ should Ds nade, on the petition of the 3elecuaen of Agawaa. 

Clark Goodwill and others filed a petition for alteration end 
specific repairs on "North road* leading from Springfield to Hampden 
and G. W. Smith and others for relocation of Southwlck road, ffestrield, 
from terminus of South Maple street, southerly to southwlck line. In 
both of which a hearing and view have been had. 

on the petition of George W. Whipple and others for relocation of 
west Silver street, between Pleasant and Court streets. In Westfield, 

no proceedings have been had. 

The sum of thirty dollara haa been paid as land daraagee In tfie 
case of S, B. Bodurtha and others, petitioners for relocation of Adaiae 
street, in Agawam, and the sum of three hu«ired and forty dollars in 
the case of J, t. Hubbard and oUiers petitioners for relocation of 

Shoemafcer Lane, Agawaro, fifTHaa 

The contraeflor buUaWg «. HaU ol ««or« provided tMt Xl««« 

per <=ent of U.= cost, .ho^<. te r^aerved .y m County. The Contr^ctor^ 



' I 



^H 


iiftSMf * iMB** ' "^ I "^ *^roU 


1 


^H 1 tbi PoiburfiJi Conpuny failed, Isavlne mew reus dobte for labor ana m- 




ttrlDla ruralBbed during the construction of the building, Tha suprama 




^^1 




Judielal Court baa racently decided that the noaey received ahould ba 




^^^1 


^^B dlvtdsd oiaong certain of tJie cr«ait,orG* 1 




^^H 




NO blghwaya bave been laid out by tbe Coimlsalonere under tbe pro- 




^^H 




trial ona of law authorising the aBseefinient of bettenaeats, ana no suna 




H 




Itave bean relo^uraed tha County ae betteimenta. 




H 




Uo applications have been made to the Uaeaachusetta blghway cooh 




H 




nlaalon. 




H 


^^B 1 For coat, ana coRetruction of state bighwaya In this county, r9fer*| 




H 




ance oay be bad to the following tablee. 




H 




HAMPDEWCOUNTY 




H 




Amounts Expended for Repair and Maintenance of State Highway© to 




■ 




D9ce[i4)er 1, 1909, 




H 




Towa-Clty Elpenned 1894-1908 Emended 1909 Totals 




1 




A^swacij 940.90 132.91 1,073,81 




Brlmfleld, 1,915.61 61.91 1,977.62 




H 




Cbeeter, 2,360.56 438.24 2,798.80 




1 




GhicopeB, 9,158.17 1,551.08 10,709.25 




1 




East Longmeadow, 139,65 69.24 ' 208.89 




i^^^l 




Monson, 1,218,35 - 93.61 1,311.96 








PalJaer, 2,434.60 2,287.97 4,722,57 
Buseeil, 12,936.26 3,363.21 16,299,47 
Ifelee, 330,40 31.92 362,32 
laetfleld, 7,646,82 3,991.70 16,638.52 
lest Springfield, 1,550,40 3, 907^37 5,457.77 
Wllbrahflm, 3,459.73 802.50 4,262,23 








totals, 144,091.45 |21,731.66 |65,823.ll 




HAMPDEN COUNTY 




Amounte Expended unaer the •Sr»ll Town* Act to December 1, 1909. 




1 




Town or City Expended Previous to 1909 Expended 1909 Totals 




Blandford, 3,444,00 — 3,444.00 




last Lone^leadow, 680.00 i-— 680,00 




1 




Granville, 3,323.00 999,52 4,322.52 




I 




Safntiden, 2,508.00 555,29 3,063,29 




■ 




Holland, 164.00 -- 164,00 




1 




Longpjeadow, 1,200.00 --- 1,200.00 




^H 




IContgomary, 808.00 235.44 1,043,44 




^H 




Soutbwlck, 1,992.36 — 1,992.36 




^H 




Tolland. 2.542.06 --- 2,542.06 


• 


1 




Totftle, 116,661,42 ♦1,790,25 $18,451.67 

* 
• 




^^1 



East Lonj^eadciw, 5500 




•HAMPDEN COtJKTy 
Showlog Lengths Laid out. Lengths Co^etructad and Jtaounts Expended 

to December 1, 1909, 



LengtheLald out 



30945 
17131 

20542 



4623 



5431 



16369 



2000 



West Sprlnerieldl2054 -* 12054 

Wllbraham. 25428 -" 2542B 

Total (feat) 243564 12054 25561S 

Total (tailee) 46.13 2.28 48,41 



22791,01 

24901.63 

30185.38 

51427.82 

10086.18 

15224.33 

104580.92 

84370,26 

3962.60 

45937.15 

West Springfield, 19730.99 

Wllhraham, 4fl442.32 

^461640.59 



EXPEND 
189471908 



E D 



• Exclusive of repairs and maintenance, 
/ Includes part coet of trldge. 



The sura of |8,314.£4 v&b paid to the Comonweelth on accost of 
constrwction of state highways, laaklng the whole araount repaid 
097,488.65 and $42,314.81 etlll due. 

The sum of |27, 360.52 ms expended upon county buildings for re- 
pairs and furnishings, l!si9,697.05 of which ^a lor additions and al- 
terations at the court house, and $7,663.47 for repairs done Dy day 

The iQUowlns irsnerei-e were na<l« w Beet, «ie expeDluuree which 

exceeded appropriations: 

prom the account for t«lnln* eciicol to ^<m^ authorizes, ty la« 




928.91 
/11565.49 



$33263.69 



for nisbwoye. brlCtgeG am land damassB^ $681.51. 

proa tne account lor interest on county da tit to amount autnorlaed 
"by Iftw for law library, |9B,57, 

From the account for repairing, fumlslilng and Improving county 
HuildlngB to amount authorized by law lor building county buildlnge, 

prom the qjccount for interest on county debt to aiiount authorized 
toy law for care, fuel, lights and supplies in county buildings, other 
'ti»n ^AllB and houses of correction, |3S9,95, 

The following are the salaries of county officials prescribed by 

i 

sjierirr, $2,000,00 

Clerk of Courts, 3,500,00 

Aesistant Cleric, 2,000.00 < 

County Treasurer, 2,000.00 

Register of Deeds, 2,800.00 

AeelEtant Register of Deeds, 1,400.00 

County Comrilssloneraj 3,600,00 

The following are the salaries of the county officials not pre- 
scribed Dy law: 

At the Court Housa: 
Messenger, |l,20O.0O Engineer, $1,200.00 

Hall of Records: 



Tl|r*^rihi*T» WftHt^ngrl 



Janitor, 

At tlie Jail: 

Jailer, 
Turnkey, 

Assistant Turnkey, 
First Keeper, 
Second Keeper, 
Third Keeper, 
Fourth Keeper, 
Fifth Keeper, 
v/atchi3an 
Watchraan, 



$900.00 



1,000.00 
1,080.00 
900.00 
'780.00 
780.00 
720.00 
720.00 
720.00 
720.00 
720.00 



Watchman, 

Engineer, 

Steward, 

Shop Foreman, 

Matron 

Physician J 

Chaplalnff, 



720,00 

1,020.00 
780.00 
840.00 
000 .fX) 
600.00 
300.00 



Instructor of lndnstrlesl29S.00 
St e nogr aphe r , 7 30 . 00 



Assistant Super intenaent^ $480. DC 



At the Training School: 
Siiperinteaden"&ji, $1,200.00 

Teadier, 480.00 

The following Is a liBt of the aeeets of the county of Hanipden, 
Daceafljer 31, 1909: 

Court House building and lot. 

Hall of Records and lot. 

Law Library (12,191) volueoes). 



$266,000.00 

180,000*00 

26,000.00 



Furniture and other property, Coiirt House and 
Hall of Records, 

Jail and House of Correction buildings and lot. 

Furniture and other property. Jail and House of 
correction. 

Training Scliool, t^uUdlngs ajid lot, ■ 

Furniture and other property, Training School, 

Furniture and other property, 'District Courts, 

SunKlng Fund, Hampden County, 

Chas. C, Speliman 

J, M, SlcKEian 

Wn. H. Porter 



30,000.00 
285,000,00 

10,000.00; 

25,000.00 

3,000,00 

1,500,00 

416.08 



Cdunty 
Commissioners. 



Chalrra&n i/ro 
tennjora elected. 



County Cojnnlsslon- 
er appointed. 



V&te 



Keeoluiions passedi 
upon d^ath of 
Jaiaee M. Slckman 




Charts C. Spellmn mB eleoted chaliumn pro tempore 



Coianonwealth of Maeeacbueattg. 

Hampden* est - , 

* Jamiary 31, 1910* 

Whereas a vacancy oocure U tiia office of County Comleslonera 
In Bald county, by reason of the death of James M. sictonan, the two re. 
roalnlng County Cormlss loners and the Clerk of the Courts for eald 
county, deeming It expedient and for the Interest of the public do 
hereby appoint WUllam H, Bralnerd Qf Palmer, in said county as a euU- 
able person to fill such vacancy, who shall exercise all the powers and 
t>e subject to aU the disabilities which pertain to euch office umer 
the Statutes of this Comon wealth, and the said Wllllara H. Bralnerd shall 
hold his said office of Coimty Cocialssloner, until a person Is elected 
thereto and qualified. 

Chas, C, Spellraan ) County 

flto. H. Porter ) CoamiBBloners. 

Robert 0. Morris, 

Clerk of the Courts, 



Voted to accept the proposal of the Art Metal Conatructlon Company 
to furnish eteel furniture for court house for the eum of $6381.00 



By the death of James M. Slclonan, for the past sixteen years a 
iaenfl)er of the Board of County Coniaise loners, and at the time of his de- 
cease Chairman of the Board, the County has been deprived of the eer- 
vtcee of an able, courteous and faithful public aervent. 

HiB peculiar ability bo fully exemplified as engineer of the 
Holyolce Water Power Conpany, in the construction of the Holyoke Dam, 
the system of canals, the public works and highways of the City of 
Holyoke, rendered him a great value to the County of Haiqpden as a Countjl 

CoomlBS loner. 

HlB IBBS m™ in orrlcs as Comlssloner BUftlciently eBtsfillBhse 
the appreciation of tie public ae to hU character ana quallllcatioB 

for public service. 

Hie asBOciatea hereby expreaa their reapeot for bla i^ly -luailtlei 
hlB aver com-teous aiwoeltlon. and his ready capacity for the die- 
charge of <l«tlea ana eproad upon the records of the couhty Co^leslonera 
this tribute to hJ^s memory. 



3»rlngn eldj_?eh^_2^_12i2i 



Chea. C. Spellman 
m, H. Porter 
W. H, Bralnerd 



I 

I 
I 




CDGitionwsaltJi of Massac tiuaetts. 
Hampden, s#: County Coml eel oner©* Meeting. February 5th, 1910, 

To Fred A. Bearee^ Treaeurer of Harnpden Coiinty,- 

You are hereby author laad to traneier from Wie 
general fund In your hands as Treasurer, to tne fund for the Addition 
and Alterations at the Court Hou@e, tlie eum of eleven thousand dollars^ 
(|ll,0CX).0O) 

Chaa. C. Spelljnan ] 
ftn, H, Porter J 

W, H. Brainerd ] 




Itecexriber M??^-Arf;i .Ifi 



Order for Transfer 



County 
Coramiesloners 



Commonwealth of MaBoachueette. 
Baiopden^ ssi County Concii sal oners' Meeting. February 5th, 1910. 
1 To PrecJ A. Bearse, Treasurer of Hempden Count y,- 

You are hereby authorised to transfer froin the fund 
lor the Ball of He cords In your hands as Treasurer^ to the general 
-fund, the suni of eighteen thoueond, five hundred dollare (|18,S00,00) 

Chas. C. Spellman ] 

: County 

•a, H. Porter J 

: Commlsslonere 

ff. H. Sraloard ) 



Oraer for Transfer 



CooLionwealth of fyiasaachusette. 
Hacsjden, se; County Cocmdej loners* Meeting. February 2lst, 1910. 
VOTED: 

That Fred A. Bearee, county treasurer, be authorized to borro 
on the credit at the county and on account of the addition and alter- 
ations at the Court House, unclar the provisions of chapter 451 of the 
acts of 1909, the sira of fifty thousand dollars (^50,000) anU to laake, 
execute and deliver a note or notes to that aniount, payable la sixty 
days, to the order of such bank, Inst 1 tut Ion, corporation or individual,^ 
aB he, the said Bearse^ shall elect, and to pay lotereat or discount 
thereon at a i*ate not exceeding four and one -half psr cent per annun. 

Chae. C. Bpellman } 

' County 

Wb. H. Porter } 

I Gomaiseionere, 

w. H. Brainerd ) 



County Treasurer 
authorlaed to bor- 
row on account of 
addition and alter- 
ations at the Court 
House, #1. 




Conwonwe&Uh of MasBachueeUs 
Hanpdan, est county ComleBloners- Meethag, petjruary 2Ui, l9io. 
To Pr«d A, Bearse^ Treasurer of Han^den County,^ 

You are hereby authorized to traneler trm the 
geaeral fund in your hande as Treasurer, to the fimd for the Hall of 
EecordB, the sm of eighteen thousand, five hundred dollars ($1B,500.J 

Clms. c, Spellman ) 
!ftfl. H, Porter j 

W, H, Bralnerd ] 



Codnonwealtli of Maeeachueetts. 
Hampden, sb: Comity Coirmlssioners' Meeting, February 21st, 1910, 
To Fred A, Bearse, Treaaurer of Hampden County,- 

you are hereby authorised to transfer from the fund 
for the Addl tion and Alterations at the Court House in your bands as 
Treasurer, to the General Fund, the elm of thirty thousand dollars 
(|30,OOOJ 

Chas, C, Spellman ) 

* 

lite, H. Porter i 

■ * 

If, H. Brainerd ] 




County 
Cottml e s 1 one rs « 



County 
CommlBSiobBrs 



ConmomTOalth of Jtessachusetts, 
Hampden, ss; County Conralss loners' Meeting. February a5th, 1910. 
To Fred A. Bearee, Treasurer of Hampden County, - 

Yott are hereby autJiorlaed to transfer from the 
general fund In your hands as Treasurer, to the fund lor the Hall of 
RecordB, the sura of nine hundred and twenty- four do liars and twenty- 
three cents (#924,g3) 

Chas. C, Spellman ) 
m. H. Portsr j 

W. a. Brainerd ) 



Conraonwealth of UaeeachusoUa. 
' Hampden, bb: Coumy Co™i»loners' Meeting. March 2. 1910. 

miereflfl, U has been ma« U> wpear w eaU OoimUelonere 
tMt J«<leon Boe^orth or »eet«el<I, In «ld Co™w, «ae se.tenoed to 
»he Houee of C».-r»=Ucn In «U county, on .he 19th m or Dece.^^ 
l^ hy the DUt/lct court or weetem H-^Oen. ann «hereae It m«.r 



County 
Conralsslonera. 



ttpp«arfi that t written peimlt to t>ft at liberty n&e l6&m<l to ttje said 
Judeon Boswortb on th« first day of July, 1909 by said Comal eel oners 
«nd It further app^are that said JudBoa Boeworth hae been convicted of 
a critm puniehabla by Ijuprlaonment It U now orderad by uald Comal aalon- 
•rs timt tiba eald permit be revoked. 

Chas. C, Spellioan } 

Tta, H. Porter | 

W, H, Bralnard } 



County 
Coccd eel oners. 



I 



March Z, 1910 Vote 

Voted to accept bid of Geo. H, UcClean for furnishing and In*' (Hq. H. UcClean 
tttalllng th« vacuum piping in Court House for tlie eum of $410, 



Vole 
Voted to accept proposal of Norcroee Bros, Co. to reinforce UorcrosB Bros, Co. 



tonrar* 



CoHKion wealth of Maeeachueetts. 
Haravden, se: County Comnlssio tiers' Meeting, March 15th, 1910, 
Whereas It appears to the satisfaction ol said County Coa- 
mlsBlonere tiiat Raysond O'Connor ol Holy oka. In said county, a child 
eotoQltted to the Kacapden County Training School, by Lhe Police Court 
of the City of Holyolce, has violated the conditions of his parole 
Issued; to hiiQ by said Comnlssl oners on the f Iret day of December, 1909; 

It Is therefore ordered that said parole be revoKed and that an 
order Issue to arrest said child and return him to said Training School, 

Chas. C. SpelliOBn ] 
Wn. H. Porter J 

i- 

W* H, Bralnerd ) 



Order revoking 

parole, 

Raymond O'Connor 



County 
Conoi 66 loners. 



Voted: That the Chairman of the Board ba authorised to sign 
tt contract with the New England Telephone and Telegraph Conipany for a 
private branch exchajige. 



Vote, 
New Engl&nd Tel. & 
Tel. Cojspany • 




Griiar for Tr&nsfer 



Ttm CofflaoriTOalth or Iteseachueetta. 
ftempnen, se. County ComUalonere* Meeting. ' tej-cb 30Lb i9lo 

voted; ' * 1 

That Fred a, Searee, counLy Treasurer, te auUiorlM^ 
to borrow on the creait or the County, and m anticipation of the county 
tax, a sum of money not exceeding one hun<lred and fifty thousand dol- 
lars ($150,000.) and to mke, execute and deliver a note or notes to 
that amount, payahla Novanher fourth, 1910, xo ibe order of such Bank, 
InBtltutlon, corporation or Individual, ae he, the aald Searee ehail ' 
alect, and to pay Interaet or dlecount thereon at a rate not exceeding 
four per cent per annita, hut no note Issued under till 6 order shall he 
valid unless countersigned by the Springfield Safe Depoalt and Trust 
Company. 

Chas, C. apelljBan } County 

Win* H. Porter ) Coramlssi oners* 



Order for Transfer 



ConmonA'ealth of MaseachusettB, 
Hampden, es: County CocmisB loners' Meeting. April 6th, 1910. 

To Fred A. Bearee, Treasurer of Hejapden County: 

You are herehy authorized to transfer from the 
general fund In your hands as Treasurer, to the fund for the Addition 
and Alterations at the court House, the sum of fifteen thousand dollars,, 
$15,000.) 

Chas. C, Spelljnan ) County 

Wm* H. Porter J Coninl eel oners. 



Conmonwealth of Massachnsette, 
Hampden, ee: Cotmty cotanlss loners' Meeting. April 6th, 1910. 

To Fred A. Bearse, Treasurer of Hanpden county. 

You are herehy authorized to transfer from the fund 
for the mil of Records in your hands as Treasurer, to the general foni 
the sua of sight dollars emd ninety-three (^.93), 

Chas. c. Spslinan ) County 

lia* H* Porter J 



m 



The BWi of ontt i^undredi and Dlrte dollULrs and fifty c^nte Is elloweci for Allowajnce for dama- 
dAi!uge6 and. OLt^er expenses Incurred under the Ste^tuteG relative to Dogs^ ges done t»o Sheep « 
and tfhe same Is ordered to be paid out of the moneys received tiy the 
County Treasurer under tiie provisions of said Statutae, 



sundry accounts, iselne presented, are allowed, and the ©ame, amounting Accounta^ , 

to the sum of seventy-four thousfind and ninety dollars ana seventy centa $74^090,70 
are ortiered to "be paid Iroin the county treasury. 



Hampden, sb: April 6th, 1910 « 

Judgirtent Is entered up according to reijorta &c, and all 
matters not acted upon are oraeredto be continued and this neetrlng la 
adjourned without day. 
Attest:- 

//AnJ^ n /// 

Clerk, 




UU /)Mr^. 



ii, 



